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Sir, 

I have the honour to submit my Annual Report ior the year 190S-1 909. 

1. CONSERVATION. 

"Work ou the conservation of ancient monuments proceeded in various parts of 
the Presidency, but the amount expended was largely below the sanctioned grant. 
This was in some measure duo to the misconduct of the late office manager P. S. 
Krishnaswami Aiyar, b.a., who in tbo course of the year suppressed a large number of 
official docamonts of all kinds including numerous estimates for conservation repairs. 
If these bad been immediately placed before me as has always been the case hitherto, 
they would, in due course, have been wholly or partly executed during the year. 
But this was only discovered shortly after the close of the year. The work actually 
accomplished is stated in the reports from the Public Works Department herein 
embodied (Part II). 

2. EXPLORATION AND EXCAVATION OF ANCIENT SITES. 

Some important discoveries of ancient Buddhist remains in the Vizagapatam 
district, and exc.iration at the sites were made. An unusually large amount of this 
work was accomplished, chiefly through operations having^ been conducted almost 
continuously throughout the year, with ouly a slight break in the hot weather. 

Buddhist monasteri/ ai Sankaram . — With the permission of the Raja of 
Vizianauram tho remains have now been declared protected under the Ancient 
Monuments Act. 

In the prerious year’s annual report (pages 2 — 3) a slight description was given 
of the excavations which had begun at the newly discovered Buddhist monastery on 
the Safikarara hills near Anakapalle. This extended well on to\vards the close of the 
year and was completed in so far as the buried buUdii^s and monolitlis are concerned. 
There yet remains a final examination of some extensive deposits of ashes which have 
yielded large numbers of coins, inscribed seals, pottery and other objects of great 
interest. This can be undertaken at some future date. 

\ fullv detailed and profusely illustrated account of the work at ^ankaram 
u-as prepared and sent to the Director-General for inclusion in his annual report. I 
mav note that these Buddhist remains are imiquo and of great interest. The account 
of the discovery in last year’s report, brief though it was, seems to liave excited some 
interest in tho local Buddhist world, for .1 had several enquiries regarding them 
from leading Buddhist authorities in India and Ceylou. The remains stand on two 
adjoiniug hills standing adjacent to each other cast and west in a wide pilin' of 



lice fields. The rook strata crop out at varions places and especially along the ridges. 
On the west hill there are hundreds of rock-cut dagolas of various sizes, two 
monolithic itupas and two rock-out eaves, in one of which is a rock dagola. Some of 
these previously appeared on the surface, but many were wholly or partly buried and 
have only now been excavated. 


On the east hill the whole of the west slope is cove^red with groups of dagohas^ 
mostly monolithic but partly struetural, standing on rock-cut platforms or terraces 
which converge up to a large rock-cut and brick stupa the summit! The dome 
of the siUpa which was constructed of brick has now almost entirely disappeared. 
The brick casing of the circular and square platforms however still remain. Groups 
of rock-cut and brick dagciba-i and small ekaityas surround the stupd. In two of 
these brick dagobas stone relic caskets in the form of miniature dutjohas were found. 
Some of the groups of the smallest of the which stand on the terrace around 

thesfujja are encased in either square or circular brick buildings. 

In the aides of this hill are six rocfc-eut caves, some of which have sculptured 
panels in an aichaio style of art. They do not exhibit much variety, and generally 
consist of a seated Buddha and attendants. Occupying the whole eastern summit of 
the east lull and separated by a pass^^e from the western sUlpa is a rectangular mass 
of cut-rook about 1 60 feet long by half that in breadth and 12 feet in height. On it 
are the foundations and walls of a chaiitja surrounded by colls, and with a hall and 
various buildings in front, A.t a lower level and situated against the north-east, east 
and south sides of the rectangular rock on which the cliaiiga stands, are long rows 
of brick and monolithic cells ^vith most of the walls existing for nearly their original 
height, i’acing those on tbo north and east sides and separated from them b'y a 
passage is another row of cells. 

Around, the north, east and south upper slopes of the east hill are a series of 
terraces which wero originally used as habitations, for hero have been found great 
masses of ashes containing potter)', coins, seals, terracotta inscribed tokens and 
various other small articles of interest. Coins and terracotta tablets wero also found 
in some of the colls and at other parts of tbo buildings. 

In addition to the remains already raentionod, there are various mocolithfo 
dmalat at places around tho oast hill. There is also an image of a goddess which 
indicates a subsequent occupation by tho Hindus. 

The following list includes tlio most important of the objects found. Annllpatioo 
has been made to tho Collector to have the gold coins, gold plates, and copoer coinq 
declared treasure trove. 


KumcrouB nrliclcs were founil during lira cxcarations. A commrntlv.l.. , u 
miinber ol these were unearthed in the buildings nnd tho bulk were 
deposits ol ashes which exist ot varrons parts nround Iho unncrslnne. nt -n 

Those article, ere raestly in pottery, with u few IrauschoKwce^ 
are tciracotta architectural omaments to il'lgoha^ seal, ami it..;. ; 
terracotta, coins iii gold, copper and lead. Oiily ono golil nojl let "t 

found. Tho gold coin i, slated hy Dr. Illoch to bo oYsammlm™,,^."’ 
from nliout 320 to 376 A.l). This is cooanned hv 11° VenUv ‘ i* u ttfsted 
nolo on tho coin. " "ho has n ritten a 


01 tho oopiXT coins ono an, sent to Dr. Tliuraton nt xi , 
ho nscribes it to the Clialulij-nn King Vishimrardhana liB 3 L c-o 
coin has tlic impression ol ahorse. Tho finding of n’snl.-f.* 
in striking contra, t to lira result, ol exearntion,"™! '“'2 

such as Anianirati where lead eoinsoro found in ahund.iucc ' imhaii sites 

At the north-east dopisil ol nshes wem foi,,,.? . .i , ,. 

Only a aery few ol these were Rot at the south shin TK ^ di“Corcreil, 

to tile .nggestiim that tlie oITica* where tl,... ‘ eireninstanee would lead 

.ide ol the haiWing.. The other part, raav W '‘“rth 

wfre in nttmdaiicc on lbi» nfnm of tbo rntTiiuM/api.- who 

naturti of tbo ntunmnin foun*| can oulv bo bsw*. i of tho 

mn ol tho ino»t intoir.tjDS of -thoin, and for 

rlwily tl <cm under ihr /oUnwiBg bradj ^ - it wiU be coiiveuiont to 
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(1 ) Seals. Conical and square. 

(2) Impressions of seals — 

(n) "With inscription only; (I^ Flat (Ilj Globular. 

(A) With a dfigoha and inscription belo^r. 

(f) With siTtpa and ^ftgoha at the sides. 

(3) Small terracothi votive diigobas large and Small — 

(«) Flat. ■ . • 

(i*) Elongated. 

(i) Iron implesneufs such as daggers, knives, etc. 

(5) An ivory dagger. 

(6) Lamps — 

(a) In bronze, and 
(il terracotta. 

(7 ) A small terracotta dCigoha. 

(S) Perforated lids, 

(9) Soap-stone pencils. 

(10) An Artificial eye. 

(lit An inscribed stone. 

(12) A celt. 

(18) Beads. 

(14 Chank bangles. 

(15) A marble figure. 

(16) Mother-of.poarl bangles 

(17) Small panh'attam of a h'ngam. 

(18) Term-cotta ornaments. 

(19) Spindles. 

(20) Plaster irai^es. 

(21) Touch stones. 

(22 ) Smoothing implements. 

(2S) A brass nng. 

(24) A bronze face and bells. 

(25) Terracotta figures 

(26; Terracotta flotrers, 

(27) Coins— 

(a) Gold. 

(If) Copper. 

(e) Lead 

(28) Crystal 

(29) Pieces of garnet. 

(30) Stand for burning camphor. 

Uliscfllaneous Objects. 

Seals — (a) Conical — Two of the seals of this class have five lines of an inscription, 
and these .are circular at the bottom wherein the letters are engraved. One of them 
has a bole bored through tho top so that it can be securely fastened to a stnng. 
Three rectangular and four oval seals bavo been discovered. One of the rectangular 
seals is in ivory. The seals are about high. An interesting example of these 
seals is one with a rf(7j7oJ« with an umbrella on the top, ta*o attendant figures at 
tho sides and three lines of an inscription below. The seal is 1* high Estampages 
of this Seal appear on several terracotta architectural objects used on dngohas and 
found in places where exca%'ation hw been carried out. This seal goes to show 
that all these estampages may have been prepared here, and used not only for seals 
but for the architectural ornaments on tho buildings or monoliths. 

2. Impressions of seals in terracotta — (a) TFifA impressions onlp (1) jlat ones . — 
Thcpo are 185 in number, and of these the letters are clearly visible in 69. Tho 
largest o{ these is 1^' in diameter and the smallest g' in diameter. The impressed 
letters on these vary in size according to the diameter of the seal. Some of the 
estampages appear to correspomi with certain of tlio seals. Oae impression is 
different from tho others in as much os tho characters impressed on it are not in 
the Pali character but resemble those of the Pallnva characters found at the Pallava 
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,emples of Conjeeveram and at the Seven Pagodas. On the top of this seal impres- 
jion is a crescent, while below there ia a lino of letters. This estampage is 1^" in 
iiameter. The letters on many of these seal impressions are much worn. These 
estampagea were mostly found at the deposit of black earth on the north side of 
the east lull. In some of the estampages the wot clay before or during estampage 
has been slightly bent over and this has -probably occurred before they were put in 
the kiln. 


(2) Ball or glihular seal tmpresaions. — Theseare 13 in number, and while the 
largest is about the size of an ordinary playing marble the smallest is no larger than 
a pea. They have from one to four rows of lines of letters with charaoters similar to 
those on the flat ones. "SVhat the object of these ball-like seals was, it is not possible 
to say, but probably they were used for the same purpose as beads in chanting 
maniras. aud the impressions on them are probably mantras. 

(5) da(]oba and inscription below. — Those were found in various parts of 
the excavations. The impression consists of a ddgoba with an umbrella over it and 
three lines of an inscription below. In the ddgoba is a seated image of Buddha with 
the right palm over the left. At the sides of the ddgoba are two attendants in a 
staudiag posture probably worshipping the ddgoba. The original seal from which 
these estampages have been prepared has already been noticed under seals. There 
are 54 of these estampages, of which are apparently similar. Three easts from 
similar or identical moulds and intended probably for being placed in small niches on 
the tops of pilasters or niches have a similar estampage in the centre surrounded bv 
ornamental work. They are 3-f" long at the base. ^ ' 


Three terra cotta panels with similar seated figures have been found Two of 
these are incomplete. The other is in more perfect condition and is Si" bv 2" In 
it the dagoba is surmounted by seveu umbrellas. ^ * y • 

(c)' Stiipa ^vith a ddgoba at the sides. Of this class there are seveu, the larire^fc 
of which is If' square while the others arc circular in diameter. ® 

3. Terra cotta votive spiral shaped dagohas : — 


. '/’■'■“'•-K'-" of 'hose ha.o been di.corered, and vary from 1 1' 

to 2' in height. They are of black clay. A portion of tiie top of the . f * 

been broken and 2 represents the height of tho portion that remains. has 


4. Iron iinplemints . — The implements found arc some iron kiiivt.a j 
dagger aud nails. They vary in sizo from about S" to 4i". Theso h Qdze, a 
similur to those found in pro-historic sites such ns PnlJavaram mrl p are 

Chingleput district. ^ ommbair lu the 


6. An ivorg dagger.— Thi» is the only one of its kind found ft • » • 

form to tho iron ouo mentioned above. It is 21" long with a lim^i similar 

In tho blade are two holes which may have been used for fixine few 1 ^'^suring -J.". 
portion of tho handle below the hasp is ornamented and Ihoro li i. Tl ® 
bottom of the blade which fonn an ornament to it. fop *iud 


6. /.amus {«) in ^ron^<f.— This istho only one of its kind fminri i. t. • 

epoon-eliapm and is 3J' long, but only a portion- of tho handln w. 
parallel s of elongated lines on the inner ride. ^ 

(6) Terra cotta lamp. This is rimihr to the bronze ono dosnribivl Rlmt-., i 

isSMong. It IS of thick matenal ^d 1ms no lian^ The rim on U,o under sido 

IS raped, and is formed like tho petal of n lotus. The above two are oval i» «l ^ 
AnolluT of the term cotta lamps is pi>culiar, inasmuch m the cun for holding H m 
is rectangular in shape. The major portion of it is gone. Tho h,mdle is 7. 
and is 2i' long. One rimtlar to this, but of a smaller size has also 
Tottciy lamp of lie onimary circular form, which occurs in hirgo numho,. T •®**tid. 
iJuddhi*! nUcs, veto found. They arc 114 iu number, ni:d vary frot 
iu dianiclcr. 1^’ 
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Two other similar objects are circular, and are formed like lamps, but it is more 
probable that they may hare been used as miniature umbrellas for votive d't^obas. 
They have a projecting stem in the centre of the hollow which may have been for a 
miniature umbrella post. 

7. A mnll lerraeoUa dStfola. — It is If" high, aud has a moulded projection at 
the middle and at the base. There is a vertical hole running through it probably 
for the fixing of an umbrella. 

8. A perforated Ud .> — ^This is in terra-cotta and is pierced in five holes. Two 
small round pieces of about If" in diameter, and another square ono about an inch 
square have each a hole in their centre*. They are similar to those used in making tbo 
sacred thread from cotton. 

9. Soap’stone peneils. — Six of these have been found, which TOry from half an 
inch to an inch and a half in length, with a holo for a string at one end. They are 
thicker than the ordinarj* slate pencils now in use among school boys. The purpose 
of these at that early period can only be surmised. 

10. An ttrtifcial eye. — This is tho only one of its kind found here. It is half an 

inch in diameter. The central portion or tho pupil is slightly black while the 
surrounding portion is white. It has doubtless been used in a statue. * 

11. An inscribed stone. — This stone is square in section with a slight taper 
towards one end, and has an inscription on two sides. It may hare been tho 
umbrella post of a small d'l^oha. It was found among the ddbris around a dCtgoha 
on tlio west side of the cast lull. It is by 1-f' by If", Two pieces of inscribed 
terra-cotta tablets are 2f' by 11' and 2' by If', respectirely. They differ from 
the other terracotta objects found in largo number, in that tliey Ijav© been engraved 
with a stylo when tho clay was wet. All other objects of whatever form except ono 
have been stomped. 

An ovalcstampago measuring inches in length has appatcntly been used aa 
a token. An unique example of insenbed terra-cotta was found at a dwioba unearthed 
near th«* PO\Jth-west cave. It is Qf" by 7' by Sf', and is hollowgroovecl on the under 
aido. It has four linos of an incomplete in«criptioD in Pali characters stick ns are 
seen on many of the tnarbic sculptures at Amaravati. The right end of the slab is 
broken off. 

12. A celt in black r/ont*. — Only the cutting bottom portion remains. Jtisli" 
broad at ibe base. Wbetbor it belonged to this site or was brought from some other 
place it is dvfficnU to Kiy. It was found in ono of the north colls. 

18. Potltrn heaih-~ia) iciih holes . — Tbeso arc 4-J in number and are mo«lly 
spherical or cylindrical, except nine which ore elongated. The beads vary in 
diameter from a friction of an inch to more than three-fourths of an inch. The 
cloncutid ones extend up to If" lo length. 

(ft) Beads irithoui fto/rr.— Tlie«o number 600. It is impossible to slate for 
what piirpo<« they may Lave been u«cd. 

14. Clank bangles . — ^Twenty piews of clmnk bangles wore found. They ore 
Pijiiilar to tho'-ocxcavaioJ at pre-historic sites in other purls of the Pre.sidcncy. 

}o. A marble slab fgurt . — lliis is tlic only one of its kind found Api>arcnlly 
it has bci-n brought as an offering from Mime other plice and kent as a sjcr«i object 
of worship. The figure is a M-ntwl o.ne and ivprescuts Buildba. There arc no 
niaiMc fculptufiN as architcctiinl adjoiots at the site It is Sj" by 1 j". 

10. Ttro pirees of lanolet i* nolhtr-of-pearl They lave diamond-shaped 
ornaments. I have not found such objects in any excavation cl«ewhcre. 

IT. .1 *tf:aU r.inttaUam cf a Ungant — It is cunous to And such an object in a 
iJudiUiist site, oml *its presonco prc*omably shows a subsequent Hindu oecuifiitioti of 

the buildings aftir the expulsion of tho lJuddhi'ts. Tl«i« has umlonbtcdly ocrtinrd, 

as evidciictsl by tra<lition and the Hindu approlQtion of the diignbat now worshipped 
on the hill as itujanna in the mam lower cave. 

16. 7Vrr*»«(;.jor*-.iKri»t# — Twoof the car oniaireuts in terraeotU ri-s-Jiahlc tbo 
jmxlem Hindu Kanv,a! llicy are iochc- and 1 1 inches m dutnofer. 
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19. SpmdUs.-^T^o of thcso nro ami IJ indies high respectively. Tho 
larger is aiuular to one found by me ot Ainaruvniti during tho excavations conducted 
in 18SS. They liave a hole through tllo centre. They nro similur to wooden ones 
used for twisting thread. 

20. PlasUr mage*. — Those nro ten in number nnd are made to represent human 
busts and the faces of animals such ns the dog. nnd birds liko tho parrot and eagle. 
Some have boon so disfigured ns to be pcarcely distinguishablo. 


21. T’ot/cAffonr.— There are six of Ihcso which nro npp-ireutly similar to those used 
by goldsmiths for testing gold or silver. They vary from 1 J' to l-t' and are of a 
black, gray or reddish colour. 

22. SnooiMug Tneso linvo apparently been used for imjjro-’Sing tho 

clay before impressions wore taken from seals. Tliey number five. One found at 
the cast terrace below the cast row of Chailga cells is of black atone. It is like a lota 
in shape and is 1^" long. 

28. Bras* ring*. — A ring in diameter is without omament but a.bni'is banglo 
S' in diameter has incised lino ornaments on one side. 

24. A lironse face anrl Throe small bolls of this material nro -J' long. 

The most curious thing about these bolls is tkit on one side of them is a human 
face. 

25. Terracotta Small terracotta figures such as n bull, a ram’s head a 

female figure without head, a goat and a female bust arc similar to the tors used now- 
a-days by children, and probably they were used ns such, ©xeopt the bull which might 
have been an object of worship. 

26. Terracotta Three spiraMike flowers measure nearly 2 inches in 

diameter. They have been used os ornaments applied to walls or niches for images 
of worship. Six other smaller flowers are about tb^ size and form of tho flowers of 
the josamine. A small object in terracotta is shaped like a clove. 

27. t7oin*— (a) C7oM,— Only one coin of this metal was disoovereJ. It was found 
near th® deposit of black earth on the hilbside to the north of the Chailua. The coin 
has a standing figure on ono side aud a seated one on tho other. 


The foUowiug is a note on this coin by Mr. Venkayya, Government 
^Epigrapbist : — 

“ Tho gold coin belongs to the Gapts dynasty of Uogha«U -whose origiaal canital wa« 
' Patalipatra, tho modern Patna. This is perhaps the only com of the dynasty found so far iu the 
Madras Fresidency. Tho coin belongs to the reign of Samudragupta who was the most powerful 
■king of the Gnpte dynasty. Aocording to Air. V. A.pmnh (Carfy Hhiory of India, Second Edi- 
lion, page 267) Samndragupta’s acoossion took place m A.D. 32C, and he reigned until 3T5 A.D 
Samudragupta claims to bare conquered Pitnapjwam m the GodSvari distriot and to bare 
extended his military operations as far south w ® Ghiugleput district. The 

Gupta era -whoso first year was equivalent to 320 r,‘' onrrent in the 

Ganifim district in tho 7th century A.D. {Ep*^<*P “ *”• * ol- \ I. ^ge H3). Cousequontlv 

the influence of the Gupta dynasty may bo ®“PP®?®“ the Tizagapatam 

district. Of course this single coin of the tfopU y It is just 

possible that the coin found its way by aemdent *?®^ ® period. 

This seems to lie confirmed hy tho fact KvA!,. as 

will be seen hy a comparison of it with l^ntr pan/ 1061 of 

coins in Me Indian l^uieum, Calcatla. Plat®. U “‘“discover^ by 

Mr Rea appears to be comparatively rare »s this P* a described 

by Mr. Smith in the catalogs nientloued ’ , ^^ijer ’ and the ‘ 

the two types descrilied hy Mr. Smilh » facin'' 1001 of the same The 

fjvene tMombles No. 8 archer ’ on on^our coin, the bowstri^o-^^'i...;^'**’ 


W wMchrq;^Ie:;W ®We-l«ing;^r 

Besides what remains of the lege®“ ^na rrww resemble A. i 

(foSr. » 

<Aa (of archer type). , i ar« 2 sold or diadems which are aimU ’ . 

The other objects in gold site at AdichanaUur in the Ih-nn 

one o! the smallest found at the holes at the ends for fixinJ ?h ®v^ 

■district.^ They are about 3' long sod nxing them by' 

strings to the forehead. 
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(h) Copper coins . — The copper coins are nearly 70 in number, and were found 
in various parts of tho buildings but particularly in the ashes deposits. 

Mr. Venkayva has made the following note on these coins : — 

' ‘‘These coins geucrally bear a lion on one aide and on the other a vase or a symbol which 
has been taken by Professor Hultzsch for a doable trident. I need not tell you that the symbol 
occurs on some Choln coins as well as on those of Ceylon. Professor Rliye Davids calls it a 
weapon of some kind, while Prineep calls it ‘ an iustrament of warfare ’ {NumUmatc Orientatia 
Ancknl coins and Measttres Ceylon, page 25). Those which bear the double trident are probably to 
ho connect^ with the ‘ biso silver ’ pi-Hie figured and desoribed ^ Mr. Smith. {Catalogue o/ coins 
m the liulixn Mtweiini, Caleuiia, page 312. No. 1 on plate XX\, facing page 3'i4). The latter 
bears the legends Viskamasvldhx and some of our coins of the ‘double trident’ type also 
bears tho same legend. VxshnmasidAhi was the surname of the first Eastern Chalukya king 
Vishnurardhana, who according to Dr. Pleet, reigned from A.D. 015-33 {Ind. .dnf., Volume XX, 
page 95). 

As regards the ‘ vase ’ type to whirir most of tho coins now sent to me for examination, 
belong, Sir Walter Elliot figures two specimens (Nos. 49 and 50 on plato 11 of his Coins of 
Southern Indta and attributes them to the Pallavas (page 152 of the same volume). If these 
copper coins are to be attributed to the Pallavas. it may be that Vishnuvardhana adopted with 
some alteration the Palkava coinage after ho took possession of thoir dominions. He must have 
substituted the ‘ double trident ’ for the * vase ’ of the Pallava coinage. Il is worthy qf note 
that the bon was tho crest of a family of kings whose dominions lay in the Modern GddiiTari 
•distrUt (h>ijrapAiaIndie«,VokmerV. page 104, and No 3 on plato, facing page 214 of the 


same volume). 

I have not been able to identify one of the copper coins (U, section 30) it bears on tho 
obvorso a lion nnd n vaso (!) on the other ,ido. There a a «hort lemnd in ancient oharnotcr. 
helonning to the 4th or Sth centorj- A.D. I have tontatiroly read the Icgcod aj Srikaiasa. 
Uut 1 do not know of any one who bore that name.” 

(c) Lead cams.— Only one lead coin has been got It was found at tho 
deposit of black earth on tho north-east side of tho eAaitya. One sido is embossed 
with the image of a horse. 

It may not bo out of placo bore to meution tbo differouco between the materials 
-of the Sabkaram coins and tboso from Amm-avati. Tho coins from tbo latter place 
nro altnost all of lead, while tboso found at Sankacam are oil of copper enoept two. 

28. Crffilals. Si-x of these were unearthed frdm the deposit of black earth to 

tho north of tho Oiailya Tbev ate of semi-spherioal form and may hare been used 
for tho same purpose as Adilyme (Surya, the sun god) in the household worship 


of the Hindus. 

2<1. Gnrntis.— Two Bmall garnets have eridontly been osed in jewellery. One 
is slightlv larger than a pea and tbo other nn eighth of that size. 

30 A eUtnJ for huramg camphor. This is in torraootla and is 1 J" high. Tho 
other articles are of larger size than those described above, and they may be classed 
as under— pots, chatties, vases, bowls, lids, stands, crucibles, jars, hriok ornaments, 
terracotta umbrellas lor votive dagoiae, umbrellas for monollthie dagolae, (a) 
stone (h) terraeotta, torraeotla pillars, (o) capitals, (J) bases, spouts of pots, honos, 

erindiiK StoncB, rollers, hummer stones, stono posts for tho 1. of the deyoSor, stone 

rolie caskets, a stone iningo, polishing stones, iron torch lamps. 


Pot Ur If. 

1 Pots —Tho wts from this monastery nro not in any way peculiar to this site, 
hut rcserahlo in some respects the pottery found m vorions pr-luslono sites sacl, os 
Adichnnallur in tho linnovelly district, and Pcramba.r and PalUvanim m the 
CUnSut district. They number in nil 25. and nro in various smle. of prescryalion. 
M Ihesc^ six have spoub. on one side They vary i.i sizo from to o m height 
and in diameter from 2r to lllj'. Tho oponts ore generally plain bat some are 
wiensly ornamented. One has a floral omament at its base One pot has simp|y 

been hand-monldcd nnd never put in the potters wheel It is . 1 high and 4 in 

''“"’o ' CT„„,„,_Thcso vary in size from 2" to 9' in diameter and number 3 in nlL 
s' Potlera rm«.— Tlie.wi nro 16 in nnmher nnd vary in height from .f j" to 7J". 
.Some are eomplcto with stand,, hill in others tho base is nway. 
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•1. Botch . — There are 2-1 of these which vary from I'J’* to 3" i« height and from 
6" to 7i” in dinmotor. Tiioy hayo no peculiarity about them except ono vdiioh Ims 
two rows of eight holes around it. and four lcg< which uro perforated. There is also 
a hole in the bottom. It may have been used cither as ii strainer for rico or for tlio 
burning of ineenfio. It is 4^" in diameter and 2" in height. 

5. — There are olevcn.of them and they are mostly complete. They have 
been used for covering pottery vessels, and arc similar to those in common iho ntlho 
present day. No coraplolo pots, for which they might have hecti used, have been 
found, but numerous portions of the rims of certain pots have boon. They vary in 
diameter from 6A’' to 7". 

6. jST/naffs.— There are feix of those. They vary in mo from -Jt" to SJ". Ono 
has a bole through iho centre, which probably suggests that it was used for burning 
incense iu worship. Three smaller ones \*ary in height Irom 2^' to 8", with a diumoter 
from 8" to Si". These have hcon stands for tho support of globular vessels iu 
pottery. 

7. Cnicihlea . — There aro eight of these vessels. Ono is complete, but tho others 
are more or lees broken. They vary in hoiglit from H' to 1^". One of them shows 
that they consist of two parts, a thin inner layer of fino pottery and an outer thicker 
one of coarso material. The crucibles are about g” thick and may probabU* have 
been used for baking tho clay seals and tablets. 


8. Jura . — Two mouths of jars are respectively 5' and 7^' high. 

0. TtrraeoUa ArchiUctural oTOorowii,.— The majority of the stone dagohia wore 
originally covered with plaster, but a few seem to Jmvc boon covered with ornamental 
terracotta, probably at a late permd. Several epccimcns of this class of orimmont 
were unearthed chiefly at tho dugohaa on the scuth-west slope of the east hill One 
of them is a portion of tho circular pUntli of a dagola. It is 8' high and has’iri ono 
of its panpls a figure of Buddlia seated withS't a dagoba surmounted by five umbrellas 
This panel is similar to the small terracotta cstampages which have boon described 

above under that head. ** — . 

within 8 
also 1 


is ciuium w wu.mpages wuicii have boon described 

under that head. A portion of a similar panel represents a figure seated 
a di'gcha. Aaotlicr comploto ono ot rectangular slnipo whidi wis iloulitloss 


one 

one 


ornaments, while the other has n hole at tho top for fixing an image, and a bollol 
at the sides. There is another terracotta ornament wJiich has probably surmounted 
a pilaster. Six moulded piers of terracotta which form the component parts of a 
cylindrical pillar with base and capital were uucarthed. They aro hollow in the 
centre and when fitted together form a complete pillar. A rod or a piooo of wood 
has probably been passed through them to keep them in position. There is a terra- 
cottarailng 8 labforad« 9 o 6 ow_hich j 8 6 ''by 3^". It has a line of five dagohaa. It ivas 
found near the siono^diujohas in front of the south-west eavo. Other pieces with two 
dagdbaa moulded on them were found near the same place. Besides these bricks 
used as coping stones or for the caps of^ pilasters have been got in some number 
One is a brick with a roll moulded projection on its side while nuotber is either 
the base or the capital of a pillar. There aie altogether eleven of these, but only five 
of them are complete. They vary in height from 7" to 10". One of tbe-^e bricks 
has an incised mark, made while tbn clay was yet moist, resembling a stand with 
two flowers at its side. Along with tliese terracotta ornaments may also be classed 
the ornanienls on the rims of l^ge pottery vessels. The varieties of these aro 
numerous. Some have thumb impressions, while others have carved, inscribed 
floral or projecting ornaments of various crude design. On tho whole there are 118 ‘ 
of these fragments which must have formed pots of from 2 to 3 feet iu diameter 
A portion o! a vessel with the figure of an elephant and stamped perforated holp«. «« 
the top was found. The top of a Kalaaam m terracotta is 6 " higl,. 
two similar incomplete Kalaaams one of which is slightly ornamented is 43 " h’ v. 
The handle of a lamp or platter and formed like a crocodile’s face is 8-1" lono. ^ ti 
aro five other handles, but they are of an oidi^ry type and have^nrohnW,. 
parts of vessels used in the otleriiigs is a two-handled hmn tu . 

been nffixe,! to the eides of n vessel. ™ '““P «■« Itas. 



10. Umbrellas for votive dagobas . — These are all in terra*ootta and hare been 
unearthed in rery large numbers from the deposits of ashes T\ro are ornamented 
and are 51" and 4^" high respectively. The others are 646 ia nnmber. They vary 
from 3" to 7^' in height. There is one specimen in polished pottery 

11. Umbrellas for monolWiic ddgohas — (a) Slone . — An almost complete stone 
umbrella has been found in a rectangular canty in front of a rock diigobii near the 
cave on the south-west side of the e.ist hill. It has been broken, and a portion of it 
is away. It is a foot in radius with a raised iim nrouud, and a projection on the 
centre which forms a socket for fitting it to thb post. A portion of another umbrella 
was discovered near the vertical rock wall on the north of the west hill. 

(b) A ierra-eotla umbrella . — ^This was unearthed from near a rock dajoba on 
the west of the east hill. It is interesting as showing in connection with other tena- 
ootta objects found, that some of the dCtyobas either structural or monolithic were 
encased in this material. It has a radius of 10*, and has a socket and rim similar 
to another in stone. It is nearly complete though broken into tvvo. Between the 
socket and the rim on the under side are four small knobs which may hare been used 
for tho affixing of a plaster coating. 

12. Terra-cotta pillars — (a) Capitals . — ^Two capituls have been discovered. One 
is 6^' high and the otlier is 8" high. Another .similar is 5j" high and is broken. 
These were found in tho debris between the «W;>a and the Chaitya on the east hill. 

(i) Bases . — One was found near the rubble retaining wall on the north side 
o£ the Ohidtya. It is 1 8* high, is hollow' and is variously moulded on the exterior. 
Tlirce smaller ones were recovered from the deposit of black earth to the north of the 
Chaiiga, They vary from 7" to 8" m length and have a diameter at tho top of 
nearly 9*. 

IS. Spouts of poU. — Nutnorou.s forms of spouts have been discovered. Speoiraens 
of the most typical and also unnsual forms wore fonnd. In some, the end is point^ 
while in others It is blnnt. In one of them thoro is the facu of a Uon, while the 
other Ws a knob at tho end. The spouts number 734 m all, and vary from 1^* to 
4J*in IcQcth. They have been originally affixed to tho sides of a large pottery 
vessel. 


Stone and Iron Implements. 


1. Honei. ^Two of these have been discovered. They have been used for 

sharponing chisels Tho hollow groove^ left by the rubbing of th.* chisels show 
the varioas sizes of the imph-meuts thus shaq>oned. These grooves uro on two 
rides in one and on three sides in the other Tbej are about 4>* long and were 
found in tho deposit of black earth to the north of the Chaxtga. 


'L Grindino rton«.— There were six of thc-^e. Three aro complote. One 
discovered in the dibrts on the Cbailga mound is 15' by 7^' and is the largest of all. 
The snualler is 0' by 3 j' and has four legs 

8 . Rollers.— Throe rollersi aud a grindini; stone were found. The rollers vary 
from 4$' to 1 1' in length. 

\ Hammer Two haiumt-r stoaes were got from tho dejMMit of black 

earth to tho north of the ChaUgs. They arc i;* cud oj" high respectively. 


5 Stone posts for ibe Ts o/ dagohaf.—Ther^ .are eight of these They lay 
under CTOund near the exposed in front of ihecvo cn the fwmth-west side of 

tho ea«t hill. Thov are circoUr or octagonal m seelion They vary in height from 
65* to IS*, but this does not represent ibcir complete urik'inal length. 

C. Tiro st-'ne relic fa»ir<*.—Tbe* 4 ' were found in ihe second and third brick 
ttjgohas on the south of the roekeut sGpi on the cast hill One i« 6 high and 6* 
brmd while the lanrer one is 10' by .v* 


7. 

di»eover»*'l 

hyVf. 


\ mnel with otilv th** h4nJ* and l-jdy of a Acat.-d figure 
iynr''tke verUeal rw.k wall ea the north of the vest hill. Ii j« IT 

3 
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8. Tolishing stones. — Thirty-nine stone implements of this doseription are among 
the finds which have been got in various parts of the ashes deposits. They vary from 
I5" to 45" in length. 

9 . An iron torch lamp . — It is such as is used on festival occasions. It is about 
a foot high and is formed of three separate pieces. 

Butld/iisi Bemaina near Simhachdlam. 

"While engaged in work at the Sankaram monastery I learned of a tradition ' 
■which pointed to an early conflict between the Buddhists and the Hindus, and the 
overthrow and expulsion of the former by the adherents of the latter religion. 
This tradition also alluded to a connection between Sankaram and Simbichalam. 

I therefore visited the latter place to ascertain if any structural remains of the 
Buddhist period existed. The temple there, is an important one, both from a 
religious and an architectural point of view. It, however, apparently contains no 
remains whicTi could be ascribed to the Buddhists, though possibly, as with other 
temples in these Northern districts, it maj* have derived a portion of its sanctity 
from a place made popularly sacred by previous occupation by the Buddhists. 

The temple is a fine specimen of the Orissan style of architecture of the 13 th 
century, and abounds in finely executed seulpture?. These, however, have suffered at 
the hands of the Piudaris when they made their destructive march througli this 
place, for there is scarcely an imago large or small which has not its ieatnres 
disfigured. The Pindaris are said to have halted here for about three days and 
their attention must have been fully occupied in this destructive work for the 
sculptures are numerous. ' ’ 

Though there were no Buddhist remains at ^iifahdchalam temple itself I 
hoard of some mounds containing brick remains which existed among the Darla- 
konda hills three miles to the north-west of it. As at iiiSihdchalum, u perannial 
stream of water runs down the hill side, and at the top of the volley is an extensive 
hill-encircled, basin at present thickly over-grown with dense jungle. On one of 
the mounds the circular walls of a stupa npp^r on the surface, and lying beside 
them is a stone. sculptured with a five-booded Napa. The class of remains in the 
other mounds'ean only he ascortaiood after excavation. This I propose shortly to 
undertake. Permission for the digging was readily granted by the Haiah of 
Vizianagram. There is apparently no published record of any kind refirdins 
the existence of these remains. ® ® 


A Buddhist MonasUry at Rdmatirihan near Vizianagram. 

Edmatirtham is one of the places made sacred by a traditional. connection with 
Edma. The temple and village stand at the base of a chain of hills of solid rock on 
which are some ’perennial springs of ■water, and various places each in a wav 
a'^BOciated with the name of Edma. ^ 


The Jains have also bad a residence bore, thoir remains consisting chiefiv of 
natural caves vnth slab sculptures sot in them, and some small ruined brick 
temples. It is oae ol the few pkccs in this dirootion tvherc Jnina remains exist 
The only notice of buried remains here is in Sewell’s Ci.f* (Vol I pace ISl wh 
mention is made o! Rreat heaps of brokcu bricks and cut stones on a hill whieh i! 
diflieult of ncees.. It was hitherto imkaoa.n that these remains were Buddhist and 
this I oa y discovered last seasou Sineo that time, excavations have been cSoted 
and resulted in the unearthing of an extensivf* nnrt nf nrl.o* i...- <-0“ isyuuuoceti 

a large and important Budd&st mouastery Tfti, ptoLte Z 
ehowa to have had a prior settlement in a place noZ™?od Totie Hi„d“s ‘ 

At Edmatirtham there arc three lines of l>Jlla n , 

•and each separated from the other by a narrorr voUpv Th® Parallel east and west, 
A8 the Eodhikomia, and on it are tlio spots conncctSl 

consisting of natural caves, images and a ruined brick tom le Jftioa remains 

The northern hill is the Diiraikbuila an ^ 

which stands in a natural oavo at its west^n has*. r s'” imago of that goddess 
rock above it are some mounds which havo 1 “ • a tho 

cither Euddlnsl or Jaina remains. ^ ‘ examined. They may contain 



RUINED BUDDHIST MONASTERY 
RAMatirtham 
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The central hill is known as the Gurubaktakonda and it is high up on its northern 
side that the ruined Buddhist monastery stands. The hill is formed of precipitous 
bare solid rock, rounded on the top and about 600 feet in height. Near its south 
summit, under a vertical wall of rock is a perennial spring, beside which are a ruined 
brick mound and some Jaina images. On the rooky summit are some brick mounds. 
On the north face of the hill at a height of abont 400 feet from the base is a long 
irregular rocky platform 903 feet in length and averaging more than 100 feet in 
breadth. The hill above it extends throughout its whole length in a vertical wall of 
rock about 100 feet high, ifataral irregularities in the northern face of the platform 
have been made uj> by retaining walls of stone masonry. Along the whole platform 
is a series of brick mounds which were covered with dense jungle. 

The excavation so far as it has proceeded has resulted in the unearthing of the 
following buildings noted consecutively from west to east (PI. 1). The base of a 
brick stUpa at the western extremity 65 feet in diameter, and a tank beside it which 
was doubtless kept filled with water from the perennial spring on the hill top. 
Adjoining it on the east is a detached mass of heaped rocks on the east summit of 
which stands a chaitia 55 feet in length. In its apse is a stone dagoba in good 
preservation except a part of the dome. It contained the stone Hd of a relic casket. 
On the north and south lower sides of the mass of rock are two rows of brick cells 
each terminated by a small &iapa or dagoba. East from this again is a pillared hall 77 
feet square with rows of massive stone piers all fallen or broken. Two other large 
ehaiigas with walls still standing for a considerable height adjoin this on the 
east, and north of them on the outer face of the platform is a long row of cells and 
other buildings. The other mounds at the east extremity of the platform are as 
yet only partly explored. A stone statue of Boddba with the gracefnl flowing robes 
of the Am'ardvati sculptures is the only one of the kind as yet found. 

The chaityas are irregular in their orientatiou probably indicating different 
periods of construction. 


S. TREASURE TROVE. 

Several references regarding treasure trove were received from Collectors and 
the Superintendent of the Government Central Museum. But most of them were 
suppressed by the Late manager, and only discovered by a search among the records 
subsequent to his decease after the end of the official year. Some places were 
however visited and the objects photographed. 

4. ANNUAL OFFICE EXPENDITURE. 


BS A. T. 

Saperintendent .. .. •• •• •• •• 9,S0O 0 0 

Establiahraeot .. .. .. •• •• 2,5(58 2 8 

TraYclling allowances . . . . • • • • • • 3,720 15 G 

Contingencies •• .. •• -• •• li627 4 10 

Supplies and MrrioeB •• .. .. •• •• 3,690 11 5 

Maps of Vijianagar «• .. •. •• •• •• 90 00 


Total . . 20,903 2 5 


5. PHOTOGK.APHS. 

Two bromide pnnts of the photographs taken during the year accompany the 
report Those include the most interesting of the numerous objects found at the 
.^ankaram znonasJery. A list appears in appendix V. 
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6. TOUK PROGRA.MMK, 1910-1911. 

Sucli places as are vortty of Inspection, and the monuments proposed to be 
or are undergoing coneer vation will havo to be inspected Reports regarding treasure 
trove or the demolition of monaments will hare to be attended to. There aro sevend 
ancient Buddhist sites awaiting exploration. These are all in Zamindari land, but 
permission to excavate them has been received. They aro at Guntapalle and Kondii- 
valu in the Gdddveri district, and Rdmatirtham and Darlakonda in the Vizagapatam 
district. On the duration of the work at llajnatirtham depends which of the 'other 
places can be taken up during the present year 1909-1910. Thus it was only by 
working at ^ahkaram during the hot weather of 1908-1909, that dt was possible to 
undertake work at Hdmatirtham. Those left over from the present year will receive 
attention in the year following, and any others also that may be heard of, should they 
he worthy of exploration. 

I have the honour to be, 

Sir, 

Your most obedient servant, 

A. REA, 

SuperinUnden t. 
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KEl’OllTS FUOM PUIiI,lC WOftlCS OFFIOERS, Eio, 

PIIMT 01IICL1!. 

Diitoict— B, r^^ri;.„r Mat, „r Pandisa, AiHa inicriplion —At 

tho jnnction of tho corniKotci iron flioot with tlio vortical faco of tho roclf Fortlaod 
comciit mortar woa roocntlj- put in to pmvont loaloip., orliann 

Kisika Disriilcr— Hforr Itluk—dunlapaUt fiW „ i / 

To^cmt™* ‘'V » "O'aj’rr of mound, mtriag «(«»“, —Tho 

r„£.s'r,';: ~rr.Tr.'.',;s’ ™i 

PfXtOND OIIICU!. 

clJ'iZTihotToZiMZt^^^^ /•or/.-Vogotatioa wa. 

oaves arc goa^, aid it is nocol “ 

25 'X 16'. ^ ‘ *l>“ ooaupporloJ opening is 

topofHmtom'ple. « ■>«=<»«ry to romovo tho vegetation nod repair tho 

is wiUinI t"o undertL tho n'^coSarpX^ ”rs1f^'t';!:;S\.^od'tl"r^ 

Tho;rwtT^;"-tra:?;;£-"- 

and priokly-poar. 

drain tlSo’rafrlTtar from'r""® from tho front of tho oavo to 

(8) Grouting tlie fiesuros with cement. 

Sandar—G^nicuala. — Siva Tho onoUBrawc* n i 

and plastering. ^ closaro wjill needs underpinning 

^hor^ol^cii“ved slono’s 01 ”:^^ -^twa wif omplt^^d Triag Z“tr“t 

THIRD OIROLE. 

Beh,4RT '^Ulv.VJi—Uarpanahalli taluk Nilanaundpi Tff 
Stones of voparao. have partty fallea and raouiro rofettin^- temple.— 

With vegetation which should be •cleared. ^ resetting. It is also overgrown 

Kudligi Taluk — Anlali — Kalleswara iemvU ^Tho'fnii 

to be necessary. ^ following repairs are reported 

(1) The broken images have to be \, • ■ ■ 

ecaient. ® >>7 joming the broken parts with 

r « ““ ‘■"ifota. shape, 

catch dram foraSdS ronaS m^i “"Wdo. gr.ivelled and a 
(t) A watt with rough stone is a*eocssarrto protect tho temple. 
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Ho4pel Taluk — Anantasai/anagirdi — T^e hrgf ruined temple of Ananiasayana 
g^i - — ^Bailding supports, ■graveJliDg floor, ander-picning pillars and arrangings stones 
have been completed. 

Pillars have to be cleaned and Telugu inscriptions painted. 

Vijayanagar — Groupi of six Jain ten,ples on rook south of Sri PampapaH 
Umple. — Repacking fallen beams has to be done. The points noticed by the 
Archieologieal Superintendent will recoive attention. 

Ganigeitl Jnin Umpk n»ar Kamalapuram. — Building supports, gravelling floor, 
nnder-pimiing pillars and arranging stone have been completed. Steps will be taken 
to rectify the defects in the roof which leaks. 

Vitiala Raya temple. — Repairs done ns above. Jungle aronnd temple requires 
thorough clearance. The remarks made by the Superintendent of Arehseological 
Survey in his report for 1907-13 (j 8 will bo attended to. 

Krishnastcami temple. — Building supports and removing shrubs have been 
completed. Removing debris is in progress. 

Repacking stones in front of gopuram and in the main temple remains >to be 
done. Further work in the shape of supports to broken lintels in front of gopuram 
is necessary and it is to be estimated for. 

Aiehutaraya temple. — RemovtngdtfbrM has been done partly. Eemoval of debris 
should be completed and bcamstones properly arranged. These are provided for in 
the Bopplemental budget estimate. 

IlonolWiic statue of Nnrasimha. — Pathway requires gravelling. 

Sasar Ramaaoamt temple mth sculptures on the eourt toalls. — Two carved pillars 
remain to be fixed as per saactioned estimate. 

Pattabhiramasieani temple. — Building supports, re-fixing fallen slabs of roof in 
Kalydnamantapam and removing ddbns have been completed. 

Malayavaniam Raghunatlmwami temples. — Some settlomcot has to be arrived at 
between the Bavaji (who does puja to the temple) and the Government before any 
repairs can be undertaken to this temple. 

Vishnu or Chandikesioara temple. — GravelUng the floor and removing shrubs 
have been completed according to sanctioned estimate. 

Mandapam ahout one mile from Talangutta on left of road to Vittahraya temple . — 
The right side wall of mandapam requires removal and repacking. Junglo and ddbris 
have to be cleared as well. Displaced flooring slabs have to be reset. 

Chandratekhara matam. — Building supports, gravelling floor, removing ddbris 
and making roadway have been completed. Other works such as providing brick 
arch in gopuram have to be carried out as per sanctioned estimate. 

Rangasxcami temple near palaeeenelosure. — Refixing roof slabs and clearing bushes 
have been completed as per sanctioned estimate. 

Underground temple near throne or Mahornomi rfiiSo.— -Restoration of the temple 
and opening a drainage channel are necessary. Points noticed by the Archeological 
Superintendent in his last year’s report will receive attention. 

Temple of Siva near Viltalraya temple. — Clearing debris, flooring with available 
slabs and clearing bushes have been done. Further eompletion as per sanctioned 
estimate is necessary. 

Saraswati temple above Chandrasekhara matam. — Building supports and steps aud 
flooring with gravel have been completed. Forming pathway and arranging fallen 
stones have to be done as per sanctioned estimate. 

Hexagon hath above Sarancati -ReuioviDg ddbris has been completed. 

Pathway has to be gravelled. 

Venhataramanasuami temple near Kdmalapuram. — Building supports, removing 
modem walls and d^ris have been completed. 

The ATahomomi dtbha or sculptured throne. — Repacking sculptured and other idols 
aro to bo done as per sanctioned estimate. The parapet wall will be removed as 
pointed oat by the Arcbmological Snperi&teadent. 



16 


Group of I*aJ(tet hxnldings with iowtTt^mandajfOfn, council room^ cUphani tlahUtf 
Thtairey Muitieal Hally Zcnanoy Pavthon nrww.— -Killing in nnd lov.olling rlnphant 
etablos have boon completed. PlnBtoring of theatre hall is being done. Moasuros to 
root out tho vogotation will bo taken and ddbris in tho interior of watch tower 
removed. 

Queen^g iatA.— Removing ddbris and gravelling floor hove boon completed. 

Ancient hazaara. — Jungle and ddbris have to bo olearod completely. 

Kadli Kalu Ganesh fem/j?#.— Gravelling tho floor has to bo done ns per «ano- 
tionod estimate. * 


WaUrghed. —Gravelling floor nnd removing ddbris have boon done. 

^.'asenAo^u GohmA Refixing tho baso stones of tho sfatuo u*ith iron 

clamps, gravcllmg insulo and all round, fixing together both tho broken trunk and. 
nanu of the statue and removing debris nro necessary. 

^^nUgoJn-aopalkrMna Umpl,.—Tio prevent tarll.or ilocat- it is ncocssary 
tlmt tho maintonanco ropaire Kinotioncd, slioulit bo dono ns oarlj- as possiblo. 

nadagaUi taluk.— iruvmal,adag<,lle.lCrMnadtva tmpU—llw (ormco is of 
ohotydn mud and is in a dilapidated condition. It requires thorough repairs, Eslimato- 
has to ho prepared for thorough consorration of tho loniplc. 

Krishna iempfe.— Tho vogotation growing over tho tcniplo needs olcaranoc 

inS.'* l‘m-JamhundU,au femp/r.-noBaing tho baso stones 

of tho statue with iron olamps, gravelling inside nnd all round, fixing togothor botli 
ta Wolten hand and trunk of tho statue and removing ddbris all rorad® are nMOs- 

Anaotatou nisrniOT-TadpuW Muk-Ohakalur-Ohinuaktsuralwami temple — 
Estimate for potty repairs required will be euhmitted during tho year. ^ 

Kalgandntg taluk Kamhadaru Siva temple. — llepairs to comTionnd well JIaha. 
mantapam temple were completed. Further repairs are not required 

Feuukcuda ialuh-Pemkouda-Aneient popuraw.-Semo renewals of stuoee-work 
repairs Iff cracks and cleaning vegetation nre necessary. One eteno lintel is brokra 
Sncath°'’^^^° Py inserting two angle irons 

CaianaamaJal.— Fixing of medallion is in good order. Nothimr more is 
necessary. ° 

Two detached pinions vi fields. — A round-bcadod arch was converted to that of 
the pointed form. Petty repairs to the gates seem necessary. 

Ahdul Hussain iUosgue.— Potty repairs such as closing leaks, ote , are necessary. 

OuDDAPAH District.— Taluk—So-mpaliai—Sompalle iemple Door 

to the front entrance has been put up. Repairs to tho tower and insertion of cornice 
stones to one of the viandapdms are necessary. 

Kwliri taluk— EaUusallu—Jumma Mayirf.— Eeconstmetion of portions needed 

Vagalpad taluk— Gurramkouda— The Mahal— The upper storey is used as an 
inspection bungalow and the lower one as stores for famine tools ““ ao. 

Fort-Main eatrenoo was cleared of dtSbris, trees, vegelalioa and earth Hen,, 
man’s mantapam has been rojaired. Military Governor’s quarters wore renS' 

“S^SSla'nTmst e^Sr^e^S^^ Soverner’s Vsrters, FreaX:!' 

■ will h“b"'"‘' -Pl' heeu repaired. Fleering 


Jammalmadugu taluk.— Jammalmadugu—Gaudikota trmnU . 

and surroundings such OR : — Dismantline the stonA in mnA magazine 

rubbish from tho two rooms adioininn tho centrol ball • walls, remoring 

portion of the masonry. ^ ® Voxntmg to the newly-put-in 

Repairs io <^on?io«or.— RepairiBcpigeonholp-i fbaf aw, 
crocks m tho walls above tho pointed frdiro at the fouJ ^ out. repauing the 
stones that ore displaced. sides, replacing basement 
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‘ Repairs to watch toxcer. — Clearing pathway leading to tower below, repairs to 
rough stone stops, plastering with mortar hero and there, and proriding a flight of 
stops in front of the tower, and ropaira to drinking water pond and well in front of 
Madhavaswami temple. 

Gandikota — The tcnoer knoion as Repairs such as flooring with 

cement, pointing, and whitewashing arc necessary. 

Vanavahpad — Jain —Protection of compound with fence of camel foot 

creepers andpalmyraha, 67 in mimber, were planted. An establishment at a cost of 
Rs. 30 to water the creepers and palniyrahs during the hot season of 1009-1910 has 
been sanctioned. 

Ouddapah taluk — Cuddapah-~-Ndbob^s toiccrat Ouddapah. — The towers havo been 
under-pinned with concrete and oeraent plaster. 

Mosgue. — No repairs were carried out. 

Pushpagiri — Temple. — Repairs to eight principal temples such as plastering, 
removing broken beams and covering stoues and replacing them, removing shrubs, 
constructing masonry drains and replacing some of tno flowing stones and providing 
wooden gates, etc , were carried out. 

Sidhoui taluk — Vontimiita — Tlrni^/^.— Itcpairs to south-east mandupam{AJadapalli 
Yagasala) nnndapam at the uorth-woet comer, ntandapam at tho uortb-east comer, 
tnahamandapam courtyard or prdkiramy arcade on the exterior, Hauumau temple 
outside east gopuram^ north, south and east gopHratns were earned out. 

Sidhout—ihrt. — Repairs to west entrance and side vtandapams, mosque No. 2, 
fort walls all round including under-pinning the bastion walls with stone in mortal, 
rear entrance and side mandapame were carried out. 

FOURTH OIBOLE. 

CoiMBATORR DISTRICT — Dharapuram taluk, Padit/ur, Badrakaltamman temple . — 
Stalls are in a damaged condition. The building ns a whole is being allowed 
to run to ruins. Prickly-pear has grown very thickly all round the tem^o. It is 
understood that the local Sub-Magistrate has ordered the custodians to attend to the 
repairs required. 

Erode taluk, l''ijagamangalam~./ain temple. — Works provided for in tho eatimale 
sanctioned in March I90d have been completed in 1901' 

Karur taluk, Tandoni, Rock-earvingt and tnsenphons on the road t« NatAam 
poramboke S. No. 520. — A compound wall has been built round the rock-carvings 
during the year. 

Nilqiri District — Oooxioor taluk, Ganganiehiekikottah, Hoolikaldroog Fort . — 
Annual repairs were carried out during the year- 

North Argot District — Wandiwash taluk, Segamangalam, JRock-cui temple and 
sculptures. — The removal ot prickly-pear and preservation of casing stones of the 
walls of tho temple are nece«isary to proservij inscription. 

Qhandragiri taluk, Tirupati, itvo gopurams on Tiruimti hills. — Ono gopuram is in 
fair order and the other requires repair. It is under the management of the temple 
authorities. 

Srinivasa Perumal Umple, Tirupati — Vegetation to be removed by temple 
authorities. 

Arcoi taluk, Vkkal, Vishnu temple rained at Ukkat. — The teiapJo is ruined, but 
the inscription stones are maintained in good order 

Ami taluk, Devikapuram, Kan'tkaginsutara temple — is in charge of Joghirdar 
of Ami. The renewals of wooden lintels are necossary to preserve gopurams, 

Salkm District -^Tiruehengode taluk, Sanian, Hill Fort. — I’lio fort walls on tho 
hills extending from each side of the ten gates wherovor overgrown with prickly- 
pear bashes and trees on tho top and sides were cleared. 

Stones displac-ed by tho growth of roots of trees were set m their ongiivil position, 
the roots being removed without disturbing the walla. ^ ^ 
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Narnakkal ialuk, Namakkal, UiU Pori . — Tlcmo^ng vpgelntion was carried out 
■where neccpaary, and some of the stones of the bastion wall* that had fallen were reset 
in their proper places. 

Krishtififfiri inhik, ^mAno^’ri — lliil Fori . — ^The fort was completely repaired 
during 1907-19U8. 

Dharmapuri ialak, DharmnpHri— ‘Monument to commemorate Sir Thomtut Munro’i 
connection mth Dharmnpuri. — This has just been completed. ^ 

South Canaba District — Man<jatore fohtk^ Mudakoda, the Jain haJiti. — No con- 
servation seeme to have boon done during the ye;ir. Some cracks nnj observed 
here and there in the walls, Comeut pomtiug la those cracks seems desirable. 
Some of the haiiit are kept neat, whitewashed, etc., while in others vegetation is 
growing and its removal is also one of the requirements towanls tho eonservation of 
the monuments. 

(i) Sculptured tcooden pillart in ihe liaja't pnlace.—Some ot ihe’pillarB are in* 
good condition. 

, (3) Tombs 0 / Jain priesii . — Certain of these were repaired two years ago. 
Nothing needed at present. 

Kasaragod ittluk.^ Bekal, ihri.— Some of tho parapet wjills of tho rampart 

are loose and crumbling down and require renewal. An estimate for lehuilding 
the fallen portion of an inner rampart wall, clearing scrub jungle and other growth 
from rampart walls was sanctioned for execntion. 


South Cakara District— ilfan^ia/ore taluk^ Mangalore., Mangalore Vevt 
Tho roof timber of the outer rectaogolar courtvard around the main bodv is 
more or le«>s decayed and requires repairs. The temple’proper is of laterib* in.sBonry 
and was repaired about lb years hack and complctoly roofed with copper sheets over 
new wood work. However no conservation work was done during tho year. ■ 

Fffiur, d Jain —Some stones of tho pedestal on which the statue stands 

are disjointed. No work towards the conservation of tho statue w.as carried out. 


Vdipi taluk, Karkala, a Jain statue known as Gumlestcarndeo.‘-Tho pedestal 
is cracked m a lew places. No work of repairs was done daring the year. 

A Jam temple known as Ohaturmuka basti . — This stands on a hill faomg No. 39. 
Exterior compound wall in bad order. 

Vppinangadi taluk, Guruveganierri, the Jain temple and Sthamba . — Two of 
these were rostored by the owners a year back. The third is old and vegetation is 
growing on it It should be removed. 

Malabar District — Koiiagam taluk, TeUicherry, TelUcherry Fort. — The old gates 
are in a tumble down condition. The walls have been cleared of vegetation during tho 
year and this is periodically necessary. The north bastion bas cracked badly and an 
estimate is being prepared for its restoration. 

Caheut taluk, Ajinaseri, Sarayana Peramal temple, etc . — ^This is maintained and 
well kept bj the custodian. * 

Walluvanad taluk, Koolakal the Vtshnu tempi *. — ^The temple is square and 
walls T high ; the roof is thatched and all rafters are rotten. No repairs seem to 
have been done for more than 20 years. The whole roof requires renewal. 


Kannesivaraswami temple.— Tho site of the temple is overgrown with bushes 
The whole temple is in a ruined state. It is reported to have been in this condition 
for over 20 years. No repair will do for this temple. 

CaHoilMui, ls,ypu,, a, tempU.—Tha 13 kept in fair condition and i, 
maintained by the cnstooian, the Kaja of Beypur. 


Palghat taluk, Palghat, ihe .fWf —Bridge at entrance 
Vegetation was removed as usual and some petty repaekm^- of the 
moat was carried out. ° 


is maintained, 
revetment of the 


Wynaad Taluk, SuUan't Battery, Jmn temple No repairs 

place clean were done daring the corrent year. ^ 


beyond keeping the 
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FIFTH OIROLE. 

CniiSOLEPUT Distbict, — Conjeeveram iahtk^ Conjeevtram, Knilatanaihar fmph. — 
Repairs carrietl oat last year. 

Vaihinia Perumal Umplt . — Cement pointing and plastering are neeessar)' in some 
places. ' 

Jvara]iart»tcarn UmpU . — Cement pointing and underpinning are needed. 

Manimangalam, iht old Umpit toilh an apaidal gopuram . — Vegetation was 
cleared. Disfigured, figures ot gopuram were coated with preservation eolation, 
concrete terracing over covering stoneR in big mandapam was done. 

C/nnglepui Mahabalipuram {Seven Pagodas)^ Aleva temple — .-ill round the 
temple revetment has been bnilt and grouted aud pointed with cement. 

Pandarikapushkaram . — Nothing need be done except the clearance of weeds. 

^andapaa . — Concrete was laid on top 9" thick to prevent leakage. Plants 
growing on top of tower should be removed. ^ 

Jsu'ara iempie . — A pathway was made. 

Mukuntanayanar temple — The temple is claimed by the Zamtndar as his private 
property. The matter has been referred to the Collector. 

Plriehna man —-Concrete 6" thick was laid on toj), and plastered with 
cement. 

SowtH Abcot Distbict — Z lMditfonu/H Talak — Gingee—The kill fort with huildinge 
and eciitpture,—Th9 following works have been completed in the Gin;ee Fort. 

fl) Kriahnagiri Bill . — The buttress to support the wall of the second mandapam 
and the sentry box and parapet walls above the mandapam have been completed. 

(2) Runganaihaaicaim temple . — Cntstooe floors have been completed and 
pointed with tinted chunatn, 

(3) LakshmxnaraiimhaHtoami iempU * — The cracks in the walls have been filled 
in with orick in mortar and the Gwchagraham plastered with cement 

(4) Rajaghere Rill . — The east and west wails of the flagstaff were raised to a 
height of 1 8' 6' and roofed over. The upper obannel room was floored with concrete 
and pl.istered with chunam. 

(6) The buttresses to the Council Hall were completed and also the 
ventilators. Concrete for the rained portion o! the pavement and chuoam plastering 
and the parapet wall all roimd the ruiued budding were also completed. The steps 
leading to the Canncil Hall were repaired 

(f) Pointing with tinted ebunam was done to the walls of the Renga- 
nathaswami temple wherever ne''es9ary. 

(d) Two parapet walls to « length of 100' 6" each leading to the 
foot-bridge have been built, pointed and plastered. Tarring to the foot-bridge was 
also done. 

(6) Kaliana mahal . — Inside plastering has been completed and the steps of 
the stair cases repaired where necessary and plastered Teakwood lintels have been 
fixed in the tower. The filling in of the hollow ground in the quadrangle opposite 
was completed. 

Jmprovetnenti to the third entrance tn Rajagkire Htll—Uhs completion of the 
entrance oy covering it with a brick arch right through and tarnng cutstone arches 
at either end were carried out. 

Patiabhiramaitcarm temple . — The twelve piUarcd unjal tmniapam and the four 
pillared mandapam were floored with cutstone and pointing with tinted ebanam done 
wherever necessary. Five sign hoards to the various entrances to the foot were put 
up as ordered. The notices regarding the drinking and noa-dnnking water were 
also completed as ordered by the Superintending Engineer during his previous 
inspection of the Port. 

Tanjore IHstkict — Idegapatam taluk, Negtpatam, Dutch cemetery. — The 
majority of the monuments' are simple masonry tombs plastered and wliitewashod. 

The plastering ha.s peeled off and is crumbling in most of the tombs owing to the 
saltish atmosphere of the coast. In voine of the tombs plants are growm;* m tho 



crevices of the masonry and the onoloaiirca of -^omo of the tombs nro badly damaged. 
Some of tbo joists of one of the mnnaments have become rottou and requires 
renewal. 'I’Uo interior of tbo eeraotcry i** full of wevxls and vogetatiou. The iron 
railing n'cmires painting. 

Tanjore tnluh^ TtVaisPiannmf Ghrilnpurfstcarastcatni llcamstoneri at 

entrance lower and in north mandopnm cmcked to a considcruhlo length, fcople do 
not frequent the temple very much on account of its present dangerous condition. 

Tatijore—'Sivapansa Fori. — Ropoim to the b.astion N^o. If and a portion of tbo 
wall fallen down are being done. The ramparts wore cleared of vegetation. 

iUnjiavoroni ta/ut, 'I'ratnjMtlar^ Dantborg and /itrt,— Underpinning walla and 
mnsonr)* works, such as raising the fallen walks, n*pairing gates, etc., arc being 
done. 

ilM>nxs — Georgeloicn, old toirn iraf/ of — The portion of the wall in 

old jail street is used by the [>ublic as u httrino in spite of the notice board put up. 
Tlie rear wall of this bastion on which the Medical school, Hoyapunuu, is built 
toppled over during the rains of October and estimate for ramping the portion that 
foU^is in hand. 

Cornwallis Memorial— This is tn good order. 


SIXTH OlttCt.C. 


Tnionn^oPoi.Y District— TV jcA/flo/Hj/jf taluk, Jarnbiikcswaram—Old Jambukei- 
lowram thnne in the courtyard of (he present Jatnhukeswaram temple . — U is in a good 
state of presorTOtion, oxtensivo improvements haviog boon dono by Nattukottai 
Ohettios. The inucr compound walls containing inscriptions ure being dismantled 
and rebuilt. 

Tricftinopoli/^ the fort with temple mscripiions^ Xadar Slut's mosyue and tnscrip- 
(tons.— -TSecessary r<qiair8 have been carried out to fort gate and teinplo insoriptious. 

Preston's laltery — is pmperly conserved. 

Two Rock-cut caves at TneJnnopoh/ AocA’.— ICstimates for clearing and other 
works pointed out bv the Direetor-(»eneral of Arohrcology have been sent to the 
Superintending Engineer, and those arc stated to liave been forwarded to the 
Superintendent, Archisologioal Survey. 

Vdayarpalaiyam lalaA, Ganpaikondaskolapuram, Brahadestvara Swami temple. 
Is in a good state of preservation except that the delicate parts of sculptural figures 
are crumbling. 

TVrunioZoyodi, the Temple — Stoue slab roofing is damaged in some places. 

Jatiankondashnlapuram^ the Jain statues . — It is reported that there ure some- 
cracks here and there in the statues. 

Kamarasavally, Siva temple highly sculptured . — Terrace is cracked and leaky and 
tambling down in places. Estimate has-been submitted to Superintending Engineer. 

Kvlittalai taluk, Palayasangadam, the Eswara temple , — Compound wall is 
damaged in three places, as also coping in some parts. 

S>ivayain, Baihineswara temple and Iswara temple . — The exposed inscriptions are 
gradually crumbling and require protection. 

flf«8in taluk, Turatyitr, a Fw&ntc temple ttitt a small tank and mandapum in ike 
middle.— Tho temple requires attention. The sides of the tank are tumbling down 
and the mandapam is overgrown with bushes. Temple authorities plead want of 
funds. 


A curious and picturesque htuldmg three storeys high in the middle of the irriaation 
fanis.— This curious buildmg is said to belong to the Zamindar of Turaivur who 
has neglected it. The top roof has fallen. 

A Siva Umple elaloraUl,, ivutfUnd mlA a lant a«U mandapam in th, middle — 
ljusnes over the mandapam should be removed 
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FernmlaluT ialuk, Aru/njoavur^ fhe three inicripHoni . — One of the inscriptions 
'is all right. The other inscriptions are reported to have been partly damaged as the 
stones on which they are inscribed have been broken and partly covered with white- 
wash also. 

Utkaithub — The iempU described at Chohn Fandava xoHh inseriptionsy south 
face. — Two of the inscriptions have been partly damaged ns the stones on which they 
are inscribed have been broken. 

Madpra Distbict — Madura ialuk, Yanaimalat, Marasvnhattcami temple.— A 
stone beam 2' X 2' in section in the central mandapam is broken and requires 
removal. Two similar beams have been broken and removed The removal of these 
beams does not appear to liare in any way weakened the .structure. The western 
wall of the temple has cracked right through from top to bottom, but this is not in 
■any ^vay dangerous. Vegetation has grown in places over the structure and this 
requires removal. 

Alagarkoil, the temple leith iioo tanks on the hill. — Tho repairs to the gopuram 
and other portions are being done on a large sc.»le under the superrision of'the 
temple authorities. 

The fori. — The repairs to the fort walls have been carried out by the Publio 
■Works department. 

Ramnad eamindari, Rameswaram, tm storeged xmndapam — This is being 
lopairod by the temple authorities. 

Sediu Mulha RamoUnga (empU.^-Yho crack in the new tower seems to enlarge. 

Ramnad, colossal fgures of horse and elephant. — Is disfigured in placas. Plastering 
requires renewal. 

Tirumangahm taluk, Kcilpittii, the temple.— A sweeper is oraployed to keep 
the temple clean.' An estimate for repairing the stone flooring has been seat to tho 
Suporintondent of Archseological Survey. 

Findigul taluk, DinJtgul, the Fort tcHh inseripiions. —An estimate amounting 
to Its., 1,100 for to tUo lovt buildlug^ has beau soot for sanction. 

TiXNKVELtY District — 'I'innecellg fci/ut, Krishnapuram, Vishnu temple . — The 
fallen mouldings of the inner toruplo should bo roplacod oad repairs to tho compound 
wall carried out. Au estimate has been sent for uccc'^s iry repair. 

Manur — Rajagopalasami ianple . — Tower should Iio repaired and mouldings 
renewed. An estimate has boon sent for neccssaiy repairs. 

SrhdllipptiUur ialuk, SrhilUpputtur, AnJal Umple — Tower is in bad order. An 
estimate amounting to Hs. IU,36S has been sanclioneil for repairs, 

A’anyixP'W taluk— Tirukarangudi — A IVrAntt .The tower and the floor of 

Eovornl rooms require protection and repair. 

Kalakad, Sita temple. Saiga Vageswara temple . — Inside pillars of ibo tower and 
the floor require tt'pair and protection. 

5'«*wJ<iyjronajiu//<ir, r7*/;«K temple, Jaganaihettrjra temple — The Dtearapalaht 
stone figures at (ho inside entraneo of tho carhagraham require protection. Iron 
railings may be provided. The front nandapam leaks 

T’otbywr, Sira temple. Sulramanfaiteamt temple . — -The front mandaffam of Amnnn 
Sannatbi is iu a dangerona condition and reqnm's to t>c rebuilt at onoo 

Tifittnaraganaa — Three Umpletof nueh anbjmtg eifA The flooring 

is not good. Jtoof Jenks. 

A’arwnyjihia, Vtihnu temple of Varadaraje Perurnal temple.— Thi' tenip]e is laill 
with some sculptural work. It i* now in a very bad slat# and requires thorough 
rejoir. The in«ido nan Ixpam leaks md the temple is overgrown with bath##, 

6 



appendix: a. 


P?acc« visiied during Vie year. 


AnanUpuT 
ChingUpui . . 


0^d4T4Tl 
Oantdr 
Mtrlaia , 
IfoTth Aicot , 


Fi>rcoD*eiration> I For sxcarsttoa. 


AaabUpnr . . 

Kalyandrog 

CkiTtglaput . 

Maruraangalaia 

TeooOTi 

BantltrakodoTu 

Areaav&Uo . . 

Snkorman 

Itajahmundry 

BtmHvaraiD 

Ratpadi 

Arantanghi 

Eodiakwai . 

TiroraMr .. . 

Traoqna^ar 

Thcatturaippttndi 

Ta)tia\AT<aUT 

Valttt 

Abthatupalla 
Blitparam 
iittdumuTtt .. 
ChtlaVahpaiayaio 
RoodamangahatB 
SanpUh 
(iimAichcIIau 
iThadi 

I Thsmpata .. 

I ' Tbanvaaada 
VaaatM 
ViugapaUm 


For inspection 
of uieient sites, 
aaUquiliea, 
treasnre tiv»e, eta. 


SanulhaUm 

Sarltkonda 

Simliaclienam 

Rntapaile 

}l0t«ctapat 

Baddbanar 
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Tht 6/ wicflUHimf* nt refortti e" iy Puhlk JTorlt d/Peir*— «ont. 


25 



i<b»i piriVlon* In fl*M» 



The eondthon 0/ monumaiU at uporled on Ay Public (Tarlct cffleert—conL 


31 






30 




The emlHim of mommenie at reported on by PtAile Werlct cent. 
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APPENDIX C. 


Ittai of Pkotographi. 


Wo. 

Sizo. 

CeeoripiioD. j 

Village. 

District. 

Mntcrial. 

Age. 



I'ltafapatan Siitrui. 



■ 


1110 ] 

Full .. 

Terra ootta teal itnpreesiona dia. 
covered ott the east hill. 

Banhatam .. 

Viragapatam. 

Earthen 

. Euddbist. 

1801 : 

Fall .. 

Term cotta deal Imprcsgioos 
covered on the east hill. 

Sanksram .. 

Vizagapatan 

Earthen 

Buddhist. 

1802 ; 

Full .. 

Terra cotta seal impressions dia. 
covered on the east hill. 

l8ar)kaiam 

ViMgapatam, 

Eartbes . , 

1 fiaddhist. 

1803 

Fall .. 

Terra cotta eeal impressione dts* 
covered on the east hill. 

Banhoraiu . . 

Vizagepatam, 

Earthen 

Buddhist. 

1804 

Fall .. 

Terra cotta seal unprcsiione dis* 
covered ou the east hill. 

Sankaram 

Visagapatam. 

Earthen . . 

Buddhist. 

1805 

Full .. 

Terre cotta eeal impreesioDe die* 
covered on the east hill. 

! Fankaram .. 

Viragapatam. 

Earthen 

Buddhist. 

1106 

Full 

Terra ootta eeal impreations die* 
ooverod on the oast hill. 

Sanharam . . I 

Vieegapatam. j 

Earthen .. 

Buddhist. 

1807 

FaU .. 

Terra ootta eeal iraproesione die- 
eovered on the east hill. 

SankaxsiB 

Viasgapatam. 

Earthen .. 

Buddhist. 

1808 

Fall .. 

Terra eotU..aeal impreasione die* 
coveiad on the east hill. 

SoBkaram 

Viragapatam. 

Earlheo .. 

Buddhist. 

1809 

Fall .. 

Terra cotta seal impreMions die- 
covered on the ea«c hill 

Bankaram 

Vizagapatam. 

Earthen .. 

Buddhiit. 

1610 

Full .. I 

Terra cotta seal Imprcssione die* 
oevared on the eait hQI. 

' Sanharaan 

VisagspaUm. 

Earthen , . 

Buddhist. 

1811 1 

PuU .. 

Terra ootta eeal Impicaaions dia* 
covert on the east hill 

Bankaram 

1 Viaagapalam. 

Earthen . . 

Buddhist. 

1812 

roll .. 

Terra ootta eeal iupreestone die- 
oovered on the oet bid. 

Seokaram 

1 

1 Vizagapatem, 

Earthen . . 

Buddh iat. 

1818 

Fall .. 

Terra cotta eetampage diroorered 
on the east hill. 

Sanharam 

j Vizagapatem. 

Earthen 

Buddhist. 

18U 

Fall .. 

Terra cotta iescriptlon square 
bloch discovered on the east 
hill. 

Sankasam 

Viaagapotam. 

1 

Earthen .. . 

Buddhist. 

1815 

Full .. 

Bperimens of copper oolni die- 
eorcred on the east hill. 

Sankaram .. 

1 TinigapaUm. 

Copper . . M 

Qnddhiiii. 

1816 

Fall . 

Fast view of a rslskidevi head 
at the foot of the Bojjaruikonda 
bill. 

hankarnm 

TisagapaUm 

Btone . . . . i 1 

Undo. 

1817 

Full .. 

KMt view ol ■ Fslakidevi imase 
at the foot of the Bojjanakonda 
hill. 

Sankeram 

Viiagapatam. 

Stone .. ^ liindo. 

1818 

Fall .. 

Uroup at J4fiat on the east bill 

Banktram 

Vizagapatam. 

Stone . . UoddhUt. 

1118 

■ Fall .. 

Uroap of difttiu on the east bil) 
ahowiiiR the aUiroaj and the 

Sanhamo . ' 

Vizagapatem. 1 

Stone ' Boddhiit, 

IIIC 

1 Fall .. 

Interior vis* of the lover cere 
ahowicc the JS/tlo in the 
eentrn on the east hill. 

SUnkavaoi 

Vizagapatem. 1 

Stone . . .. 1 I 

! 

luidblal. 

1871 

: Foil . . 

Flrv of iho eeml^ircnljr panel 
at the vnt end of the net hil) 

hankavam 

Vtaegapetem | hlone .. j II 

sddhiet. 

lltJ 

t Fall .. 

, Keith view of the KTonp of 
Jdf*iMoa the «Mt tide of the 
Mat hQI 

Fenkaran 

i 

Vijagapetam. | Ctnca .. .. 'B 

' 1 

BiJblit. 
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Photayn^ht-^-coai. 


Ho. j 

Sji». 

D^icnpttaa. 

ViHsga. 

1 District. 

1 jfaUnil. 


Ig*. 



Iltof-ff-tijrt Pittriet.—oo’tt 

1 


f 



lt3S 

Fall .. 

Soutb^v't Ticv ot tbs group of 
djftt It CO tb* w«irt *!3« ol th« 
uit hill. 

bmukaratn .. 

Visagnpetam. 

{ Stone .. 

1 


Buddhist. 

1131 

Fall 

Soutii group oi dJ/4iii$ to lb* 
west side ol tho rocl.eut I'ifo 
QD the east bill. 

Saakariia 

VtragspsUsi. 

jstoa# .. 


Buddhut. 

1839 

Fall .. 

h'otth-Mst new of th* roek-out 
tti?p4 enoased ui brick with tba 
buck step* on the east bilL 

Sankarant 

Viugapskua. 

j Stone and brick | 

Saddbist. 

ISIS 

Full 

Viewot the roek-oot I'upa w)tb 

1 tbe Irirk iifUu entbetoutb 
side of the eist bill. 

Sanksnni .. 

Viiigspataa. 

Stoncaad bnck | 

Buddhut. 

1137 

Fall .. 

; View ot the roek*eat Mi/e wAh 
oa tba earth side of 
the au*. hill. 

Sankann . . 

Viasoapataa. 

! Stone sad brick j Eaddbist. 

i 

1S3S 

Full .. 

' Otosp of JJfUjt CD tba West 
udi! ot the east hill 

Secixmia „ 

ViiigipaUa. 

Stoneead brick | 

Buddhist. 

1839 

FbU .. 

Ngrib-*i>s*. eiaw ot the rows of 
cells on the eorlh side ot the 
rXeitye, cAst hill. 

SankarsQ ,, 

J Viogapataia. 

1 

Stone sod bnek | Bodibitf. 

1 

4U0 

''Ton .. 1 

1 Bows of Mils on the eut side ol 

1 the «4aitpe, esft bill. 

Sunkataia .. 1 

i Vmgtr*'-h»- 

( Stone sad bnek | BuddhitL 

isii 1 

Foil .. 1 

. Soiitb'west view ot (he taw of 

1 oells rxpceoil oa the soalbtiile 

1 of the rtitrya on the esst biU. 

Ksnkamo .. | 

1 VisagspsUffi. 

1 

Stoaenad bnck | Buddhist. 

j 

ISIS 

(foII .. j 

1 View at the gnop at JJftist is 1 
1 tbe front of tee are an the' 
1 soath-weA dte u! tbeeest bilL 

SsaksniD 

ViugspsUm 

Stone sadbrick. j BuddhuL 

lISS 1 

jraa .. { 

Sastb tie* ef Fo. C osee on tbe i 
•ut Ull. 

Sanksnm 

VizagapaUD. 

1 ■ ■ 

Dudibift. 

1884 1 

jFull ..j 

; Tiew ol siDslI e«tl with e peael i 
sou tbe care oa the soetb'wett 1 
1 side o( the «u( bill. 1 

j ^ankanin 

Visags)«tBiB. 

! 

1 Buddhist. 

1835 1 

Fall . 

View ol tbe oewlp eipoeed csee 
with brick walls in froat> wrst 

bni. 

Ssnkanm 

Tiugspatam. 

Stone asd bnok. 

Bndlhist. 

18SS j 

Fall . 

Yiew at the within tbe 

newlw espMod rare, west bill. 

Sanhstatn 

Vingspatitn. 

Stone sad brick 

Buddhut. 

1137 ' 

Fall .. 

View of the group of on 

tbe Wert hill. 

Sanksram 

VnagspaUm. 

Stone . . . 

Boddhisl^ 

1838 1 

Fall .. 

1 View of the groop of on 

1 the west h^ 

Sankaiatn 

i 

Vusgspitaoi. 

b<™ .. .. 

Buddhut. 

1839 

Full .. 

South new of the gioop ol 
iijtiit on the weet hUl. 

FankarstB . . ^ 

V ingepatam. 

Sl„. .. .. 

Boddhut. 

1810 

Fall .. 1 

Soutb'cast Tiewol the groopof 
djpeiei on the srest hill 

SanksraiD „ 1 

Vixagapctsai. 

stone 

Buddhut. 

1841 

Full .. ' 

East new of the groap of Ugtiu 
on the west bill 

S^akersm .. ^ Vuigapatua j 

Slone . 

|Badlbut, 

1843 

Fall .. 

North new of the rMk>ent shi/a 
on the west hill. 

Sankaram 

Vu-igipataiii 

m™ .. . 

' Ka 

ddhist. 

1843 

Fall .. 

Foath new of (bemek-cst ttofa 
at the extreme end of the srest 
hill. 

Nanfcerwm , . 

Viiigspatain. 

si™ .. .. 

Bodiaitt. 

1844 

Foil .. 

Sorth-ei't new ol the rewk-eat 
trepai at the extreme end el 
the WMt hai. 

$a]iXanm . . | 

ringapatam 

htoae .. 

Buddhut. 

1843 

Fall .. 

View showing the pte-hi*tono 
artieles amngedneai the tent 

Sankanm .< | 

Viaagapatam. I 

^'^hea. 

i*ra-hiitona 

I8I« 

Fall .. 

View showing the pre>hist6ne 
articles errsiiged near the lent 

SanksraiD 

Vitagapatam « 

4toce and 

earthsa. 

Fre-hirtorla. 
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P^otograpfu^coni. 


VaUg*. I Duiriet. 


ritafapattim OiifrwJ— cont. 

Vamps aliapea of hidIpwIIm fcr I 
TotiTe ddgotat found dorine 
eioftfationB. " 

Various torms ol spout* of pot* f 
loand during •soaTationi. 

Terracotta inseription tablet* f 
discorered on the east hiH 

■ Teria cotta inscription tabieta i 

diseoTeied on the east hiJJ. 

Twra cotta inscription tqaare t 
W«lc diaeoTered on the east 

. Terra ootta inscription block f 
ditcoTeied on the east hUL 

on the east hill. 

■ »«*«nr’e» diseoTered 6 
on the east hiU. 

Terra cotta inscription discoiered 8 

on the east hill. 

• Seals and impressions discorered S 
on the cast hill. 

6ea!s and impreesions disoorered s 
on the eait lull. 

. Terra ootta teal and laprsstion fi 
discoiered on the cast hill 

Tetta cotta seal impressions die- 8 
001 ered on the east hill. 

. Terra cctt.i aeij impresaions dis. R 
ooreredon the east hill 


I Vizagapitsm. 


I Earthen .. Buddhist. 


Vmg,p(tain , . 


l-»p£* Laesli Buddhist, 
and ieor7. I 

Lapis EaraU Buddhist. 


' Terra ootta seal ioapreaiions di^ I 
ooTsred on Ibo east hill. 


Terra cotta seel impreesiont di«- 
oosrrcd on the east bill. 

Terra eotte smI impreuionadit' 
corered on the east bill. 

A portion ol terra ootta ornsnen* l 
led Mfti* diMorered on the 
eest hill 


Terra eolu pantl ol a Buddha 
itnaee •llh t/iS/te diacorereil f 
I on the east hill. I 

iTerraectfa pacels els Baddha I 
“•r* "i^lh tis/a disooTsrri on 


a? 


Phoiojrapha — cost. 


Kg. 

Sue. 

Dcwnjiliea. 

Village. 

j Dutriol. 

klaierial. 

Age. 



riitfipniait 




**■ 

i8"9 

Half , . 

Ad ima icreb lamp witb it» 
£ttiiiga diacoTend .on Iheeaat 
hUl. 

SaakanuB .. 

Viragipatam., 


. Ancient. 

1873 

i • • ; 

Iron knirea and dagger* dia- 
eoTCied on the «cut hiU. 

Sankanin .. 

VimgapaUm . 

i™,.. . 

. Baddhiit. 

ItU 

Half .. 

Irory dagger and ntother of pearl 
bangle Uimreied on threuat 
HU 

Sankuau 

Via.-ig<ipataia .. 


1 Sudihist. 

1875 

; Half .. 

Terra cotta and coral beida dia* 
eoTCred on the ev-t hOl. 

Sankaran 

Tiaagapnlam .. 

Harihen and 

1 Baddhiel. 

1876 

Halt .. 

1 

A portion of terra cotta nam, 
h^dlc of a epoon, and bronte 
tpoon ducorered on the eaat 
HIL 

Banhatam .. 

VitagtpaUn .. 

Karthen and 
bronxe. 

Buddhiat. 

1877 

Half .. 

A marble panel of a Boddha and 
terra cotta rov of X*fji*iiu 
ditoorercd on the eaet hill. 

Sankarara 

VUagayatsm 

Marble and 

earthen. 

Bnddhiat. 

787S 

Half .. 

iBroue head, aeaj iopreeitca. 
panel of a Daddha, and rotire ' 
dUeorered on theeeKj 

SaskaraiQ 

ViMgapatam .. 

SertbkD and 

Buddhiat.. 

1879 j 

Half .. 

Two hunmer atOBM, henea, ipgots 
and eebrelisa for vottre d//«> ; 
iji dtecoreigd on the eaat bill. 

Sanknnm .. 

ViMgapatam .. 

Stone and 

^ earthen. 

1 Boddhiati 

1880 ' 

Hall .. 

Tent cotta lower pirta of pUlan 
and a fa/anr?) disoorered on the 
eaat hill 

Saakamn .. 

1 Viragipalam . . 

Earthen 

1 Bnddhiat. 

U81 

Half 

rotterr |ie!eet*d) ducoiered on 
the eaat hill. 

Banbinm 

Yiugnpatas 

Earthen .. 

' Suddhiti.. 

1882 

•• 

Pottery (aalected} ducorered on 
the eaet hill. 

Saakaraot 

Viugapatam .. 

Earthen 

Boddhist. 

1883 

Half . . 

Pottery (aelected) diioorered On 
the eaat bill. 

Sankenin . . 

TiugapaUm | 

Carthui , . 

Bnddhut. 

1S8> 

Half .. 

Fotlerr (aelected) ducoreted on 
the eait bill. 

Sankaram 

Vin^patam i 

] 

Earthen . , 

Bnddbist. 

1885 

Half .. 

Pottery (aeleoted) diioorered on 
the eaat hill. 

Sankaram 

Tiiagapttam .. j 

Eartheo . , 

Bsddbist. 

1886 

Half .. 

Potter) (aelasted) diacorered on 
the Mit hill. 

Sankaram 

Viragapatam . . 

Fnithen 

Beddhut. 

1887 

Hall .. 

Pottery (elected) diacovered on 
the eut bill. 

Sankaram .. 

Vuaga|>atim .. . 

Eterthen 

Buddhist. 

1883 

Half .. 

Pottery (eeleat*d} ducoraeci on 
the eaat Hit. 

Sankaram 

VuogipaUm .. 

Earthen ] 

Dnddhiat. 

1889 

Half .. 

Potter) (aelerteJ) diecorcred cn 
the eaat hUl 

Sankaram 

1 

rUagaptUra .. 1 1 

flarthen ‘ [ 

Inddhiet. 

1890 j 

Half .. 

Pottery {Mlceled} diacorered on 
the eaal hill 

bonkanm .. ' 

Viragapatam . Baithen j I 

! 1 

Icddhut, 

■ 1831 

Hall .. 

Pottery (aeleoted) diacorered on , 
the eeat bill i 

Saskaiam .. 'Vi<agapaUm t 

1 1 

larthen , ., £ 

InddLiaC. 

1893 

11*11 .. 

Terracotta nrobrrlla for# AfyeJae , 
diacorered cn the eut hill. 

Sankaram . . ' 

ruagipntasi . f 

lartheo | S 

BiUhut. 

1893 

Half .. 

Terra eotta cmameoUl biaae,»l<i, | 
diaojrered on the eut hill. 

Sankaram | ^ 

rtugapitam .. £ 

lartben • • | ^ 

nddkitt. 

18M 

Half .. ! 

Birall ohjecta (»cl»e‘ed) dia- 
1 cortrvd oo the eut hiH. 

Sankaram • • 1 ^ 

ruagapatem.. B 

arthrn .. | Enddtial. 

1895 

.UaU ^ 

' But new of rock^at Hftijt on i 
the areal hJh 

gankanm 1 

’oagapataCB .. St 

1" 

idiiu«. 
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Phoiogngtht — oont. 


Ho. 

SUs. 

Deacription. 

Village. 

District. 

hlaterial. 

Age. 



yizjjapatiin 21i)iri^t-~cont. j 





1896 

IHoU . 

. Boath Tjow ot TOW ol dSgalat on ! E 
tha west hUl. 

lankaram 

Vizagapatam .. 

Btone .. 

: Buddhist. 

1897 

Halt . 

. East Tiew ot Polahidevi at tbe t 
loot of the hill. 

iaaknnm 

Visagapatam . . 

Stone .. 

llindu. 

1898 

Hall , 

, . Ylew'ot within the J 

on the noilh side ot the rock- 
cut tt3pii on the east hill. 

SitnkMatn 

Viiagapatam .. 

Stono and 

brick. 

Buddhists. 

1899 

jllall 

. . Bnslc-cat stair leading down from 
the rAaitaya to the floor oltbe 
passage on the east of the 

Sankfttam 

Viugapaiim . . 

Stone and 

bzick. 

Buddhist. 

1900 Qo»rt 

er. A Jar with apont disoorered on 
the east hill. 

Sankania . , 

FUagapatam 

Earthen 

Bnddhist. 

1901 doarl 

;er. | Terra cotta TotiTs dJftlt dia- 
1 eorered on the eaat hill. 

SankareiD . 

Vizagapatam .. 

Eirlhea . , 

Buddhist. 

1901 Qnar 

ler. 1 Terra cotta dagtla and Jamiiijl 
or ear omrmeQt disoorered on 
the ciurt MU. 

SaakaraiA . . 

Fiaagapatam . , 

Karlhen ,, 

Buddhist, 

1908 Clnar 

ter. Terra cotta stand tor honung 
esmphor and perforated ltd 
djMTcred on the east hiU. 

SankaraiD . . 

Vizagapatam . . 

Earthen 

Boddhut. 

IMi Cl<iV 

rter. ApOTtioa ot terra ootta orua- 
meated perforated lad 

diacoTcret on the rest hitU 1 

1 SeaVamm 

Vvragnjatam 

Earthen 

SttddhUt. 

1908 Qu 

Iter. Terra ootU base and top ol a 
pdlar dv^coTered on the oart 
Lii. 

Saakerem 

Fizagaputam .. 

I EaiUsen 

1 

Bnddblit. 

1900 ftu 

irter. Seal iopre-sien diseorered on the 
eaat hilh 

Bankaram . . 

ViaagapaUB .. 

i Lapis, Laaali, 

Buddhist. 

IMT Q®* 

arUt. Terra eotU seal impression die- 
corerud on ibeeut Lill. 

Bankardn 

FUagapatam . . 

Earthen . . 

: Budibist, 

199$ fta 

arler. Earthen lamp and Iraraent ot 
ornamontod potterr diacorcrud 
on the east hill. 

Banhatans 

MtsgapaUio. 

Earthen 

Buddhist, 

1901 Q* 

itrler. | fragments of omimentel 

pottery discorerel On the eaet 
1 MU. 

Banhuam 

Vliagapatani. 

Earthen 

Buddhist. 


1910 Q< 

urter. | fragments of omameated 

1 polUry disojTered on the east 
> bill. 

SaDkaram 

Viiagapatam. 

Euthui . , 

DoddMit. 


1911 Q 


Fragsmo's of ornamented 

pottery disooreret oo the east 

Lm 

SanLaram 

Viasgapatam. 

llarthen 

BuddUit. 


1913 Q 

. 


Fragaients ot omsmenUl 

pottery disMT»rel on the east 
hill. 

Baakarain . . 

ViatgapsltB. 

Earthen 

Buddhist. 


Itll c 


Fragments of ernstasotei 

psUsry disasTcrcd on the oasi 
hill. 

1 BaakaratD .. 

VizagapataiD. 

Earlben 

Buddhist. 


19U 1 : 

1 

(Tall .. 

Eut pane's ol the farala/mie/n 
e>ri Laktbml Farahantrsumha 

bimheahalaiB. 

Fisa gaps tarn. 

■■ 

Orissa n. 


ia» '> 

Fan .. 

Sooth pan»|t of (be .trlhamanta 
pan., Sri l«h«hnu Vanbanaps 
almhaswa-nl tetap'e 

' tumhaebalais 

1 

j Visagapatam. 


0"“"- 


1910 

Fell .. 

Soath pana'.a of the erfteaa’s 
pa-a. on LsXsbmt Verihsoara 
simhsiwsBii torapte. 

j BimhaehalaB 

j Fuaiipstatn 

j Btone . , . 1 



iii: 

Fell 

8oatk^«t Ti«v of stiaa ear ■ 
BorU-aast comer el Iba ina< 
prale-»^ Sri Eakshmi Tersbi 
Bens ashaawami temple 

Simhirhslsm, 

• Viasgtt«Ura. 

1 

1 

1 Btooe .. 
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PAofoyropft*— Ksont. 


Ko. 

Su». 1 

ne^ctipUou. 

Village. 

District. 

1 llalenal 

•age 


1 

— oont. 






1918 

Pun .. 

Eart TiBw of the louth side 
Teranduli of the laner 
^ra^araei, SH Lnksbai 

V ar thanaraslmhaswami twople. 

bunhaclulam. 

Tiiagapatam. 

Stone . . 


Oris "an. 

-1919 

Poll .. 

North view ol the eut nde 
verandah of the inner 

fraiarani, Lakahmi Varaha* 
nardaimhaswimi temple 

Bimhacbalara. 

VitagtpaUm. 

Stm, .. 


Orlssin. 

1920 

Full .. 

Bird's ej e view of the Simhaaha* 
Um teapla and suiroundine 
thehQl. * 

Riiohachalam. 

Vingapatam. 



Orissao. 

1921 

Full,.. 

Ea^t view of ruined VaUaputa* 
yoda teoipk. 

Boatha]a> 

kodura. 

Viaagapatam. 

stone, brick 
and piaster 

Ancient. 

1923 

roll .. 

South east view of the nioed 
Sira temple. 

Baripalli 

Viragapat&m. 

El„. . 


Orisain 

0923 

Full .. 

Kortb'east new of the ttuoed 
&va teiople. 

Sanpalli 

VitigupaUm. 

Stono .. 


Onasao. 

1921 

FoU .. 

East new of the doorway and 
portiun of ftpttran at the Siva 
temple. 

Sanpelli 

Viragapatara. 

Stone .. 


Onesan. 

192S 

FuU .. 

1 East view of the doorway at 8tve 
' temple. 

SaripaUi 

Vitsgspstsjs. 

Stone . . 


Orissan. 

1926 

naJt .. 

Tiew of a portion cf the doorway 
at the Sira temple 1 

Saripalli .. ' 

Vtugapstom. 

Stone . . 


Oriisan. 

1927 

Full .. 

View of the ruined brick shrine 
ol tho top ol the Dodihonda. 

BftBaUrthani. 

ViisgapetuiD. 

Stone, briok 
and platter 

Jaiua 

1928 

Foil .. 

East new of the mooud on the 
to^ ol Oorabnakthakoada sooth 

1 Bamatirtbos) 

Vlisgspatan. 

Stone, hrkk 
and plaster. 

Buddhist. 

1929 ' 

FnU .. ' 

tVest view of the mooud on the 
topot Unrabhakthikenda south 

Bamalirtbam. 

TiugupaUm, 

1 

Stone, brick 
and plaater. 

Buddhut. 

1930 

Full .. 

View ol the natural cave and two 
Jsin statues lyms side by 
side 1 

Ramalirtliam. 

Tiugapatam 

Stone . . , . 


Xama 



aiJirart Vutrvt. 






2931 

Foil .. 

SoaUi>ea*t view ol the old 
oe>;r«d. 

Rajamandry •• 

Gddtvari 

Stone, brick : 
and plaster. 1 

Muhamadan. 

1933 

Full .. 

South.etit view of the inner 
courtyard o< the eld mstjeed 

Rejamendry .. 

Oddirari 

btone, bnok 

and plaster. 

i 

Muhamadan. 

1933 

Hill .. 

niGdostani inscription from the 
top of (he main eotruieo cf the 

old mtrjeed. 

Boiamudry . . 

Gdd&vari .. 

1 

Btone . 

SInbamadas. 



aumtir Snirkl. 






1934 

Qoxrtor. 

liotus Flower touud doriog 
cieavatione. 

Amanvati | 

Ciust&r 1 

tIarMe 

[ Buddhut. 

193S 


Fortion el the face o( Buddha | 
(onud danog eiesrationi. i 

AmarevaU . . ^ 

Qeutdr .. Uirble .. 

i Buddhut. 

im 

n»if .. 

Farlhen bo.ads toaod dansg 

Amaravati •• ^ 

aontOr SUrble 

UodJUii 

1937 

n«if .. 

Lion f»oc found during eaeara- 

Anafavatt .. * 

Osuldr .. 'Uarble 

Boddhitt. 

1933 


Irery handl* found dutisg 

AoMranti 

Qoutir ; I 

vsrty .. 

BaddhisL 

1939 


A small licgaa louod dutiog j 

euearationt. | 

AmaravaU 

Unnt^ . . 1 klatal . . . . j 

litadl. 



P/o/o^rffpA*— -cont 


Ko. 1 

Rite. 

Heaorjpiion. 

Village. 

Diatrict. 

Bfaitrial. 

Ag*. 



Htifnrf. 





1!)10 Q 

.oaTtfr. 7 

Ctto pot* 

l*etaiiiUur ,, 

Chioglepnt . . 

Earthen . , 

Prehistoric 

1911 Q 

.natter, j 

V bowl 

Ferembatr .. 

ChiRglcput .. 

Earthen 

Prehistoric. 

1942 C 

Inarter. t 

V bowl with rim . . 

Peminlair .. 

Chiiiglepnt . . 

Earthen . . 

Prehietorio. 

1913 ( 

Inaiter. t 



Perambair 

Chioglepnt . . 

CorUien ,. 

Prohistorie. 

1941 C 

Inarter. . 

* 

Pemmbair 

Chinglepnt , 

Earthen , . 


1913 ( 

Inarter 

K tumbler 

Peramhiir . . ^ 

Chiiiglepnt . , 

Earthen 

Frehiitorie. 

1913 < 

Inarter. ' 

Two cups 

Perambair .. 

Chingloput . . 

Earthen 


1917 < 

JnaiWr. 1 

Lower portion of a pot with 
three lega 

Perambftir 

Chinglepat 

Earthen 

Fiehietoric. 

1918 ' 

Qnarter. 

Two ouoe 

Pommbair . . 

Chinglrput . . 

Earthen 


1949 

OaU .. 

Jar with threo lega .. .. 

Perambair .. 

Chioglepnt 

Earthru , . 


1960 

(Itiikfter. 

Saucer ,. _ i 

Perambair 

Cbingteput 

Earthen .. 


1911 

OlutoT 



Porambair 

Chinglepnt 

Earthen 


1969 

Clnaitez. 

A amall pot and cup .. 

Porambaii .. 

Chinglepnt . 

Earthen 


193S 

Qnaitn. 

Two Uda 

Perambair. .. 

ChiBglepot . . 

Enrlheu 


1961 

' Quartet. | 

Zrfing seek pot ,. 

Perambair 

ChinglepTit .. 

Earthen , : 


1066 

Quarter. i 

Loaet portion of a pot with 
three lege 

Pemmbair 

Chingleput .. 

Earthen 

Prehietoriu. 

1960 

Quarter. 

Sauoer 

Perambair 

Chiaalenut 

Eortben , . 


1957 

Quarter. 

A howl and a oone>«haped bowl. 

Perambair . , 

Chlsgirput . . 

Earthen 


1968 

Quarter. 

A bia bowl 

Perambair . . 

Chinglepnt . . 

Earthen , . 


1969 

Qnattei. 

A big bow] 

PerambAir 

CbSsgleput . , 

Earthen 


1960 

Quarter. 

A pot with long neck 

Pewunbair .. 

Chmgleput . . 

1 Earthen 


1961 

Quarter. 

A pot with long neck . .. 

Perambair . . 

Chioglepnt . 

1 Earthen .. 


1963 

Quarter. 

A pot without neok 

Perambair 

ChingJepot . 

Earthen ,, 

Prahiatorio. 

1963 

Quarter. 

A tig pot, ill mouth chipped .. 

Pemmleir 

Chioglepnt . 

Earthen 

P/ehistono. 

1961 

Quarter. 

A hig pot . . • . , . . 

ITadamalnlpu- 

CbiuglepBt . . 

Earthen , , 

Prohistorie. 

1(-C5 


Three email lida 

Kadanidlaipu* 

tor. 

Cblnglrput . . 

Earthen , , 

Frehistoria. 

1966 

Half 

A^ar with^ree long Irga with 

KadanuUaipo* 

Clungleput . . 

EarUien ., 

Prehistoric. 

1967 

Quarter 

A wids-mouihed low] .. ,, 

Hadamalaipu- 

tur. 

Chingleput . . 

Earthen 

Prehietorio, 

19C6 

1 ^Quarter. 

A long mortar partly broken .. 

Kadimalaipu* 

for. 

Quuglepnt , . 

Btone .. .. 

Prebistono. 

1969 [QusrtErT. 

A long mortar . .. ,, 

KaiLimaTaipo' 

tor. 

' Chioglepnt . 

Stone .. ! 

Prchiatoria. 

197( 

1 Quarter 

A imill bowl 

Eadanialaipa- 

Cbingteput . , 

Earthen . . ] 

Probiatoric. 

197: 

1 Quiter 

A big liug ttaod .. ,. 

Kadaiitalalpii. 

Chinglepnt , . 

Earthen '•• ! 1 

Prebulono. 

197 

I Quarter 

A big pot 

Kadamaloipa. 

Chingleput . 

1 

Earthen ^ 

Prahiatorio. 

1»T 

1 Half 

Two big poU, long tucked 

Ra>Jan>a]itt>a- 

Ur 

Chingtepot . 

1 

EarUien , . Prahiktonc. 

1*7 

1 Quarter 

^ •• ,, 

Kedamalalna* 
Ur * 

Chinglepnt .. 

Earthen J 

’rekistorlo. 

1*7 

6 Qsartei 

A lot 

Tambakam .. 

t 

Chingleput . , 

Earthen .. 1 

‘rahutoria. 
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No. I 

* Hlv. 

iV'^tiriioii. 

1 VilUgn. 

l>lftrlol. 

j MaUrlil, 

Ago. 



CM-g'ffut cunt 

' 



**'■ 

1970 

Qiikrtor 

A liiK*uioiitlt«il iHit •• 

Tniubakim 

■ Olilngl<>j>ii{ , 

> Kartliaii 

■ I'lahlatorl*. 

1977 

Qtiktlrr. 

A Vig long-tiackad ^ 

aiDall )>ot. 

Tmubnkviv , , 

. tSvIutiUpot , 

> KailVini) , . 

■ I'rablttiiil.), 

1978 1 

1 

Full .. 

Soutli^uat ainw o( H<a Tlior 
Mabal In tba fort 

Chinglaput , . 

Chlnglaput , , 

ililih anil 

plaitor. 

1 Hindu. 

1979 

Fall .. 

Nurlh'Mtt alow (if llio Th(r 
MHlial in (ha furl. 

OitiigUiiut .. 

Cliiiigluput . . 

Itilnk anil 

ptaalor. 

Hindu. 

1980 

Full .. 

Nortli*ai(t viaw of the Illiannaa. 
vnrnanjtiil tpin]>la. 

Mantiuangn* 

1*0). 

Chinglaput .. 

Nliiiio, btlok 
and plaatar. 

Chula, 

1981 

Full .. 

8oatli.niat viaw of tba Apatti* 
aaha^aiianiiwtml (pinpla. 

Tonnori .. 

Ctilnglaput . . 

NIouk, lirlok 
and ptiitar, 

' Clio|.i, 

1982 

Quarter. 

A bowl wilh eun«*atiap«i! bottom 
found daring oreavatluiia 

TainbAhnni 

Chinglaput 

Hatllian , 

I'ralilaturlii 

1983 

QllKtUT, 

A wido (Doulh big ift found 
during aion«alloiia 

Tatnbnkani 

Ohlnglapiit ,4 

Hartliiiu ,, 

I’ralilatuilo, 

1984 

Qmrtfr. 

Two poll (oiiiul diiitng axanrn* 
tiena. 



Ohingiaput 

Hartbaii ,, 

I’nhlitiifi*. 

use 

(luirtfr. 

lion l■up1*ulo^Ufl•^'ot*ll] found 
doling viaurttloni 

Tamitkout .. 

Chinglajiul 

Inm ,, 

1 IValiltlmlo, 

1088 

C]u»Ttor. 

Iron implnmonta laaloclail) found 
during aiiixrallona. 

I'ambakoui .. 

Obloglapot 

Iron .. ,, 

I’rtbUliirlii. 

1987 


Iron liBploioanta (Mtor(ad| fooml 
during pirAriitluni 

Yoiubakoni .. 

Chinglaput , . 

1 ton . . , , 

I'rtlililorlii, 

1988 

Quirtar. 

Ir> II irnpUiiii'iiU (aetaolail) found 
during oinarntlona 

Y*mbah«in .. 

Chinglaput . . 

Iron ,, ,, 

I'talililAila. 

1969 

Qaartar. 

lion im^lamonta (avlratnd) found 
during vaairutlona 

Tainlakam .. 

1 Uhlngicpat . . j 

Iri.ii ., 

i'lvlililofla. 



Tii'ijtrt 





1990 

llvlt .. ' 

Imagn* of VKitbaanivajaBAi. 
Amman, P«inbiind''«»»ini and 
Vlliiiaawaiar, djanorcrad In tb* 
dintrlat and praanrrad at tho 
Hnaiir Iroaaary. 

'I’anlotv . . 

Uul«.. 

Copjwr , , 

AnaiaiiV 

1991 

Half .. 

ImaK* of NailiiraJaawATnl, 0U> 

cotaruil in Ilia dialilol »ni 
pruarred at thn Hnaor Irai* 
iiiry. 

lanjor* 

TanJ-ira 

0)p|«r , 

timlanl. 

1P99 

Hall .. 

Imagati.f IlliiravaaWami, Agsa- j 
trar and lirlaliiia, dlacoreiad; 
111 Ilia dlatrioi and {uriarrad at 
Ilia Huaur '1 rvaaorjr. 

Tanjora •• 

lanjofo 4 , 

U'lppar andj/ 

iiialaiit 

1908 

Half .. ' 

linnga* of Siragitinlaininan, Vik* ' ' 
TiMwarar, ami llalilkarnaiigar, 
dlaoovoiad in llift diatrlet and 
praarrrad al tli* liuaar Traa* [ 

Tanjoro 

runjor* ' ’ M 

.|»|‘I«i A 

i-PI-r -.1^1 

tnlniil 

1991 

Half .. 

Nln* coppar linagri, dlaooTrrad lanjora 

In tho dialflot and pfiaarrml at 1 
j tba Hoaur liaaanr^ 

r»nJuro , 1 C 

1 


1906 

Fall .. 

Via* ahowlng tba ruliiwl wait and Tafip/fa . i 

b-utiou and Moarp -all, f.HH* 1 

Fort. 1 1 

:4nJ>ra H' 

I'.iia. i riak L'l 

ami plaatar i 

'atadlan *r 

ItOA 

^Foll .. 

Vlaw allowing 1b« |illn*l «*•> 1 
and Laatfnii and tiaarpwaU. 

Ill (la Fort 

laiijora .. ' 1 

1 

1 

an|vra ,, hi 

v.na. (tlfVlfi,, 

and J Uttar a 

iradita ar 

1997 

Hilf .. 

lllrd'a^aja via* of nr* Tbaagara* ^ 
Jaavani) Umpta on Ilia «»tl 

‘iruaalvr ..^Tanjaia fU 

ma, Ultk , tv 

•nd platt<r 1 

lit 

Ivy* 

H>lf .. 

fllHWya flaw of g»l Tbawgiia- TUwvatav 1 

Jaaaauil taajia on tt.a aaat 
ai la, right. 

aw^ora j M(. 

1 ' 

'•la. tiP-klOia 

lid l/tUrr j 

la 


II 



P/i otographi-^ODL 


No. 1 Siie. 

NeaCTiplion. | 

Village. 1 

J>I»trict. 

blaterial. 

Age. 



Ofiiiftfput Diifrul. 





19i0 Qi 

WtlfT. ^ 

?wo pota - 

E^eramlkur ,, 

Ctiioglepnt . . 

Earthen 

Prehistozift 

1941 Qi 

larter. J 

1 liovrl .. .. .. .. 

Perimbair .. 

Chinglepnt .. 

Earthen 

Prehistoric. 

1942 Qi 

iftTtcr. i 

^ liowl with nm 

Peramiair .. 

Chiuglepnt . . 

Earthen . . 

Prehiatoric. 

1913 Q 

oatttr, i 

5 pot . . . . . . . . 

Fmmbair 

Chinglepnt . 

Earthen 

Prehistoric. 

1911 Q 

uarter. • 

b®"! 

Pentmbair 

Chinglepnt . 

Earthen .. 

Prehiatorie. 

1945 Q 

.uaitor , 

A tumbler .. .. .. 

PerambiUT 

Chinglepot . . 

Earthen .. 

Prebiatorie. 

1916 q 

loarter. ' 

Two cops 

Fenmbiiir . . 

Chingleput . . 

Earthen ,, 

Prehistorio. 

1917 C 

laaitor. 

Lower poitioa of a pot with 
three le^ 

Peiamhtir 

Chinglspnt 

Earthen 

Prehistoric, 

1918 C 

Inarier. 

Two oupe 

Femmblir . . 

CSiinglepnt 

Earthen . , 

Prehiatoric. 

1919* 

Ball .. 

Jar with three le^ 

Perambait 

Chinglepnt 

Earthen . . 

Prehistorio. 

1950 1 

Unoiter. 

Ssnoer 

Perambair 

Chinglepnt .. 

Earthen .. 

Prehiatoric. 

'1951 1 

^uu4«r. 



! Perambair 

Chinglepnt .. 

Earthen 

Frehistone. 

19S3 ' 

Qautez. ^ 

A email pot ead enp . . . . 

Perambair . . | 

CTiingleput 

Earthen 

Prehietorio. 

ma 

Qaatter. 

Two lids . . 

Peramlttir. .. 

ChiBglepnt . . 

Enrtbeu .. 

Pzebirtorto. 

1954 

42n&ri»r. 

Lobs eecV pot 

FeminbaU 

Cldnglepnt .. 

Earthen .. 

Prehiatorie. 

1965 

Qurtez. 

Lower portion of a pot with 
three lesi 

Perambair .. 

Chinglepnt .. 

Earthen 

Prahiitorie. 

lOfiO 

Quatt«r. 

Seooet 

Perambair 

Chinglepnt .. 

Earthen .. i 

Prehiatorie. 

1957 1 

Qoutsr. 

A bowl and a oono'ihtpeil bow 

Perambair . . 

Cbinglrpot . . 

Earthen 

Prehiatorio. 

1958 

Qautor. 

A big bowl .. .. 

Perambair . . 

Chioglepot . . 

Earthen . . | 

Prehiatorie. 

1969 

Qurt»z. 

A big bowl 

Perambair .. 

Cbisglepnt .. 

Earthen 

Prehialene. 

1960 

Qaurtor. 

A pot with loog neck 

Peiwmbeir . . 

Chingleput . . 

Earthen >. 

Frehiitorie. 

1961 

Qiwter. 

, A pot with long neck 

Peramlwir . . 

ChiDglepnt . . 

Earthen .. 

Prehiatorie. 

1963 

Qcatlor 

. A pot without Deck 

Perambair 

Cbinglcpot . . 

Eaxthea .. 

Prehiatorio. 

1963 

Qasrter 

, A tig pot, >te mouth chipped 

retnoibair 

Chinglepnt . . 

Earthen . . 

Prehistorio. 

1944 

Quftriaz 

A big pot .. .. 

Kadamslaipu- 

tar. 

ChiEglepat . . 

Earthen .. 

Prehiatorie. 

1945 


r. Three kuail lida .. 

KademolaipU' 

tar. 

Clunglepat , . 

Earthen , , 

Prehmlorio. 

I9CQ 

. 1 n»ii . 

A ^ar wilh^ee loog Kg* wiih 

Kadamalaipa* 

tor. 

Chlnglrpnt 

Earthen .. 

Prehutonc. 

1941 

QoitU: 

c 1 A wide-xDoathed bowl 

KodannUipo* 

Chingleput 

Eiirthcn 

Prehiatorio. 

194« Qaul«i 

A long mortal parti; broken 

Eadamnlatpu' 

lor. 

Chinglepnt . . 

Blono .. 

Prehiatorio. 

1949 ,Quirt< 

:r. A long mortar 

KaJaniBbipa- 

tor 

Chinglepnt 

Stone .. 

Prehistorio. 

197 

0 WutTl4 

>t. A tinall bowl , ,, 

Kadamalupa* 

Chinglepit . . 

Earthen .. 

Prehiatorie. 

197 

1 Qurti 

>t A big ing (tani . . .. 

KadatsaUipo- 

Cbinglepot , . 

Earthen 

Prehistorio. 

li: 

r2 Q»irt 

•r. A tig jot 

KadamaliJpn. 

Chingleput 

Parthea .. ^ 

Prehistoris. 

\r 

tl Kail 

. . Two big pot». K.oe oecktd 

. 1 Radamalaipa* 

1 

Clunglepat . 

Karthen 

Preluktone 

11 

;i Qur* 

*t. A jot 

, RadainaJalpa- 
1 tar 

Chioglepnt . . 

1 Earthen .. i 

PrehUtorle. 

]• 

:( Qiiii 

•r A joi 

. [ Tarobakam 

1 

Chingleput . . 

"I 

rtehislorie. 
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Photcgrapht— coni. 


No. j' 

l>t20. 

lie*ctiptioti, 1 

1 Village. 

Miitriot.' 

1 Mateml. 

Age. 



CAiitlf/ft />if<nrf— tout 

. 




laic 

QutrleT 

A big*ooutLed pot .. 

rambaksm .. 

Cbinglepat 

blacthan . 

• Prebiatone. 

1977 

Uoutcr. 

A Hg long-seckett x^t and a 
tm*ll pot. 

Tambalam .. 

Chinglepnt 

Earthern 

• Frebiatorio. 

1978 

FulJ .. 

Sonth^st TiKw ot the I'her 
Uahel in tba fort. 

1 Cbinglepat . . 

Chingleput 

. Brick am 

pliiter. 

1 Uindo. 

1979 

Fall .. 

North*«i*t ric* of tho Ther 
Mabel in tbo fort 

Chingleput . . 

Qiinglepat 

Brick ami 

plaster. 

1 HM.. 

1980 

Foil .. 

North-eait Tie«r of tbe Dhattnee- 
Yareiwemi temple. 

ManlouQga* 

Cbinglepat 

Btoaa, briok 

aad plutar. 

Chela. 

1981 

Fait .. 

Soatli-«e«t view of tbe Apath* 
aahajeeraraivtmi temple. 

r..™ .. 

Cbinglepat 

Stone, brink 
and piaiter. 

Cbola. 

1982 

Qa«2i«r> 

A bawl with Mne-ebaped bottom 
found daring eznratioiie 

Tamlrekiim .. 

Cbiugleput 

Eartbou 

Preliutorim 

1989 

Quarter. 

A wide mouth Mg pot found j 
during eicaration*. I 

Tamfekam . . 

Chiogleput 

Karthea . . 

rrehiitonj. 

1991 

Quarter. 

Iwopote found during ezeara* 
tione. 

Tembakam . . 

Cbinglepat 

Cartben 

Prebiatone. 

1186 

Querter. 

Iron implemenUfeeloeUd) fuasd 
during ezoatatione. 

TemifAkam .. 

Cbinglepat 

Iron .. .. 

Prehiitono, 

1986 

Quarter. 

Ironfroplemenli iieleoted) found 
danog ezcaratione. 

lumbeketn .. 

Cbinglepat 

Iroo .. 

Prehiaiono. 

1887 

Querter. 

itor) lapleisente (««1e«ted} foend 

1 Tembekam .. 

Cbioglepul 

Iron .. .. 

rrebiatorio 

1988 

Quirter. 

Ih<n imrUiuvoti (lelccteU) found 
during ezMTtdonf. 

1 Tambekem .. 

Cbinglepat 

Iwn .. 

Piebiitorie. 

1989 

Qsarter. 

Iron implement* (eelcoted) found 
during czoiTatione. 

1 Tarnbekaat .. 

Cbinglrpot 

IroB .. 

Prehistorie* 



Ttnjeri Diitnet. 





■ >990 

r* 

Halt .. 

Imigee of Prothoe^na^agu, 
Amman, Saubandoewacni and 
Tikneenater, di>coT«red in the 
dietnct and preisrred at tbe 
HaoiiT Treeeory. 

Xan|oi» 

Yaojoro 


Anoieot 

1991 

} 

11*11 .. 

Imege of Naderejeswami, di^ 
(orered in the diitrrct eod 
preeerred at Iho lliiiar Jraa* 
tury 

Tenjore 

Tenjore 

Copper 

Ancient. 

im 

11<0( .. 

Imogoaol Sbintairrami, Agae- 
tyer and Xnahna, diecoiered' 
in Ibe dietrict and pteeetTtd at | 
thelioior 1 reaeory 1 

laojore 

Tnnjoro . . 

Copper nod 

Ancient 

1893 

11*11 .. 

1mA gee of SiTagamiamman, Vih>| 
netwarer, an 1 MDnikaraiagar, 1 
diecoeered in the diitiiet end ' 
proierred at the naiai ‘Xrea- j 
•ory. [ 

Tenjore .. 

Tanjote 

Copper 

1 


1991 

llelt 

Nine copper imngee, dIcooTcced 
in the distriet and pn Mrred at 1 
tho Iteaur ‘Ireaeury ' 

Tavjore 

Tunjore 

j 

Aacient. 

199S 

Full .. 

Viewabowing tbamioeilveaCend I 
b Ktion end escarp wall, X.>tt)e 1 
Fort. I 

Tanjure • . 

Tanj tco 

htooe, brick 
and plaiter. 1 

enoicnt 

1996 

Foil .. 

View abowing tbe mined weat ^ 
end bastion and tioirp wall. 
Little Fort 

Tenjore 

Tanjoro ,, 

Stone, btloVli 
and plaster. | 

Iraradiaa or 

1997 

U*lf .. 

Bird'a-oye »>e» of *?»> Tbeagara- 
laswatni temple on the mtC 
aide, left 

Tirurnlur .. ' 

r™,„. .. , 

stone, brick 1 C 
and plaster 

Ihole. 

1V9'4 

Half .. 

BirdW'e new o( Pri Theagara- 
jaawami te i-ple on the east 

Tinmlnr .. 

Uiyoro .. 1 

•tone, Q 

and plaster. 

facia 


11 
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Photographt — c<nit. 


No. 1 

Site.. 

Deaeriptioo. 

VUUg«. 

Dielnct. 

ileterial. 

Age. 



Tanjen Diitnet—toaX, 



1 

1 Cbola. 

1999 

Half .. B 

onth>eaet view of Thousand ‘ 
pillaed mtndapan with enter 
eolnmne, Sri I'he-igata.jaawatui 
temple. 

Kravalur 

Tenjore 

Stone, brick 
and plaster. 


9000 

Half .. I 

>aat view of the main gapttra'a, 
6ri Tbeagarajaawami temple. 

Firnvaltir 

TaBjore 

Stone. brick 
and plaster. 

Chola and 

1 Dravidian. 

3001 1 

[Halt .. it 

looth'eaat view of the maia 
pepuram, Sn Tbeagarajaawami 

mnvalnr .. 

ranjore 

Stone, brick 

and plaster. 

' Chola , vii 

Dravidian. 

S002 

Foil . . : 

lforth>eaat view of a mandupam 
with a pedeatal on whieh have 
been mounted the foot prlata 
of the heroie Bama. 

Nodiehhaddi 

Tenjoi* 

Brick and 

Chola and 

Dravidian- 

2003 

Foil .. 

K<>ttb>eaat view of a portion of 
apper atore]*, TrasquehtrFort. 

Tranquebar .. 

Tanjore 

Brick and 

plaster 

Danish, 

2Mlt 

Foil .. 

Horth'Oaat view ol a portion of 
upper atorey, I'ratiquebar Fort j 

j VratiqrtebaT . . 

Tenjotft 

Brick and 

plaster. 

Danish, 

30o: 

1 FoU .. 

Bnuth-fuat view of a portion of 
upper atorey, Tranquehar Km. 

Tnnqnebar . . 

Tan jure 

Bnck and 

plaster. 

D..i.h. 

3D0fl 1 Full .. 1 

, South'weit view thowing guard 
room Qppar etorey, Tranqaebar 
Fort. 

I'nmqnebat .. 

Tanjore , . 

Brick and 

plaster 

^ Daoich. 

3007 , Foil . . 

North vie* ahowing tho main 
•ntninoe of the fort. 

7>lrAtn«p«<f Diifrirr. 

Tranquebat .. 

Taji)ore . . 

1 Brick and 

plailer. 

lISQUh. 

att* .. 

View of aonlptoted atone wrth 
figure of Vettian from a 
iCe/aayvfa. 

Veleta .. 

Triebinopoly . . 

i 

Slone .. 

Andent. 

3009 ' Full .. 

View of toulptured paoel of 
Mated image fios a ITeleie* 
/•U 

Imaseof goddew disoorered int 
vUiag* and prrMtred at the 
Iluiurtrawery. 

Patbalapati . . 

Tmbihopoly .. 1 

Stone .. 

daiaa. 

9010 ' Fall .. 

Trithiaopoly . . 

Trifhjnopoly .. 

Copper 

Ancient. 

2011 Fnlf .. 

Image of Kriahna disccirerod in a 
ta^ge and preaerred at tb< 
Hoaur trvaioiy. 

i Tricbinopoly . . 

Tnchinopoly . 

Copper 

Ancient. 

9013 1 Full . 

, llerae with rider end elephunt | TrUhinepoly .. 

Tnrbinopely .. 

Copper 

Ancient. 



village end preaeived et the, 
llniur UMauiy. 1 




2013 ' Fall , 

1 

Smell elephant with rider en 
clephent dueoveted In e rflUg 
end preaerred at the Hate 

d iTriebinopoly .. 

w| 

‘'1 

IVichlnopoly . . 

cp„, .. 

ADclenU 

9Slt Full 

.. Imeirve «l soddeae, Arjane an 
Rriahne, dUrOTrred lnenile| 
ei>d preaeried at the Hnti 
treeaory. 

id ITriebbtopoly * 

"l 

TrltbJnojoly 

C<.n«r 

Ancient. 


ttl\h 1 Foil 

ilmagea ef gedifea, VenVeteeh 

lapati •ndOeiiepeti.diteorm 
1 in e rUUge end pmervrd 

1 the llnenr Uteeery. 

a- ' Tricbiuepolj 
cdl 

el 1 

( 

. Tritbinei«ly 

Cupper 

Ancient. 

t 


9«0 ' Fall 

Imagwot Varahaavamt, benier, .Tnahlnepely . 
j Knthna and TenugofmiatwvBl | 

1 diere«*re>l in e eilUg* end 
preMraed et lh> lieier 
tr*a*ery. 

Triibieojaily .. 

Copper , , 

Anclenl, 
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APPENDIX D. 

LUi of drawingi^repared. 

1710. FaseU, B«ctioti8 and plaiiB, of (be caves at BojjanBkonda hill, Saokaram, Vizagn- 
•patam district. 

1711. Panels, sectieas and plans of tb« cave*, at Bojjnnakonda bill, Saniaram, Viiaga* 
I patam district. 

1712. Plans and sections of tbs rocV-cot stupas and caves on the west bill, Sanlaram, 
Yizsgapaiam district. 



No. 536, PrBWC, 28th Jitlt 1909. 


GOVERNMENT OF MADRAS. 
PUBLIC DEPARTMENT. 


Bkad — tlie following paper : — 

2>«er— from A. Esa, Esq., pjji., Scot., »r.R.A.s , Saperintendeat, Anh»ologio.il 
Sarrey, Soulhern CSrole. 

To — the Chief Secretary to Gorcmment. 

Dated — (Camp) Eamathirtham, the 3rd Jnly 1909. 
aYo.— 511. 

In continuation of my letter No. 386, dated 10th 'Juno, I hare the honour to 
state that the final proof of the annual report was reoeired to-day and I now submit 
the report to Government. 


Order— No. 536, Puhlic, dated 28th July 1909. 

Recorded. 

2, Excamtion . — The excavations carried out during tho year seem to have been 
of verj’ great interest and tho discoveries at Sankoram must possess much archmolo* 
gical importance. 

8. ronifrration.— The usual itifomiation m regard to the amount spent on the 
conservation of each monument and on excavation has not been given in the report. 
The appendix showing the estimates received from officora of the Public Worla 
Department and countersigned and returned by the Superintendent, Archrcological 
Survey, during the year has also been omitted. Tho Superintendent is requested to 
supply the omissions in a supplementary report. Meanwhile the present report 
will bo forwarded to llio Government of India. In Iho list giving the amount spent 
on conservation, the works 6.nnctioncd for cxecutiou, the grants for each work, and 
the lapse (if any) in tho grant for each a-ork should shown. 

4. Puhltcaiions . — Information should be given in Ibo annual report, in future, 
as to the progress made in tho publication of drawings prepared by the Superin- 
tendent. Arcliicological Survey, and his staff. 

5. Tour yrcgramine . — "With reference to paragraphs! and 6 of Tart I of the 
report, the attention of the Supi,’rintcndcnt is drawn to tho instnictions contained in 
varographs 9 and 10 of tho memorondum of the Dircclor-GenDral of Archscology, 
dated 17th June 1908, printed in G.O., No. 290, PobHc, dated 29th March 1901. 

6. Copies of tho report and of Ibo photographs inontioued in paragraph C of 
I’ait I will be forwarded to the Bight TIonourablo tho Secretary of State for India. 

(True Extract.) 

A. G. Cabdbw, 

Ag. Chief SeereUry. 
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ANNUAL EEPORT 


AROHi^OLOGICAL DEPARTMENT, 
SOUTHERN CIRCLE, MADRAS, 

yOR TRE TEAR 

1910 - 1911 . 


I. — Office Routine. 

I havo been as sanctioned by the Eight Honourable the Secrefary of State for Sniamer 
Mn, permitted to spend three months of the year at Ootaoamrmd or any other hill 
station Bnt during the year Government sanction was obtained to spend the 
leeess at Bangalore, the climate there being equally suitable for oDice work, and 
accordingly the period from Juno to September 1910 was spent m the Bangalore 
District. 

After twenty-two years’ continuous work, in continuation of the recess, a period JrMsss 
of three months’ privilege leave was availed of by me dumig which period Go vern- 
ment were pleased to place the Manager of the Office, ShB.By. P. J. Jagadisa Aiy^, 

S charge His work having been found satisfactory. Government were pleased also 
To sanction a charge allowance to him. He did Mefui touring work tooughout a 
part of the Presidency. The work of the other members of the office also has 
becu satisfactory. 

Though it does not fully meet fiSSuV’ 

provision of an additional staff oonsisUng of a Typist, a thud Photographer, a tem- 
Clerk and a permanent Peon in lieu of a temporary peon has been saneUoned 
bv (Svernment tL grade of the Manager has been rarsed from Es. 50 to 80, to 
S 60 tTlOO a personil allowanee of Be. 6 per meosom after an oppm ved service of 
three yeL on the maaimnm pay of the grade, ha, also been sanetioned to the clerk 

^Q'olemm^ett also sanctioned two toiaporaiy Draughtsmen un Es. 60 each, to Drawings, 
uovemmeni o vanished drawings in the office, and the work is berng 

rn?h‘’eftlio;gfa?f:it‘t7oSbte under th*^ personal supervision of the Head 

Pbot^rapben . -pi, -n thfl Officiatios Director-General of Arclireology in Director- 

Ind^ teief'nThT'LSSC-d®-^^^^^^ 

Manager accompauia him in the south and myralf in the north. 

" a 1 to orfler that the Bubmission of a tour programme Tonr Pro- 

1 °°-,t^ho'Ln^TproTre1s Beport h, insisted on, but tha? a>neral 

along with the Annual S visited during each of the two years preoodmg, and 
fh^Stspra^rad te Sfi^sited duriugtbo next year, should be submitted o. the 

bcghming o^rach officmljrar.^^ with the town offiuos, the inslaUation of a telephone T.lsphsn.. 
in the office was sanctioned. 
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Porchnse of 
books. 


'Office 

BnUdlngs. 


Hitherto, only books relating to the legendary loro of places (Sl^ahfura^ms) 
were authorised to bo purchased without sanction of Government. During the year, 
Government extended the power to purchase any 'books that might be of interest to 
this Department provided, they were each below Es. 10 in value. 

During the year, the oflBce had to be shifted to Adyar, ouung to the extremely 
small office rent allowed by Government and the impossibility ‘of getting a building 
suitable in all respects as to locality and accommodation and this has caused some 
inconvenience to the members of the office who have either to walk a long distance 
to office or engage private conveyance at their own expense j and the accommodation 
therein having been also found insufficient for the increased number of hands, 
Government have been moved in the matter of sanctioning an increased rent to enable 
the office being located in a more spacious building in some convenient part of the 
town until such time as a permanent building can be had for this Department. 


^nservlce- Some irreparable portions of the tent equipment and unserviceable photographic 
articles. articles, etc., were sent for sale by auction, new ones having been purchased during 
the year. 


II. — ^Antiquities. 

The Executive Engineer, West Coast Division, brought to the notice of this 
Department that, while clearing the jungle near the Saltan’s Battery in Wynaad, 
certain images were found, and requested to know how they were to be disposed 
of. The place being one of importance, inasmuch as it was* once occupied by the 
Jains, he was requested to send them to the Madras Museum. But again, as the 
images had been slightly damaged in transit to Calicut, he desired an inspection of 
them before despatch to the Rtuseum. Accordingly, they were personally inspected 
and photographed, and asked to he carefully packed and despatclied. Instnmtions 
were given that, whenever any future work should be carried on in the vicinity, n 
careful search for the missing ^rts of the images should he made. - 

It having been found that the Provincial Government could not always purcliase 
Treasure Trove finds of antiquarian value, owing to want of funds, the Qo^mwent 
of India ordered, on the recommendation of the Director-General of Archreology, that 
such articles might with advantage be acquired from Imperial funds, and that the 
articles so bought be treated as lent to the local Museum. Certain sums of money 
were accordingly placed at my disposal during the year. Out of this sum 
some were spent in porohasing, through the Collector of Gunter, five copper plates 
containing inscriptions, with ring and seal, on the recommendation of the Assistant 
Archteological Superintendent for Epigraphy who reported that they related to the 
age of the Eastern Chalukyan King AmmarSJa II, (A.D. 945-970), and referred to 
an important period of Teluga history ; and for the balance, other idols from private 
bodies and certain Treasure Trove finds, were purchased. 


With a view to utilize as much of the Imperial allotmont as possible, the Super- 
intendent of the Government Central Museum at Madras was requested that in 
all Treasuro Trove cases in which theopinion of this Department, recommending ’tho 
purchase of antiquities of archmological interest for the Museum, is not acted 
upon by him, early intimation of such non-purohase may be given to this Denart- 
mont, so tliat they may bo acquired for other Museums. Such a course would 
necessitate the repetition of such a request in everv case. The SuDerintond^T f 
Govemmout Museum, wanted to know in each case suggestinir thn 
of Treasuro Trove finds as to which Musount the finds were inteucM to ho 
for. But on the representation of this Department that it would bo 
to definitely aiy for which Museum the finds are intended to bo ncouired 
ment approved of the suggestion that the Superintendent of the lo^l 

fanam ol Mrartya, of the 18th or J9th centun* ^coined ^ ® 

Thoobver.. ..Jo.f ,h., coin boro within n circle of mdSung Hn Ja '.yS ilf; 
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•dagger,- and tHe reverse twelve pellets in three rows over two other marks represent, 
ing a transverse bar. It was returned, as the Superintendent of the aiadras Museum 
-did not require it. 

Tour copper plates relating to the temple at Krishnapuram in the Tinnevellv 
District, were obtained from the trustees as a loan, and sent to the Assistant 
-Archfeological Superintendent for Epigraphy for inspection. 

A plaster cast of a carved wooden panel of Mary and Jesus, that was taken some 
years ago from the Roman Catholic Church at Tranquebar, Tanjore District,' was 
■sent to the local Mnseum for exhibition there. 

As desired by the officiating Director.Qoncral of Arcbocology during his tour 
in this Presidency, sixteen panels from the wood carvings of {he old Chilra Ter (car 
•drawn in the Tamil monUi of belonging to the Sarangapapi temple at 

Kumhhakonam in the Tanjore District, were got, and despa'tehed to the Indian 
Museum, Calcutta, after having photos taken of them. 

The Resident in Mysore sent two RpeeJmens out of 78 ICanteroy Coins discovered Basavana- 
in Basavanahalli of Tumkur District and these were found to relate to the time of tiaUl- 
•the Mysore King Kauthirava Nanisaraja (A.D. 1639 — 69). The obverse bears the 
figure of Yishna in the Nara^imha Avatar, and the reverse contains three lines of 
• an illegible inscription. Tbosc being common and the Superintendent of the Museum 
not requiring them, they were returned to the Resident with the above observation. 

This historically important place lying at a distance of nearly 14 miles on the KaTert. 
-south-east of Shiyali railway station, has already been referred to in the last year’s Putnam, 
annual report. It is one of the ancient towns said to have been in existence some 
1,800 years ago according to the works in Tamil literature. Puranically also, when 
Tarainrama defeated the Kshairiyas^ this town is said to have been in existence, and 
probably the present bamlet Vcllayaniruppu marks that connection. It was one of 
the five Chola capitals. Besides the Gb5ks, the PallavSs are also said to have been 
in possession of this city for some time, and probably the present temple in the 
• haml et of PallavanSSvaram indicates this. The town is then said to have been 
divided into two parts, Pattinapilkam where Rajas lived, and MaruTlirptlkam (proba- 
■bly the present village of MaruvatQr) where the other castes lived. The present 
.hamlet of Dajamudu KQdatn, some S or 4 miles oC, is said to have been the place 
wherefrom betel leaves were raised for this capital city. The city is said to have 
hgfl one score and a quarter temples dedicated to the various deities, but many of these 
were subsequently submerged by the sea. It was also a seat of the Jams, and the 
.present temple of Sambapathi is said to mark that spot. 

A slight excavation conducted last year by the Collector of the District exposed 
some wells close by the sea. Besides these, when observing tliis year, a brick well on 
'the seaside *vas also noticed. The wells existing near the coast line have fine hard clay 
surroundings over the burnt earthen walls ^led Oraikimra, and also the same 
arrangement occurs over the brick wells. Probably this arrangement of enclosing mud 
is to prevent salt water percolating into them. From the presence of these wells, it 
must be inferred that there should have been habitations adjoining them. There are 
also some mounds, two near the Pallavanefivara temple and two near the Sambapati 
temple, which have been selected for further excavation, if possible. 

Ill,— Damage to Ancient Monuments. 

Information having been received that some of the well carved stones in the Trichlno- 
Havab’s Palace at Trichinopoly had been removed, and that certain Natiukkdttai poly. 
Ohetties intended to demolish the ancient Kartar maniapam within the temple of 
JambhukeSvaro, the Collector was addressed on the matter. He replied regarding the 
former, that it was the Public Works Department that removed the stones for construc- 
'ting a flight of steps elsewhere, and regarding the latter, that the Chetties had no 
■intention of demolisbig the mantapam in the immediate future. The Collector farther 
■atated that he had asked Ae Executive Engineer to stop any further removal of 
-stones, and the Tahsildar to give early intimation of any intended demolition of the 
maniapam. 
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Fort, BdlsaL It was brought to the uolice of this Department, by the Superintending Engineer^. 

that the Trigonometrical Surrey Party No. UI,^ Burma, dismantled a part of the- 
battery walls in the course of their anrrey operations. The Collector was requested 
to ascertain how the walls came to be thus damaged without the knowledge o 
this Department. His reply was that the damage was caused through the removal of 
some stones for theodolite ohservation, that the damage was slight, that the officer 
regretted the occurrence, and that he was not aware of the fact of the fort having 
been preserved. The damage was then repaired at a cost of Bs. 30. 

Tlrnnal Certain articles in the local newspapers stated that the appearance of this- 

ancient building had been spoiled by several partitions recently put up. Though 
Madura. there is a standing order of Government that estimates for repairs to all ancient 
monuments should get the approval of this Department, the rule had not been 
observed in regard to this particular monument, and Government were addressed 
thereon. The Public Works Department reported that the alterations were of a- 
temporary nature on account of the recent formation of the Kamnad District office^ 
and that for any further alterations the previous approval of this Department would 
he sought ; and the papers were record^ hy Government- 
Mahal This Department was requested by the Public Works Department to inspect the 

gandra- at Chandragiri in the North Atcot district, and offer its views on the proposal 

^ ’ to convert it into residential quarters tor the Head Assistant Collector of that district 

It was accordiaglr inspected and an opinion given that it would not be desirable 
' to so utilize the building; and Government accordingly negatived the proposal. 
Mavura- It was ascertamed that the Mayuranathosvami temple at Mayavaram in the- 

Taujore district was being demolished without any notice to this Department, with a 
Maya-* .^ew to renew it, and the Collector was requested to order the postponement of the • 
demolition until the proposed repairs are approved of by this Department. The 
temple was also included during the year in the List of Ancient ITonuments. 

Ondal Ala* The Amman shrine of this temple was pulled doTra, and the inscribed stones of 
gartample, walls were heaped in a comer of another adjoining temple known as the- 
Madura. j^^janagopdlastamu The Assistant Archreological Superintendent for Epigraphy 
has been requested to copy tho inscriptions. 

On inspection, it was seen that the temple is one of importance, both archreologically 
and architecturally, on account of its antiquity and tlie unique design of its central 
Aahtdngavimdnam^ which has prorision for the goi's pitam in its third storj-. As most- 
of tho parts of the IFTnirtaarn has recently been renewed, and as such the original 
structure has not been preserved, steps have not been token to include this in the List 
of Ancient llonuments. ThQ jmranic version connected >rith the origin of this temple 
is that the sago Bhrigu in 'IVela^aga prayed fora -vision of Mafulrisfinu in the- 
Ashttin>,a Vtmanam in this world, which nowhere then existed, nud that acconlingly 
he appeared. Over the Ar<ihamanfapam nnd the eanctuarj' aro some^ ver)' good 
perforated windows in granite work. 

The shrine of the goddess, on tho south, has been totally removed, without any 
trace of tlie original building, and as tho ^nUukSttoi Chetti who did tho repairs here 
is'also in solo charge of another Vishnu temple at a distance of a few ynnls on the 
north, soToral of the pillars, capitals and inscribed stones liave boon thrown down 
there as useless inatl;rxaL In the place of the original aanctuarj*, a modem ono is 
being rapidly erected. 


Tlie inscribed stones were, on examination, found to bo in good condition and aro 
quite fit for being replaced in their original position. If this bo not done ’them is 
every protobility of the stones boinji lost once for all, or altogether removal to anothor 
place wbert> they may not be put in proper order, nnd also mislead ohaen-ers as tn 
P«rucular. thcreol; prelxibly they muy ol,o Tjo broken up.nd plain i.e,™ fo^ buildinc 
roatcnal, »« at oll.er It ■raa .n^ted that the Cbetti in cbnroc of tbo 

•bonlJ bo requiml to ro-et these inscnbed atones in the plaro whorolrom li.ov 
removed; nnd niter neee»nry rom-spondenoe, U,o Coiieetor^aT romrted Et 7b^ 
Clietti bM ngr^ tonnnngo them in n n-nii nilhin the temidr T? , 

■np^tod b, lb.. Dopnrtmentth.tnbo.nl detaiiing the eiroum.£n;e, Ly ni.o W- 
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In ono of the cut stones on tho xrcstern side of the stono da^ola xrithin tho Rama- 
^rst Chailya^ tho words “ Swncloai Pilhr ” hive been cut in the pillar, and tho watch- 
man in charge under tlio supervision of tho Public \7ork? Department denied any 
knowledge of this. Tho matter has been referred to tho Collector of Vizagapatam 
■district from whom no reply has yet been received. Tho ruins should be marked . 
by a notice board to inform and warn tho public that they are protected under the 
Ancient Monuments Act At present, there is nothing to show that they are 
included under that category. 

IV.— References and Publications. 

The Director-General of Archrcology in India desired to have a short account of 
-nny new interesting discoveries, made during tho past year, for contribution to tho 
Journal of the Royal Asiatic Society, The excavations made by this Department as 
■well as that made by tho Collector of Tanjoro at tho ancient site of Kuveripatnam 
which resulted in the unearthing of some remains of buildings and other small objects, 

■wero detailed and reported upon. 

Tho Director-General of Archtcology stated that an arrangement had been made 
for an excbango with tho Archmological Commissioner ot Ceylon, of photos of 
ancient monuments of that country for those of this oirclo, and he was furnished by 
this Department, with 63 photos, and information as to tho.dato, as far as possible, 

•of the building or sculpture which each photo represented. 

Seeing that it would be expedient to affix to each of tho monuments in the Notlcs 
• conserved list, a notice boartl containing the name of the monument and the penal 
clause agaiust any unauthorized interference with it, a standard form was prescribed 
in consultation ^rith the various officers connected with the putting up of such 
boards, and Government was addressed thereon. By this arrongoment the inspect- 
ing officers of the various departments will easily recognise the monuments and 
also warn tho publlo against any damage of the kind, cases of which have frequently 
•occurred. 

• It has been arranged that in future the photo negatives are to be stored in the 
•various proviueial arohmological offices and that prints therefrom are also to be ” ® ” * 
.'SuppUed to tho public at tho prescribed rates ; in view to this, the best method of 
preserving them is to bo resorted to and proper storage effected. 

Some of the citizens of Velloro sent a mahazor praying for the resumption of 
•worship in the Hindu temple within tho Fort there; but on a reference to the 

• Collector, it having been found inadvisable to grant the request, it was not complied 
with. 

Certain cadjiin books, said to have been left in front of the Collector’s Cutcherry 
•at Saidapet by some astrologer, were sent by Mr. Lionel Vibert, Collector of 
Chingleput. They were kindly perused by Mahiimahopadyaya V. Saminatha Aiyar 
Avargal, Pandit of the Presidency College, Madras, and stated to be a Sthahpuramm 

• of Timvammmalai, ^ilpa i§<Utra, and a treatise on roedicino, etc. Some of them which 
•were useful to this Department were retained, and the rest forwarded to the local 

• Oriental Manuscripts Library. 

InformaUon was received from the Public Works Department that certain VIrMam 
inscribed stones were found at excavation of foundations in the Lalpet weirs at the 
Viranam tank, Chidambaram taluk, South Arcot district ; and of these, two were 
sent to this office. Impressions were taken of these inscriptions and forwarded to the 
Assistant Archreological Superintendent for Epigraphy ^th a request to be informed 
-if all the stones were worthy of preservation. On his reply that they might be 
preserved for decipherment, the PubUc Works Department were requested to do so. 

•That Department has further reported that eight inscribed stones and a stone idol have 
since been found and kept for inspection by the tpigraphic^ Department. The two 
inscribed stones received in this office were duly forwarded to the Madras Museum 
to be placed along with other archajological exhibits. 

' A Tietitioner prayed for permission to demolish the Idgah or the Barman Matjid ThsRaazaa 

'.at Adoii und reconstrnot it from piiv.1. tods. TOe monument w«s inspeoted, JJIJi?’ 
i>'found to be in such a ruinous and irrepairablc condition that it would be impossible 


Grand 

Anient. 


Veangopa- 

UsTami 

temple, 

Magalam. 


WeU, 


to preserro it any lonRor. As ita dilapiaatcd Trails Trero also fonnd to bo ia a. 
dangerous state, it Teas brought to tho notico of tho Collector that the public should 
not alloTvcd to approach it. Tho CoUcotor a-as also informed that tliero iras no 
ohjeotion to comphnng with tho petitioner’s request. Tho nocessair photos of the- 
c.Tistmg portion of the Masjii have boon taken by this Department. 

tho foundations for rohuilding tho part of the Grand Anicut in 
the Tanjoro district across the CauTory which hreaolierf in 1909, eorlain inscribed 

“ question was originally builtby 

1 f tf -■ u" T‘ a*' H*’"’” •» Arcbmological 

Superintendent for Epigraphy for decipherment of tho inscriptions. 

1 '^^ti “f Bellary, on the application of the Tillagers of JlSgalam for the- 

sale of tho stones of the ruined temple of VenugopShasrami in that vill^, addressed 
this DejOTtmont; hut ns on insi»etion, as it was found that there wa® Nothing in. 
them worth preserving, he was informed that there was no arohieologica^ohiee "on t“ 
the d sposal of tho stones, and that tho only inscribed stone found f mong 1^0 
might be removed to the other temple in tho same village which is noTif the lS 

al^petts. ‘■’ore was a well built of fine 

cmselled stones at Eothapeto, a hamlet of Ncnmaki in tho Alfir+ntnl- «« 

inscnptioii in Hindustani shewing that tho well was bnilt in tho tiLo oVthf”r °im° 
madan rulera. On inspection, it was found not to ho 7^ 

inclusion in the List of Monuments. The Collector was 

should be done locally. '.^oiicctor was informed that repairs to it 

Five printed eonsciratioa notes relatbn to somo monumonfa ;« ft,,*. • . 

. issued during tho year and duly distributed to all concerned 

ment“r p1:t'".rL"foC^^^ ‘W, Depart- 

logie.lD^ar»d“4‘e‘K‘,:ruT'Sb^^^^^^ 

work. Besides the iuepeeHou of Iboso monoincate that were o'ae "ISS^ 

Departtnent, eeveral others that deserved mclosioe in the list ^nblio TVorhe. 

Pallara Arehileeture ” Uleslrated with' nemeioM rfales .1 P" V ^ 

arehitcctuie that eoeceoded that of the Beddhista’^aa puMished ^.v ^ Hindu 

revised edition of tho Ust of ancient monumenla haTheonnSS £ ^ 
at various locaUtiee, in conUnualion pf the operaUona of’^lhrS^vioni 7“/™'*“*’’^ 

them being the reined Monastery on the failliiit Eamallrtham^ the ""“egst 

addition to the buildings pmviooalj unearthed, some other^trealnm iS.lij-^'” 
cells for the monln,, were evoarated. Traeo, we,, aho fouJr^of .7leSv 
pathway, which must hare been tho original principal way up the hills 
W amo^t of work wa. done in eonnSuon ^wia, t'K inv^.ri^'aon o^^ie tS.sS^ 
that were brought to the notice of Uie Department.” ^ * -treasure irore cases. 

V. — ^Native States, 

Though in 1905, the Government of Madras, on the recommendation of fhi. 
Department, were pleased to reqaeat the Travancore and Cochin DarCil t ' . 

this Department with copies of aU their archmological publications vrf 
that the request had been lost sight of, the EesMent of these sS 
and the matter again placed before tho Darters for compliance. addressed. 

The Cochm Darter has sent n list of Ancient Monnmenia of I,-. ■ , 
orehKological interest discovered in that State subsequent to fh. t ^ ““d 

twelve menoments included in this list, two are of sS in,eres/ri'' 

Kivein EnimaiikAam, coelaining an earthen tub and a cot of 1 .? 
lega; and (2) a peak on the western bank of the Shnret, ‘kreo 

Telvare peak), on which iso cirenlar bnUding or lowe^Sid 'T 'k 'ko' 

antiquity and m many ways resembling the sloSe huts on Dnf™o^ “ '■''7 great 

The Besident of Travancore and Cochin reported of ft. • ‘ 

Darter that n Mnniiah had been discovered in the Polwff f ° °f the Cochin 

on a hill to the east of tho r.-falnmaln river that w ^ ^‘“k o™ Biteated 

eeediuon havieg two cell, with a siogle slab Seh meJLrif ’v''’,""? >« in good 

in breadth and 31 feet in hcicht and lli.t mresuring 7 feet in leneth 6 feet 
Darbar for its prefer pre,ervalif„: ^ ‘ »rrangemenlo had been mXby The- 
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VI.-rTreasure Trove. 

A Treasure Trove find, conaiating of t\ro lamps, two plates and a stool or stand, Chlgatarf; 
all of brass, was found on tbe 1st July 1909, in the village of CHgateri, Harpanahalli 
taluk, ^ Bellary district The two lamps bad inscriptions on them in Kanarese, showing 
that, in the year 1201 of the Salivahana Era, they were presented to the Eamasvami 
temple at Cbigateri. They were of antique and unusual form and their purchase 
on bebalf of Government was therefore recommended. 

Certain stone images found in tbe course of excavation of tbe temple lands in Kfinarma. 
Eilpaima of ^e Wandivash taluk were referred to this Department for opinion as to 
their acquisition on behalf of Government. The carvings on the idols were found to 
be of or^nary-workraansbip, but as the value of each of them was fixed at a low 
rale, such of them as might not already be in tbe Museum were recommended for 
purchase. 

A Vishnu image, a pltam and a ehahram (Plate I, Figure 1), found in a Treasure viragalur. 
Trove case of Viragalur, in the Tricbinopoly district, were recommended to be 
purchased for the Madras Museum. 

Some silver jewels (Plate I, Figure 2) foand at Pnb'valam in the Tanjore district PoUvalaai. 
■were recommended to be purchased by tbe Madras Museum, 

Certain silver and gold jewels found in KomalOr, Tirukoiltlr taluk of tbe South Seoalur. 
Zrcot distriot, were inspected, and as it was seen that there was nothing unusual 
about them, it was decided that they were not worthy of acquisition. 

The fourteen stone idols found here while excavating for foundations for repairs, Jsmms 
were found to be ancient and to contain good carvings. It is very likely they are xa^ktrl. 
the Hindu idoU that were buried before the Hindu temple there was converted into 
the present mosque by the Muhanunadans in tbe days of Arungazeb. They were 
therefore recommended to be acquired. 

Tbe fourteen sculptures found in the Treasure Trove case at Eainuthula in the Ralaa- 
Guntdr district were inspected, and the following were recommended for acquisition 
as being very ancient ; — 

(1) One granite image of a boll (Plate I, Figure 3). 

(2) One granite slab containing scalptnres of Hindu gods (Plate I, Figures 4 and 5 ), 


(3) One 

do. 

idol of Brahma. 

(4) One 

do. 

of Mahisbastuamarddham (Plate I, Figure 6). 

(6) One 

do. 

of l^arada. 

(6) One 

do. 

of Visinn. 

(7) One 

do. 

of E&labhairsra, 


The metallic idol of Kalindimarddhana hy Sri Krishna foand in tho Ksttu Edayar Kstta 
Treasnre Trove case of the South Arcot district, was found worthy of being acquired, 
and the Superintendent, Government Central Museum, Madras, was so informed. 

Tbe period granted to tho Syndicate to eeatch for treasure underneath the Treasara 
Gb5lamparai rock in Pattur near Tricbinopoly, and referred to in the annual report of s^dicate, 
last year, expired without any application for extension of time being received in 
this Department The Collector of Tricbinopoly was referred to, and he forwarded 
Copy of a Government order gra^tiug a further extension of one year. It would be 
convenient if such information be furnished to this Department, simultaniously in all 
such eases. 

This mass oi solid rock, which lies at a diatanco of nearly three miles on the Chol&tn- 
north-west of the Tricbinopoly station, is about 30 feet in height It measures 2 
acres 90 cents, and is classed in tho Berenne accounts as Survey h'o. 30 (I), Porem- poly, 
boke, Tho name probably arose from tho fact that this marked the limit of the 
Chola kingdom in those days ; and Draiyur, one ol the Chola capitals, is close by 
this rock. 
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Tho oxcaTations made in tho rock by this Trichinopoly Troasuro Trovo Syndicate 
are on the west ot tho rock adjoining tho JCodamurutli channel and measure nearly 
65' in length, 10' in breadth and 30' in depth. The Forest department is said to 
grant licenses to remove Btoncs on tho north and cast, and this is objectionable since a 
Government order was issued in 1005 prohibiting quarrying near this rock which 
has inscriptions. 

Another small inscription in a lino of four letters has boon noticed almost at tho 
. top of tho rook near thopl/aniof tho Vinnyakar sculpture, and this has been referred 
for the opinion of tho Assistant Archioologtcal Superintendent for Epigraphy. 

Tho Treasure Trovo Syndicate seems to have dono nothing in tho matter of 
continuing tho excavations for tho past few years, and as such it may not bo worth 
while to grant any further extonsion of tho period. 

VII. — Circular Letters, etc. 

Hotlfl- . Seeing that in some eases where a notification for declaring monuments “ pro- 

c&tloQs. tected” is delayed hy Collectors, especially the second notification after the first 
inviting objections, the following circular letter was sent to all Collectors, and the 
desirability of their persuading tho custodians of monuments to exccuto agreements, 
where Government contribution is given, was also impressed ; — 


“ According to section 3 of tho Ancient Monuments Act VHof 1004, in the ease of evory 
monument to bo protected by Government, it has to bo notified in the Fort St. George and 
District Gaaettes that such is the intention of Government and objections thereto mvited, 
allowing one month’s time to intervene between the publication of tho notifleution and the final 
decision of Government. It has been observed that in some cases there has been delay in the 
issne of this final order which may be avoided by your promptly reporting to Government 
•whether or not there were objections at the expiry of the one month’s Gmo allowed by the Act. 
I would, therefore, request that necessary arraogoments might be made for issuing strict orders to 
Divisional Officers and Taballdats to allow of no delay in the submission of such reports. 

“ 2. Although section 5 of the Act enforces the obtaining of an agreement from the 
custodian of “ protected ” monomente only, yet in practice it has been found possible to persuade 
the custodiaus of some mouameuts, to the repair of which Govcniment has contributed, to execute 
agreements, though the mouumeats may not have been declared “ protected.” Now that a new 
and enlarged List of Ancient Monameate is to shortlj issue, it will include a much larger 
preportiouof monuments thau was the case hitherto, but most of them need not be formally 
declared protected, though it is neceesary to make every endeavour to induce the custodiaiui of 
all the monuments in the List, for which Government is asked to contribute for its upkeep, to 
enter into an agreement under the Act and also when instances occur under the special cirenms*- 
tances embodied in G.O., No. 790, Poblic, dated 4th September 1903. 

“ 3. I would also request that you will kindly forward a copy of the report to be sent by 
yon to Superintending Eogioeere under B.S.O. No. 203 (2), so that I may have an opportunity 
of seeing rf it has been incorporated in tbe lists sent to me by the Superintending £n‘>^meer.” 


Vegetation. 



The following memorandum by this Department in regard to the prevention of 
growth, of vegetation on ancient monuments was circulated to all officers of the Pnblio 
Works and Kevenue Departments : — 

“ That vegetation plays an active part in the destruction of temnles ai»l • * 

monuments is a fact very well known. It U one of tho chief destructive mflaonnPd 
climate. But tho custodians of ancient monuments do not, as a rule seem to takB nn/ 
those growths on the walls, cither when they aro but small’ plants or even aft^TfL ^ 
rooted and consequently bmldmgs aro damaged to such an extent that heaw Rnmf “foply 
spent in their restoration though no renovation can restore tho origiLl beaut7of the ^ 

“2. Some custodians do make a show of romovinc the leaves 

again produce a now and probably more Iniuriant erovrth than J’oot to 

^ithtU growth of tbe plants, tLmasoniy.bowefoJheavv lH S 

forced out of posiUen, and, if not checked time will ultimate^ lavanal.ly 

be avoided at little or no expense by the removal of vouuj* nlatifs wl! ^ 

joinU of the masonry. ^ whenever they appear in any 



“ 3. The attentioQ of the custodiana of all onnent monatncata shoold be drawn to the fact 
-that the first and foremost duty to be done in preserving such buildings is the constant removal 

of such growths to the verj end of the loot. 

• Obtainabl. from Mrwrs PJammg & Co., Bombay. and tho application immcdialalj thereafter of 

scrub eradicator* 

“4. That the ancient Hindus were not unaware of the evil effects of vegetation is evident 
from the fact that, in many imj»rtant temples, due provision has been made in the accounts for 
the annnal clearance of vegetation, though, in practice, it is not now done in the manner in 
which it should and ought to he done, and is in most cases neglected. 

“5. Touring officers of the Itevonuoand Public Works Departments sUonld mate if a point 
to bring these to the notice of the custodians of all ancient monuments, and also note tho action 
taken in this connection in their diaries to their superiors. In the worst cases, where there is 
-any probability of any part of a building collapsing from this cause, a special report may be 
made to the Collector of tho distriot, who would do well to bring it to the notice of tho 
Arebajological Department.” 

With a view to expedite the preparation of the Administration Report, Govern- Expenditure 
ment were addressed to order Superintending Engineers to for\vard to this office pn Archso- 
copies of the annual statement 8ho\ving expenditure on Archrcological Works hitherto ww^ 
submitted to the Publio "Works Department Secretariat alone. The Govommont 
.accordingly ordered the submission of the return to this office also. 

"With a riew to avoid xmnocessary inspection of remnants of ruined Fort walls, Ruined 
before permitting the disposal of tho existing atones, the Collectors of Anantapur walls, 

•and Bellary, who have been making numerous references on tho subject during 
the past two years, have been requested to give the following details in their 
references ; — 

(1) To what length and height tho walls now exist ? 

(2) "NVliother tho walls or other buildings arc continuous or much broken in 

places ? 

(8) A short history connected \rith the construction in those days and tho 
probable date. 

(J) In whoso custody the remains of tho old buildings are ? 

This rcforcnco \m3 made, ns the Inspections rondo in tho past and present years 
in most cases resulted in long journeys having to bo undertaken to inspect mere 
jjo.ips ot rvincil etcncs in far out-of-the-way places. 

On the method of carrying out archreologiral works and the colouring of plaster, 

'uso of paraffin, etc., a circular letter as follows 'vas issued to oil Su|)ermtondmg 
Engiuccra with tho request to communicate it to all their subordinates concerned, in 
• Order that close obsctranco may be kept : — 


• Our priroarr object is to jroservo all that wc wu of Ibrse ancient mezaoriaU imd not to Repalra 
renovate and emboflivh them. Tho icatoration of misiing member* ii necessary in some case* 
for tho sake of structural ttability ; and in Mme case* it is desirable, for tho rewn that their 
absence leriously detracts from the Ijoautv or symmetry of Ibo building. Hut when sneh resto- 
rations arc undertaken, they should bo of tho eimplcst and plainest kind, the nioaldings or 
'Other designs being merely ” blocked out ” ftud no attempt being made to reprodueo the finer 
details of the original work sihich cannot now he copied with succew. 


" A rtKiI Ih.t hu bwn r.p.OT.1 with conmt. CTtrwl with wh.l. pluUr .tanii ml m Cloirtot. 
Tiolrat to tb. Btoj .-ti w..,lh.r-wom Aojr 

too^l .io.n to mot* tho colout of the nawmrj. Thi. tou. bo olTootod l.j miotoR Ibo folfowus 
ingredients : — 

ir i. f— . • • • 25 seer*. 

Kankar bme •• •• •• •• oi 

lUack slag front hriek kilns moghlv gnmnd . • • - • • • i - 

llUrk rolouring matter citneied frero the cocked fruit ot tte . 

wild Tvmcgnujatc CNareli) , ' 

Gnr (tlark sugar) •* ;; 

Hemp (sunn) .. .. - - * 

alMsIUf.f. il. K.r»&sr.«.A,c 
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" Oaro inxjBt, howorer, bo taken to avoid girinp too nnifonn a colour to the whole of the* 
roof. This ia not likely to happen, if different parU of it aro rcywiirod at different trmca ; but^ 
if the ■whole roof has to ho renovated t(^ctlicr, the En^necr m charge of tbo works should 
himself see to the mixing of tbo ingredient# and vary their quantities a Utile so as to catch the* 
different tones of the masonry holow. 

“ (6) Similarly, if it is found absolntcly necessary to cement up any of tho open cracks or 
joints in the body of the huUding, cement nsod should invariably ho treated in tho the same- 
way, but I may note that tho pointing of joint** ought to bo strictly forbidden. Open joints, if' 
protected against tho rain by the overhanging caves, will do no harm, provided jnnglo plants are 
not allowed to take root in them ; and, if it is'really necessary to atop thehi, tho cement should 
bo “ tnoked ” hack about 1* or morn from tho snnacc, so as to l>e quite iaconspicuous. It is - 
peculiarly disCgnring to an old building, in which mortar was not originally used, to point up- 
fts joints and carelessly smear tho mortar or cement over tho adjoining surfoce. 

“ (c) If now stone work has to bo introduced for a«etruetural porposo, it should be neatly 
and accurately dressed. If a new stouo has to replace one which was decorated witli carvings, - 
it should be merely “ blocked O'ut bo as to show tho main Hues or mouldings of the original, 
•without any attempt being made to rccarvc tho details. ° 

** (rf) When tho new^ atone work is in position, its exposed surfaces should bo stained to- 
the colour of the old work ad joining ■with a stain made from tho bean known as Semtearpusatiacar- 
dium, which is procurable in the bazaar, under tho name of bhilatta, the marldu** out nrom which 
dhobics get black die for marking linen. In order to make tho stain, take,” say, 3 oz. of the- 
beans, put them in a mortar and pound them well. 'Iben put in a quart bottle' and' fill up 
with petrol and let tho beans soak for a few days, after which the liquid can ho strained off and 
is ready for use.” 


Paraffin. A circular ^as issued suggesting tho use of paraffin in conjunction with cr« 05 oto • 

as a cheap and effectvye preservaUve of stone monuments and tho following extract 
showing Its successful uso elsewhere was incorporated : — * ° 

“ * Paraffin was applied to Cleopatra’s needle in New York, when the surface of the obelisk 
began to scale of, and it stopped it. Stone fronts of houses aro protected in tho same way an 
application every three or four years being sufficient to prevent disintegration.” It will doubtless- 
also serve the same purpose in India.” 

The following circular on treasure trovo finds valued below Es. 10 etc was- 
issued .to all Collectors: — ' .* ■’ 


Treasure “In a recent case it came to the notice of this department that certain idols found in. 

Trove finds, treasure trove cases in the Deputy TahsUdar’s division of Timvadamaruthur, in the Taniora 
district, which hod been orrunged to be handed over to tho parties as their valiio was below tha - 
minimum fixed in the Act, were valuable specimens of ancient idols and as such fit to ha-* 
acquired for Government. Although tho Act does not enforce compulsory acquisition I hav& 
the honour to request the favour of your bringing to the notice of this department any such 
finds of interest evon in cases in which the value is below Bs. 10 and allow me an opportnnitv 
of aeqairing any if possible for any of the museums. ^ 

” 2. If idols of ancient date could be got for sale from private bodies also, arrangement 
may be made to let this office know of their name, size, weight and tho coat wanted by such 
parties. This work if done in the course of tours, may admit of opportunities beinf' availed of 
for riie pnrpose.” *’ 


Prehistoric 

caves, 

Perun- 

gnlam. 


Vm.— 'Excavation, 

These are Bituated at a distance of nearly 8 miles to the south-east of the T IT 
cherry Mway .taW The ojportanity of conservation inspection in those 'nSs^ 
T°irX'i^ “<> store opened with tho assistance of the iSdS of 

The caves are cut out of laterite rock, beinr? in fV,;« ^ 

prehistoric tombs elsewhere, which are usually placed u^ern-mnud 

all round. The customary form, here, is probaWy due to th<f nh, • 

strata and tho difficulty of working in gnSorlmnue Behiarthr" 
front of these, which are a few fS,t bllow the lord till ^ 

entrances with enclosing stone slabs. Theta ore ior B reoessod 

in this frame and tho slab perfectly fits tho outermost another- 

Imvo capliko domes, oval at the bottom with a radius on withm tho caves- 

the shorter of S'. In the centra, a cat stonrSar ef* ^ 

errdniaror .qnaro to withstand tho weight of ll^atcrira 


Jwa. ui Esglkk ioonuL 



PLATE II. 
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platform in the shape of a raised ridge on the floor measuring 2' 1^' exists in 

some, while they are absent in others. 

The contente of the caves (Plate II), besides sepulchral remains and iron 
implements, consisted of pottery of various forms including jars with four legs and as 
these were neither ornamented nor highly glared, it must he inferred that they belong 
to a comparatively early date. The iron implements consisted of swords, one of which 
is 3' in length, hatchets, irisulama, tripods, etc., and their abundance may be due to 
this metal being readily available in those parts. A grinding stone (mortar), a 
pestle, and a large sized flint stone were unearthed. The mortar and pestle are in 
perfect condition. Close by is the village of Pnklcam which in ancient days, was 
'called Pnlckamnath. At the present day, there exists only a ruined Siva temple, and 
it is probable that this village was once an important religious centre and these caves 
the tombs of the deceased. 

It is believed that originally the bnrial system was universal and that 
cremation was of later origin. The former gave way to the latter, probably 
because the area covered by burials was increasing day by day to the prejudice 
of cultivation causing a decrease of the state revenue. Those that attached great 
sanctity to the dead body continued burial throughout, and others adopted the 
cremation of the remains which was advantageous in various ways. The burial of 
weapons along with the dead body was in the belief that weapons would accompany 
their souls to the next world. The rituals presoribed by the S^iraa for the burning 
ceremonial ' are all founded probably upon the possibility of resuscitation of the- 
cremated dead body. These rituals also indicate means by which relations of the 
deceased may observe marks of violence on the body, which may call for criminal 
investigation by the authorities, as every relation who attends for condolence inspects 
the dead body before its removal to the burning ground and also in conrse of its 
removal. Consigning a dead body to Are is tantamount to a sacred saoriQce. 

This leads to the inference that burial was the usual mrans of disposing of the 
dead bodies amongst these aboriginal tribes, a custom which is now contiooed iu 
the case of Sanyasit. The idea of placing earthen pots near the deceased body was 
keep foodstxiffs within reach, so as to satisfy animism, for according to the pttranoi^ 
the spirit is said to hover even after death for some days. The corpse of a human. 
hein» is delivered at the burning ground to the caro of Rudril (one form of ^iva) 
whose charge ceases when the burning is complete. The unburnt bimes left 
behind are said to be delivered to the ^ Parama Siva (another form of ^iva) m 
purified form, which is done by casting or depositing t'uem in any holy stream. 
This practice continues to this day, and when it cannot be dono immediately after 
tbo burning, they aro preserved in pots or urns and eubsequently interred in the 
beds of such holy streams as the deceased might have wished for. 

It is neccssarj’ that such sites should bo preserved so as to prevent their being 
interfered with by unskilled men, who in addition to despoiling the antiquity of 
such articles in the course of removal from their original deposit, may also disperse 
them in a haphaiard manner. To safeguard this, it would bo desirablo to include 
them in the list of protected monuments under tbo Ancient llonuments Act 
(VII of 1901), a matter on which Govemmeat might bo addressed. But as the 
Collector suggested the issue of a Standing Order on tho subject, his recommendation 
was approv^. 


The articles found are— 

1. Four jar Uko pots (one broken) with four legs «wb meaiariaj- 1 1' in height, iacloding 
tho leg, leg iUcU 1', in diamoter, moulh 5' in diameter, ooloar red (polished). 

2. One black polished pot having grooved Imes in the neck MasanDg 6* fa depth, 6* 
in diameter, mouth a' in diameter, neck 2' broad, but it has a crack and hole in tho centre, 
colour red. 

3 Two pots in eoeoanut shape one measuring 9* in height, 61* in diameter, month 5' 
.. .. •- month 4* in dtametcr. 


in diameter and'the other 5* in depth 4 }’ in diameter, month 
4. Thn. bowl, (mo !. r»rtlr bookow) bl«k plaboJ 
di.nolor. the other m.ll eoe l)' 1” iemeler. .ed lie li.rf bre 
depth and 6* in diameter. 


depth, C in 
broken one Si* in 
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Sion^t. 

&. A priniJtDg atone witli 410^, oblong in alirtpe, ro^Aiurlng Oj* in loaglb 4* in brositb 
tmd 2' in height. 

A ^niHng roller stono raeawring flj* in length, 2J' in dinmeter in tho centra.. 

A llat btonc (ovnlahapo but flat) meunring fi* in length, *1^* in breadth, I' tUiokno**- 

One sword rooMnring 3‘ 2* in length 1* iivndtb J' tbiokn*’*’?. 

Ono dagger measuriug 1' 3* in length 1' hroadlh edge nnd bottom broken. 

One iripol broVou measuring U* height Imi»o 6}' in diamotcr. 

Ono knife measuring ll' in length If* in breadth. 

Ono fnWfom, broken, measuring -Jj" in length. 

One hook nail moMuring >n length, J" thieknesa, hook 14" in length. 

One iron piece prolmbiy a awerni 1' 3" in length J" in bicadth. 

Ono iron pioeo measuring 10" in length. 

One apeat head measuring G|" in length with liole for fixing it on a aticlc. 

Twenty-four pieces o! iron. 

Ono chisel measuring 01” in length edge li* in breadth. 

One do. .JJ* do. I' do. 

Ancl«t Tlic proliistorio eito lies nt a distanco of nearly 2 mile? on the east of the Slailgalam 

Railway station, and imniodiatoly north of tho liailn-ay line. The remains aro 
pundt noticed almost at the ground level below ft mound, hlaoh of tlie groups of deposits 

. either is or has been ouclosod in ft stono circlo of bouhlors. It is said tliat at ono 

time the adjacent village of KiiuiyumpOndi was an important placo wherein people of 
prehistoric times lived, but except theso Bopulchral remains, tbero is now no trace. 
There is a modern tcmplo of Hudrakuli Amman, and near it, a small mound is 
now ehown as one named JTosaeafttAiWu, where the poltora in those days 

lived. 

Some prcliminarv excavations were undertaken, and some of the ruTjs opened 
produced pottery of various forms (Plato III). Stone slabs aro placed on all the four 
sides el the tombs, aud they reach to a depth of nearly 9 feet. At tho top, each side 
measures nearly 3 feet, whereas at tho bottom ou the east to west direotion on both 
sides, tho length iDcrcascs to uearlv C tool- This is due to tho eastern and western 
slabs having been placed in a slanting position. The only opening is near the bot- 
tom of the eastern side. On opening the top Ud, loose earth is found to extend 
almost to tho bottom, whereas below tbo opening at tho oust numerous pieces of 
pottery of various patterns are mot with. Some nre of globular vessel shape, and others 
are in the form of cups and plates. We occasionully meet with iron implomeots here 
and there among the contents. Bones aro also roet with. The form and make of 
the pottery vary, thus showing that as ago proceeded there have bnen alterotiohs in 
the shape of these vessels. 

The earthenware removed is composed of various iirticles^ — pots of different pat- 
terns with cups for closing the top. The pots are intended to be placed on stands 
resembling tho small dram used by the gipsies. Besides these, there aro also plates 
whieli are highly polished, with ornamental curvilinear lines running all round. 

Some of the stono circles opened did not contain any of these articles, nor even 
any bones. These would suggest that they were prepared in advance and kept ready 
for future use. If subsequently there bad been no opportunity for their being 
utilised for burials, they might ultimately have become closed with mud, and conse- 
quently we do not come across any bones. 

It is said that in some of tho urns flints and beads were found by some 
officers of other departments who excavated and took them away. In the interest of 
such prehistoric articles being preserved, it may be desirable to have the sites con- 
taining these, protected under the Act, and Government, on arefetence, have ordered 
their inclusion in the “ Protected” list of ancient monuments. 

The descriptions of the articles found are — 


Peji# of dtfferfni ktneb and sizes. 

1. i. 1' 10" in depa, SJ" in di.metsr, montli 4" 

,iQ diameter. • 

•2. A i"5 thenmto, a.unre. 

depth, centre 1 m diameter, neck 2 height, month 3 in diameter. 



PLATE III. 


Prehistoric Pottery-, Kani>'ampundi, Coimbatore District. 


IS 


S. A jBg shaped pot with a bowl coxer (rartljr broken and cracked), measnrin"* 8^" 
in depth, neck 2y" in height, month ^ in diameter. * 

4. Pot measuring 6^* in depth, 7^ in diameter, month 3J* in diameter. 

5. A pot in coooanut shape (cracked) measoring in depth, oj* in diameter, mouth 

3§* in diameter. 

6. A pot measuring 5J" in depth, 6' in diameter and mouth 3' in diameter. 


Bowlt rarious kind^ and tizes. 


7. 

Bowl 

0 * in 

depth and 5" in 

diameter, broken and cracked. 

8. 

Do. 

44* 

do. 

and 4" in 

diameter. 

0. 

Do. 

4*- 

do. 

and 44" 

do. cracked. 

10. 

Do. 

3r 

do. 

and 5" 

do. 

11. 

Do. 

4V’ 

do. 

and 4" 

do. 

12. 

Do. 

3i" 

do. 

and 4" 

do. 

13. 

Do. 


do. 

and 44 * 

do. 

14. 

Uo. 

4" 

do. 

and 3r" 

do. 

15. 

Do. 

.82' 

do. 

and 4^" 

do. 

16. 

Do. 

5+' 

do. 

and 32 '' 

do. 

16(fl).Do, 

54- 

do. 

and 3t 

do. 


17, Bowl in coeoanut shape, 3J-" in depth and in diameter. 

18. Do. 3i" do. and 4^'* do. 


19. Do, 

31" do. 

and 4|* 

do. 

'20. Bowl in pot shape. 

y" do. 

and 4* 

do. 

■21. Bowl, 

14 " do. 

and 34 ' 

do. 


PlaUi c/ didirent 

22. Plate, 5J' in diameter. 

23 and 24. Plate, 6|* in diameter, hroken. 

25 and 26. Do. 3^' do. (one cracked). 

27 and 23. Do. 31" ic diameter. 

29 and 30. Do. 2* do. 


Damantlat. 


81, 82 and 33, Do. 2 in height and 3J' in diameter. 

34 and 35. Do. 2i' do. and a* do. 

86. Do. 2* do. and 3* do. 

87 . Do. 4J‘‘ do. and 3* do. broken into two. 

38 to 41. Pottery neck and mouth measuring 2J' in he^bt and 5}" in diameter. 

Iron articles. 


Broken pieces of an iron knife and hones. 

The prerious excavations conducted at this site nr© described on pages 20 to 28 Ruined 
-of my annual report for 1909-1910. MolffiteV 

It will be remembered that the chief range of buildings, consisting of Chaihjaty 
Stupas, monastic cells, etc., stands on a long rocky platform situated high up on the ‘‘Onralihai. 
north side of the Gurubhakfakonda hill. It was with these remains that the former 
work was chiefly concerned. The present digging was among remains which exist 
further down tho hillside. Some of these were proviously excavated and are referred 
to in the former report. 

Situated under a rockv cliff at some distance down tho hillside from tho 
monasterv, is a great vortic.'Tl cleft in tho rock which has been artiGcially enlarged 
to fonu a' water n''>orvoir or tank 20S feet in length by 10 feet in breadth and 9 
feet in depth. It receives its supply from a continuous dnp of water which trickles 
down from tho rock orerliead. It'was filled with earth and fallen boulders of 
various sizes. Thc«o were cle.ared out, and among them was found a small stone 
daooba with an empty relic reoopUclo in tho centre, and tho dome and drum in two 
separate pieces. This had evidenUy been thrown d*»wti at some prenous time from 
tho upper monastery. 

Some fiat spaces of ground along tho liUWde have donbtless at one time been 
■occupied by bailding*, but an examination of the ground showed that they had been 
ahaoxt completely removed. 
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Tlie most important place at irhicli results Tccre expected, was the deposit of 
black earth which lies at a height of 320 feet up tho hill and at a distance 
below thomonastc^ of 190 feet. Above it are precipitous rocks interspereod with 
loose boulders, while adjacent to and below it the ground is covered with a confused 
mass of fallen boulders of all sizes and extending up to many tons in weight. The- 
rock of the hill undergoes a slow process of disintegration, and when this has pro- 
ceeded far enough, great masses become detached and fall. Some of the chaityai on 
the upper platform bear e^’idenco of having been destroyed in this way. The falling 
rocks doubtless at len^h rendered the vrilage-site untenable, for the black earth 
deposit, which itself is of great depth, is interspersed with boulders, which must- 
therefore have fallen during the progress of its formation. The search among it for 
objects of interest was thus attended with difficulties. 

Among the objects found were a lead coin and six clay seals (Plate V,. 
Pigures 2 to B) which were forwarded to Mr. Yenkayya, Epigraphist to the Govern- 
ment of India, for examination. He remarks on them as follows : 


‘ 1. Chaitya of two tiers with 
fl^ojlasaghasa. 


some raiUng by its side. 8iri 5[i>a[«wzA-a PJ-Fyayaro/a- 


** the Selasagba (Saiiasangha or monnlain community),* of (le , patronised bv ?) 
Siri-SiTaLma^-Viiayaraja.” Itano Sivamakasada is mentioned in one of the AmararaH 
inscripliona. The word rano which is mnally prefijed to the names of kings even on coins is- 
missing j — ...... ® 

quently, 

know more about him. 


issing on our seal. But the word Fyajrdraya eeems to denote that he -jras a king Conse- 

oently, Sin-Sivamaha-VjjayaTaja may be taken to be the name of an Andhra kin^limtfl wa 
now more about him. ** 

2. Another of the seals is probably prirate, aa it seems io end in the word hhoiarkalsa ‘ of 

the freeholder. * vi 

3. prs coin is much worn hnl bears on the ohsorrs a qnadmpod-probaUy a horse. I 

mot trace any other symbol either on the observe or on the reverse. ^ * 


cannot trace any c 

4. I am not able to make oat the other two seals.” 


There are numerons speoimens offragmentarj- pottery ornamented with a nreat 
variety of designs. Some artmlos in bronze and many iron implements of tAoub. 
hin^ were found, and among these were some hnndredB of large iron nails which had 
. endently been nsed in the wooden beam of honses. Other misoellaneons Ses 
including numerous bones were among the finds. ni-iea 

Sitnated west by no^ of the Gunibhaktakonda nnd eonnected with it by a 
f J5“--6ithon,la. The name has originated 
Konda. tom a large slab image of the goddess Dnlgn which stands in a natural cave there 
^,s placing of a Hindu godd^s hy the later Hindns inclose proximity to there 
Buddhist remains, donhtlcss after the latter had been deserted, probably irininated 
in an tdre Bimlnr tothat wluoh led to the placing of a malignaot goddess on tho 
path leading to the Buddhist monastery at Sankaram. 

-The cxnmination of tho remnins at tho Durgakonda which have now been made 
shows that, Iiko those on tho Gorabhaklakonda, they were originally Buddhist that 
they were enhseqnenUy occupied hy the Jains, and that thereafter the Hindus 
something to do with them as is shown by tho presence of tho Durga imago 

Tho remains stand at the sonlb base of tho hill nnd consist of four rw-'t ■ 

coves which citend for a length of obout 340 feet. An extensive nlntfo™ r . . ' 
in length and faced hy massive masonry walls has been built up m to^ 

■ Tho caves themselves show signs of having been partitioned od ihto room. L .a • 
nnd on tho walU of one of them is a rockreut inscription. Thoro are shnnes, 
slab images, and pieces of others were unearthed during the ^cavatt^. ^ 
platform has remains of tho tmees of buildings, and doubtless it WW- ^if"’ 
rolls like those of tho adjoining monastery. uouDUess it liad rows of monk’s 

On the summit of tho rock over tho western ♦«. i. • a 

which on «cavation have proved to ho tho haso of a SlSpa 3™f<St 
the other tho lower part of a Chailfa over 60 foot in length bVlVw a?? 

with walls of great t hioknoss. It. door faooa the south (Pl?lc iV). 

■ ““ w~iir .r i.i«ri.s 1. u,. „ ,s. ^ 




Drawn by Archeeologi’cal Department, 

Soathern Circle, Madras, 
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Among the articles unearthed, were the, pieces of sculpture before referred to 
stucco ornaments and terracotta pinnacles which had fallen from the roof of the 
Chaiiya^ broken ornamental pottery of rarious kinds, a copper coin, some iron imple- 
ments, and other miscellaneous articles. ‘ 

As these remains are situated about a quarter of a mile from those on the 
Gumbhaktakonda they probably formed a separate monastery. • 

An illustrated article on the previous excavations has been sent to the Director. 
General for inclusion in his annual, and another on this more recent worfcwill follow 
in dne course. 


IX, — Consenration. 


The year’s expenditure on the repairs to monuments amounted to nearly Rupees 
84,000 Dgainst Bs. 39,000 of the budget grant. The surrender of a portion at the 
end of the year cannot he considered satiefactoiy ; but it is inevitable so long as 
these works form a very minor item to the Public Works Department. It may be 
thought that with the introduction of full-time Overseers for archecological works, 
which has recently been sanctioned on my repeated representations to Government, 
there may not be so much in the way of surrendered grants in future. On the 
whole, it may be said that Public Works Department officers did their best in the 
matter of expending the amount within the year. 

Tarious unpreventible causes may arise for the non-utilization of grants, but 
probably a part may be due to the tendeacyin some quarters to defer commeneement 
of a work till the year is well advanced. This and all other such lapses', should be 
avoided. 

The remarks on the use of plaster on monuments have been much commented 
up&n by me in the case of most of the buildings inspected during the year; but this 
along with the other evils to monuments, viz, the growth of vegetation, has so often 
been brought to the notice of Public Works Department officers in tho shape of 
circulars, etc., that it is a matter for regret that it should be necessary to repeat them 
so often. Yet the progress has been so very slow and in fact nil that I had to get . 
them repeated in the case of all the buildings. It would be to' the interest of tho 
monuments if officers in charge of them, as well as those that deal with tho repairs 
to them bear these in view. 


Some of the monuments provisionally indnded in the revised edition of the List Conrem- 
of Honuments were inspected, and recommended to Government to he permanently 
retained on the List, while a few of them were also recommended to be removed 
therefrom. Government were pleased to approve of the proposals. 

Tho following monuments were declared ‘Protected ’ during the year ; — aonm^nts. 

(1) The NarasimbaSvami temple at Kangapnram, Bellary district. 

(2) The Eamarpadam maniapam at Kodiyakadn, Tanjore district. 

(3) The Siva temple at Valikondapntam, Trichinopoly district. 

(4) The prehistoric sites at l&iniyumpundi, Coimbatore district. 

(6) Tho Jvarahar^vara temple at Conjeeveram, Chingleput district. 

In the Madras Presidency, there oro certain hiU forts which arc sitoat^ at a Uiu forts, 
distance of some miles from the nearest large village so that the Tillage officials do 
not watch them properly, and vegetation grows laxunantly on the walls, causing 
-expense year alter year lor its removal. Further, in wmo places vandalistio vieitora 
have very frequently disfigured the walls, etc., by seonng or chaUang on them and m 
some cases, thefts of stones, etc., also appears to have been going on unchecked. 

Sugeestions have therefore been made for the appointment of a watchman at some 

of the important forts with a Tiow to prevent orergroi^h. of vegetation and to safe- 

. guard the existing monuments from damage, and Government have sanctioned a 
watchman to the Fort at Gooty, AnantapQr district. 
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ned Fort 
kUs. 


Tho stones fallen from the ruined forU at the follonrmg places, were permitted 
to be disposed of on rororoncos from the Oolleoto™ of Auantupac and Belliirr, alter 
insnoction by one of the membara of this department, there being no nrehmological 


inspection by 
obieotion for doing so 

Anpniap^r DUiriet. 


1. Appilcpftllc. 

2. Biwti lippapaui* 

3. Bondaladinoo. 

4. ChonnMnpaUo. 
alii. 


Sflldry DUtrict. 

1. Bagtivadi. ' 

2. Olannabotur. 

3. Qndikambali. 

4. llflgalorc. 

b. Hampasagar. 


6. Haragoodaaa. 

7. iliunKota. 

8. Itikal. 

0. Xambaladinno. 
to. Ksnoliigtri. 

11. Nadicbagi. 

12. Nadi Taamakadlor. 
18. Najalapar. 

14. Fatnasaragn. 

15. Peddaksdabara. 

16. Tangaradona. 


6. Cherlapall 
0. <^'ndigakonta. 

7. KTariganapalU. 

8. Kairaru. 

' 0. Kesavaparam. 

10. Kummotha. 

• 11. Kunnakuntla. 

12. Kuntnr. 
la. MaUyavantam. 

14. Nagasamndram. ’ 

15. Naaaaakota. ... 

19. Polopalli {hamlet o! BpaTanlippa). 

17. Pulcru. 

18. Banthikondapuram. 

19. Bethar. . _ 

20. Soetharampalli (hamlet ol Bogatipalli), 

21. Thadimarri. i 

22. Titamapuiam . 

Deaut. The faUen stones of the ruined temple at DCsOr near -WandiwSsb in the North 

Ircot district were also after inspeotion permitted to be disposed of. 

_ .. At the instance of this Department, the Collcotor obtained an . agreement from 

wp\u the enrfodfan of the temple wto agreed to pay one-tenth contribution of the cost of 
B repairs to this monument. 

Walk- Onthercoommondationof this Department, the CoUeclor of Triohmopoly has 

aaW Vie'en reouested by Government to take orders for the uoqmsition of the land for a 
^to^TOsa. pathway leading from the road to tho temple. 

* I The temple is a email square stone sbrino, with all tho facing stones fallen and 
' Ivine in heaps around it. This is surmounted by a brick and plaster tower. A large 
'tree has crovm over it with roots penetrating completely throagli the masonry. This 
has been the sole cause of the ruin. The building is m a hopelessly dangerous 
condition and beyond repair, even if its architectural merits warrant any work being 
done to it which is not the case. Tho people wish to demolish and erect it on another 
site. It 18 not a work which can be undertaken by Government but should be done 
by local efforts. , , • ' 

It was brought to tho notice of this Bepartment by Mr. IT. V . Subramauya Iyer of 
Madura that the present Central Market within the town of Sladura, recently built 
by the mumcipality, is on tho site of the Palace oaoe occupied by the great Queen 
Mahf'amnml and that it would be desirable to commemorate this by doing something 
in the matter of including such parts of the original building as yet remain, in the 
List of Ancient Monuments or by putting up notice boards m connection therewith. 
On inspection, it has been found that, though the site on which the present building 
esiats at one time within the enclosure of the Palace of the Nayak kings of Madura, 
the present buildings are of recent construotion, the only remnant of old work being 
a small Mariyamman temple near the southern entrance and tho compound wall at the 
northern side. Even the top portion of the compound wall has been renewed, and 
the question of action by this Department does not therefore arise. 

. But' at the north-east oomer of this building a remnant of the old Palace work 
still exists. • This is overgrown with vegetation and has huge well-polished black 
stone pillars similar to those in the Tinimal Nayak’s Palace. The perforated stucco 
windows over the dome arc in various patterns, and are in good condition. These 
buildings are ssud^ to -be occupied by tho Municipal and the Taluk . offices. The • 
doorways oh the west have some weU carved woodwork. In order that this small 


Ceatral 

Market, 

Madara. 
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remnant at least may be preserves, further information may be obtained, and arrange- 
ments made to include it in the List of Ancient Monuments os a part of the late Queen 
Mabgaimnal’s Palace. 

On account of the ruined condition of the monument, the Collector of the District 
recommended that either the life size idol of Eanganathasvami nith a dre-headed Eratkim- 
cobra overhanging and all sculptured from a single block of granite should be removed P«t- 
elsewhere, or tho temple completely rebuilt nt a cost of about Es. 2,000 as estimated 
by the Public Vorlis Department. On nccount of tho heavy cost of rebuilding the 
temple for preserving this single idol, arrangements have been made for the removal 
of the idol to the Madras Museum, and Government will bo addressed for tho exclusion 


of the monument from the List. 

The Collector of Tanjore reported that tho Ranganada Peruraal temple at 
Tribhuvanam in the Taniore taluk, having inscriptieijs on fto walls, was ahont to 
be repaired, and the Assistant Arohalological Supenntendent for Kpigraphy was 
' requested to copv the iuscriptions. Thougl. this w^ dene, the CoUector has been 
requested to advise the custodians to have the inscribed stones put up in a wall with 
a borjrd detailing the circumstances. 

A prfeis of the notes made during conservation inspections is embodied in the 
following pages. ... 

This temple was inspected and found in good order, except some chipping of a 
few of the lo7er stones, probably bv cow-hcrds It should be marked byanot.ee 

board to show that it is a ‘Protected ’monument 

THolevelottbofiooronbesbrincm 

fe°r^iro ?t dighTlfawX^ 'door tiop'so es to let rain water drain oltside.' 

These 1 ains; which w.e_la.^,«ra^od_^|his_^^ 


Ranganada 

Pernmal 

temrle, 

TrlbhuTa* 

nam‘. 


Deserted 

Ortsaao 

temple. 

earipaiit. 


the north ^ the Consist of nnmerons monolithic doaohoi^ tiupas 

midst of huUdin^ The min caro faces the west, and is tho Lx 

and caves, and |iil_ jt has sixteen pillars, (oat of which flvo are 

to be seen on ascending , , • centre, llie space in the caro is eulBcient 

broken), and to perform pradaitfniiam. Over tho da^oBa h 

for several walking roun oror this cave, is another ono with figures of 

a lotus carving. Inaniipi « past hill there are somo other lesser caves nod 
Buddha cut on I?"'’'"’, .{rurturol rfapofa* besides the monastic buildings proper, 
numbere of luonolithic (jovered with a large number of 

which stand on the summit. tho footpath leading to them 

monoliths. i, breken at places. AVhen the 

from tho road about quart almost inaccessible. Tho monument being 

fields arc under water, the • _yrlain to attract ribitors. Daring tho 

unique and of very orimpoteiblo, andthoDcvcnuo Dopart- 

cullivation season especially, acee footraths ond keep them continuous from tho 
moat should attempt ‘&!^”,^;„co„a^ this, is also ncccsuuy, 

road to the foot of the bill. A ^ *J, owing the direction 

which way well be fixcsl on ^ AnriciillloaumeDts Act, 

wbera tho bill is The at Ac site also. The youag Irocs wlacC 

It 18 necessary that a board should withered away on account of neglect 

were planted by thia Dcp-artmenl lav , visitor* often have to go to see 
to protect them. In consideration , nlantatioa of UiO‘e trees is desirable to 
the evlU. etc., on the summit, tlio ji^ improvo the appearance of the place, 

afford shelter to tho vnsitora and g of insiKCtioo, but the werkt 

These suggestions were already m.ado m prenoii c » 

han< not yet been put in hand. _ 

1 - 41 . a. caves, c‘e-. are m a blaek rough 

As all tho stone motioUths that no s:nootb white planter 

porous wealher.woni rock, I , I j..**riBtioa be uspd in aar part of the repairs 

or nnv Idghlv finishwl matenal of that of the robi. ll.e plaster should 

for feV that'it wiU destroy the ancient cLancter o. 

be about ^ inch below the surface. ^ 


yaddiit 

Monastery, 
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The filling in of the cracks and fractures at the caves and c 
lingams as they are locally (Silled-~8Lottld be by rough plaster vs 
coloured black or nearly so, and largely mixed with very coari 
pebbles about the size of a pea, being in fact a form of concrete. . 
then resemble the rough dark stone to which it is applied. Some 
the kind I have above referred to, exists on the top of the east hiJ 
out to the contractor, as that with which the new work should bo done. 

It was also stated there, that there is some friction on account of the ryots 
erazine their cattle on the hills and that efforts are being made to prevent it. It 
would be inadvisable therefore to put up a temporary thatched shed for the watchman, 
as the ryots will probably burn it. U this be so, it would be advisable to put up a 
more permanent structure and for this purpose, the large quantity of bricks that are 
Iviuff at the base of the hill, aud which were thrown down during the excavations 
might he used for the walls. Thus for these, only the building charges and no cost, 
for wall materials would be needed. The chief expense would be for the rafters and 
tiles of tho roof. Should this bo done, the present amount prorided in the estimate 
would have to be increased accordingly. 

Some repairs were in progress towards the end of the year when the ruins were 
inspected, and in order that these might be in harmony wdlli and not disfigure the 
antique and weatherworn appearance of the ruins, personal instructions were given 
to the contractor who was to undertake the work. 

This is one of the oldest of the Muhammadan mosques in the Presidency, having 
been built in 1324 A.D., by Mahomed Toglak Sha, who after capturing the fort at 
Kondapalli after sir months’ continuous trouble, entered a temple here ; and after 
massacring some of the officiating Brahmin priests, had this mosquo built on the 
ruins of the desolated pagoda, and began to establish Muhammadan worship there. 
The main doorway of finely carv^ blackstone with inscriptions in Persian, 
Hindustani and Arabic bolonced to the Hindu temple. The small Hindu figures of 
IfoQrapalas have been chiseUed off the lower niches on each side of the door, thus 
leaving the floral ornament only, untouched. Tbo pillars in tho front portico are all 
parts of tho Hindu temple, as al^ tho inside of the covering. The taM reservoir in 
the interior was once the tanctum of the Hindu temple over which tho mosque has 
been built. The great portico jnst behind this where Muhammadan worship is now 
being held, also has some ornamental granite pillars of the Hindu temple with the 
rest in the Hindu style. This is a good example of a Hindu temple which retains 
its original features and has been converted into a Muhammadan mosquo. 

» Tho cntranco to stone roofed verandah in the east with massive stone Hindu 
piers has cracks on side walls. 

Tho outside front basement needs underpinning. 

Instdo tho gatowav is another basement with massive stone built piers and 
Baraconio arch over gateway, and sqoaro lintelled openings over the others. Tho 
roof of this is flat, with bricks set on edge over teak beams. This is recent work. 
This leaks badly and requires repair on tho roof. The walls require plastering in 
places and rerauval of plants. In tho work of plastering, caro must bo taken to tint 
U black like tho old work. A laterile stair leading to the roof above is very much 
in need of repair. On tho roof, a number of plants aro growing luxuriantly in tho 
cracks in the plaster. These arc said to have been frequently cut, but they always 
grow again. That is because the roots have not been taken out Tho scrub orndi- 
' ^tor must bo u*cd. There is a lot of debns also which mast be removed from the 
roof. A long largo crock, in tho chunam roof, runs from ono end to tho other 
right through tho oentro with tranavorso cracks at inters-uls. Tho longitudinal crock 
is iluo to the junction of the ancient slono roof in tho front outer verfmdab and tho 
more modem flat brick roof of the inner verandah which abuts against it Tbeso 
must be thoroughly repaired. 

Tlse mo*quc it»cU stands in a squaro court with mawro stone walls on the north 
and south sides, They are much in need of repair and ro<joiro eradication of plants. 
There are several ba«l crocks in the valla also and portions liavc fallen. It will be 


n the dagolas — or 
ith some cement, 
e sand and small 
?he now work ivill 
nneipTit nlaster of 
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"necessary to take down portions of the walk to eradioite the roots. At the south- 
west exterior comer of the court, there are several large trees on the wall which 
have badlv cracked the masonry. At the corner especially the crack is a largo one, 
and here also the stones must first be removed and then the portion rehoflt. On the 
exterior of the back or west wall also, there is one largo tree and several small ones. 

Similar measures are necessary here also. There are a few plants on the north side 
also but not so many as on the others. 

Outside the north-west eorner of the court is a very fine onoimt well of great 
■depth whose water is said to be 18 feet deep even when the river is low. Me lower 
pait is square and out out of the rock. Above is square built laterito stone work 
with a stair down the side. 

A ruined channel leads from it to the interior of the mosque, and this must bo 
repaired. A number of large trees are growing on the upper parts of the waUs-and 
“thev must he removed. 

' The main part of the mosque stands at the of the coui^^ It has an 

arcade of seven pointed arches in front and two len^tudma! rows of Hindn pilkre 

inside. One of the front arches is cracked, and m the bnok parapet on tto roof •where 
stand the largo trees which grow on the west and south-west co^ walls, is badly 
Srat^re^ai^soLroofe^^^^^ 

Ze“f disrapah' and a wide^fissuro separates it from the north court wall against 

■which it is built. This admits rain and must be filled in. , „ . 

There is a square tank (KonnSr) in the w«t end of the court. The floor need. 

-ohunam in the west part of iti as it does not ho wa 

The annual income is said to he only Rs. 40-6-0. * ♦ *a, ^ .i.. 

mv . xt- V-- 1 . ftdddrari river facing the east. One of the KotiUafea*- 

It srid to be embedded below the ground ; and 
•kofi hnMm is now seen and ^ ^ be discovered. Unlike other places, mandry. 

d that if excavations be made they may o 


it is 8 


a Shrine didieated to VisC:;^.ts ,.n t£o 


'traditlnn is that soon after Rfim& 

k, established a lakh ^ ^ . - 

haviug slain so many At thisjjace,^ 


8 that soon after Kama oecam« ^ himself of the sin of 

former, on Ids way back, estabhshed “ ® to fi.v the one lakh of 


-hv^aaa la a single ni^ght, hat ‘’J; i^nov np, he succeeded in cstahlishmg 

break heforo ho could do so. Then, on hia journoy oft ^ 

-the full number at BhanSSvaram near Jaganatn t.-e-, -r “ V 

Vishnu shrino stands here by the side. ^ 

j iitint over some images which ouco stood 

mth?opcpdw\"K^“nrX^Iy enclosed in an ancient teaipla long ago 

The tcmplo is under tie “““S™™* 'th^greJ 

.poor income. This temple to® °ne . -h tjjo Gdddvari is considered 

festival which takes place once m 12 y®^ > • numbers close by. This place 

to be very religious. Sages are said to h ^ peaceful appearance suited for 

is said to possess the quality of devotees acquinn, a p 

meditation. ^ -ouaro court, is a few yards to the Mwktn- 

This moderately sized temple with « ® ^ temples hero have a Se'n^ii^ 

?rideVyJlrafor/ciIra“^^^^^ to^iDorantmto the one from the other from 

a dislanco. ^aljianamiA/am, in front, baa 

There is a stone-pillared arcade m irone northern s^param has, as 

four pillars with Tai figures of fine wnrfaMn.np 

usaal. DaC.rapP.lu in the niches rto had hoen hle.wd with . 

Tho storj- is that the gre.at Ilishi, Mdrra advinxl by the sevea 

lilo of 10 years oalv, when the time of drain w ji,,, ne,« oa ll„ 

sage. iSapla DiM,) to worship ‘ everlasting .voalh of 16 ye.ra. 

•ba*ik of tho GOJivan and got the bless g 
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thdhlU 
Including 
five caves, 


) kno\ 7 ii as (1) GSvinda Eamanuja Bilam (3) Durga (4)- 
and fo") the twin cave. These caves which may have been 


The court wall on the north is in a bad state of repair, and funds are wanting to- 
keep it in better order. 

Hoct Tbe five caves are kn _ ^ 

entttagson ^kannah Madanna and (5) the twin u. — 

excavated during the early days of the Christian era are all situated on the same biil 
within the town of Bezwada, on the bank of the Krishna river. This place was at one 
time a stronghold of Buddhism as is evident from the still existing Buddhist remains 
■within it and at other celebrated sites at short distances from it. The rails within the 

Govinda’cave are thickly covered with whitewash, and temporary mud walls have 

also been allowed to be erected within the cave. One of the passages inside is also- 
reported to be blocked up. An aseetio has been utilizing the cave as an abode for 
Bomo considerable time, and though there may be no objection to this, yet any 
disfiguring of the original appearance of the cave must be prevented. 

Near the rough carvings in the Bamanuja Bilam, pilgrims should be prevented' 
from setting up temporary hearths to prepare food. Nails have also been driven into- 
the carvings. 

The top of the Akkannah Madannn cave is very leaky. The roof must be- 
properly examined, and concrete laid to prevent rain water dripping into the cave. 
A sum of Ra. 50 has been provided in next year’s budget. 

The front portion of the twin cave has, by neglect, been allowed to come down. 
The portions now remaining at l^t must be properly preserved in future, and the 
debris lying inside completely removed. Though notice boards have been put up on 
the other four caves, one is wanting here. ^ 

Dense vegetation has injured the terracing over the only manfapam above tho 
Uiigam, The plants must be completely removed and tbe stones reset after the appli- 
cation of the scrub eradicator. The vimanam of the Kanaka Durgfi shrine attached to 
this temple is of tbe Orissian stylo of architecture evidencing the fact that at one 
time this part of the coxmtry was subjected to the rnle of the Orissian kingdom. 

This is now in a deserted condition. Tegetation over the nmanam, and the 
debris inside must be completely removed. The Public Works Department- in 
quatTving over tbe hillock has approached the base of the temple to such a near extent 
that tbe north-western comer of tbe sanctuary has no support at present. This must 
be put a stop to. 

Tbe repairs that were done during the year relate mostly to the removal of the- 
SfFeSrada. fallen rock within the care. In doing so, proper care lias not been taken to clear 
the bottom of the cave. The earth now lying there must bo completely removed and 
the original floor of the cave fully exposed. The putting up of tho notice board has 
been included in tho estimate, and it may bo expedited, Tho flight of stops now put 
up may also bo strengthened. 

This building which is now inclndcd in the List of ironumcnts, adjoins tho Public 
Works Department workshops, and of it, only a tomb is now existing. During this 
year tho compound wall enclosing this tomb was removed by tho Public Works Depart- 
ment and wire fencing proposed. As no Harga in fact now exists, and as tbe only- 
tomb which adjoins the Public Works Department workshops is looked after by that 
Department, tliere is no real necessity to retain this building any longer in the^ List. 
Government will therefore be addressed on the subject. 

On account of tho inscriptions that are cut on tho two large pillars in tho 
northern prSktiram and in some oUiers in the makamanpxpam^ this tcmplo has been 
provisionally included in tho List of Monuments. It is not known if tho inscriptions 
lave been copied. If after decipherment, tho inscriptions arc found worthy of 
preserratiou in riftt, tlie temple will ha\o to be allowed to stand in tho List on ncconnt 
of tho inscriptions. Besides the insenptions, tho only other noteworthy feature im 
tho temple is the exislenoo of stone eaves with lotus pendants over tho manfapam 
which go round the inner side of the avails of the temple. If tho inscriptions are of 
no particular imiortanco, arrangements may he made for their Iteing placed in charge 
of tho municipality for storage in the Museum at Bcxwflda, and the temple removed 
from the List. 


Do. 

U&Ulkar., 

tcnssv&mt 

tempU. 


, Do. 
Nagares- 
varasvaial 
temple. 


All Hussain 

Borga, 

Beiwoda. 
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tratvaml 
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ezTrada. 
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- The foundation of this Hill Fort is ascribed to the early Hindu Eeddi kings of Hill Port. 
Hondavedu. One Anuvima Eeddi, whose dominions extended to Eajahmundry on 
the north Conieeveram on the south and Snsailam on the west, is said to have 
constructed this fort in 1360 A.D., on account of a shepherd boy havmg shewn the 
site as the one best suited. Subsequently, it passed into the hands of the Mu^m- 
madans, some of whom are said to have improved it and constructed the lower forts 
and also a wall round the town, as it then existed. ^ ^ 

A sum of bs. 2£0 was provided in the current year’s budget towards the 
conserviition of tto buildings. The estimate, whieh tvas prepared and which had not 
leached tliis office at the time of inspection, is said to provide for tte re-bmidmg of 
portions of the walls which have fallen at vanous p^ces. But the rfls arc not 
Joutinuous throughout, many portions 

Other remains now existing, are overgrown with vegetation, m a condition which it 
will require much trouble to remove. ® 

The two or three bastions on the northern side of the only eastern gate at the 

foot of the hill can be preserved by removing tbe pnckly pear and trees, applying 

loot 01 tne niu t ih(> nnen ioints with coloured cbunam to suit the 

the scrub eradjcator ® ^in which has been done over tbe walls 

X ‘«P 

the^ hill. The overseer present was instructed on these points. 

Though there was ouly a more than toe 
fa^^ioUd! ‘r rlpaiSloTnot to foeo oommeiiced, and the Execotive Engineer 1-pat.M. 

vras therefore requested to expedite their execution. .... 

The dry etone rentinSato rfThie^^- 

45 feet in length may be I’Xt^ded t leaning 

etone wall, a mud hank “'“P Vl.o bo placed in front of tho new proloctivo 

porch on the north. A mud haul, m ) ^ j courtyard wall flowa 

wall. At present, the '^■‘‘f'™‘“‘!S'*^rbv washing nway tbe soil, tho reason 
close to the foundation and ^ ^ 

being that the gronnd adjoiniog ™ „ j „j tii„ gmjn which projecte 

the proposed dry wall may be morcased np to too lovoi 

nans in tho Inner courtyard wall at o op. -j n » 

«i.AwvM<>q for fiUinc up the two side walls of 
Gaiiapait sAnnf.--The ^hich form the roof are in parts detached from 

this shrine. But the fi'"® . „nd to ciTO support to them, it will bo 

the rock on which they originally re under tbo southern end of tho slabs. 


imisuco, tne icca oemt, ‘V , i» the new plaster ana luo oiunv 

adjoining stone work which is it-scU rougi^^ will never take the appearance of tho 

each other perfectly. The presen 

adjoining surface. ’ MUtbern pedestal wall of tho A%fl- 

rrovision has been ,fu„o wall as pronded tn the estimate. It 

%ti. It is not ncces5ary to for tho northern side, 

is enough if tbe pointing is re* on brickwork over the compound wall 

Tbo prevlsiou of ns. ISO iu Ibo oslimote for bnekworX 

may bo given up. • C 
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Fort^Qooty* 


* nrovision of Ra. 20 hss boon mndc to repair tho doors of the ’’“'’‘h p**® 

1 ^ n^^ trtnl* fnr U Tho ovcrfKSor who preparoJ tho cstiniato was not tbo 

supply n tnmsfUSd. It rvas not knon-n what ropa.re 

rendo^bThim™ to tSo d^ra. -It will bo enough if one of the doe™. 

Xs^ hSge at the bottom has moved off its plaee, ho fixed Foperiy, nud another 

good loel W, - P™"*''** f “'“"f "‘“7- , 

This hilUortresa is at n distance of over two milee on tho south-east of tlje Gooty 
Railway Station. Tho rampart walla are built of granite and studded with " > 

at iiSnls Thovextcndrightaroundthebasc, cluster around tho sides, and top 
mmmita of the extensive range ol hills. Tho chief entrance gateway to the 
iortSl beVow, faces norlh-Lt. There an, several other gateways through 
the suecessive upper walls which aland one above the other. Though originally of 

Hhidu eonatruetim, later ornamental plMtor work in the Saraeenie style, has been 

added during tho Muhammadan occupation of the fort. 

No aeeuratc information is avnilablo about the date of its firat construotion, but 
it was in existence in A.I). 973 (Epigraphia Indiea V 180). It was knshna Deva 
Rail of Viiayaaagar (1509-.30) who improved tlio fortifications below ; and after the 
SStalta ^Te£s,Vidar,and Tippu held it tiU the Br tish obtained possessiom 
Last year, some stones were carried away by tho people from tho entraneo F the 

fortifleationa at tho foot, and these have now boon set nght by the rnblio Works 

Tleiiartment In doing so, instead of using coloured plaster to suit tho surroundings 
the^have used white plaster which has modernized the repairs. The repairs to the 
rampart wall done last year inelndo plastenag and colour washing. Tho fomermay 
he avoided wherever necessary, and tbo latter completely done away with. It m 
cnouEh ii the pointing is done with olmoam eolonrod in the manner in which such 
work anuears dose by. Vegetation still nbonnas in many places, and it shoulil bo 
cleared With a view to put a stop to the stones being earned away by the people 
and to clear vegetation whenever it appears, Government were eddressed and sanction 
obtained to tho appointment of a watchman for this fort. 

Bevairt aboce the firtt gate <m the teest eide ef the Jiff.— Plaster filling of joints has 
. been largely brought over the faces of tho stones. It is glanng white in parts, and 
at others a bluish wash has been giyen to the plaster surface in an attempt to remoye 
the elaring appearoacc, but tho tone of colour is unsatisfactory, as it in no way 
b7rmonizefwith the bfownish black of the old plaster joints. The stones themselves 
have been overMd with plaster, leaving scarcely anything of the joints yisible. 

On some of the parapets, the wall is composed of brioliB or stone hud in mud. 
This was in many eases loose, and over this loose material a ooatmg of now plaster 
has been put. The material should have been first firmly stamped but not having 
W, thoLw plaster has cracked in places and caked off. The old plaster is largely 
mixed with small pebbles or large grained sand, and this should have been followed 
in uropiirinK the nw mortar. In sifting the sand, a sieve of large meshes should he 
' useA so as to admU of the admixture of larger grams of sand or small pebbles. 

Shrubs are regrowing in the waUs in several places and these must be kept 


•down. 

The 'builto" known as the barracks is still disfigured by the nnraerons names 
cut into ihe plaster work both on the exterior walls and Tanlted roof, and in the 
interior. It is hoped that the appointment of a watchman will be the means of pre- 
venting lorther flamage of this kind not only to this bailding but to several others Mso. 

In the bastion above gate liTo. 2, tho watcher’s domes are damaged and these 
retiuire being set right. 

The steps leading to the third gate are in a hopelessly bad state, requiring atten- 
tion, and one of the side walls has Ernest disappeared leaving some stone lintels in a 
dangerous condition. 

On the south of gates Uos. 3 and 4 is a gun platform. South of it again, is a 
raised passage built against the hill side. It leads to a ruined bastion. The passage 
is now blocked with Men soil, rocks and vegetation which should be removed. 
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The iraU at the right of the fifth gate has to be bnUt np to prevent mgtess of rain 
avater and undermining of the mJl. Bain drainage has also to be Verted m the 
•opposite direction. The terracing is leaky and regnires being repaired, ittm the 
rate is a stone pUlar containing an inscription. On account of the plaster coating over 
ft during the Muhammadan days, the inscription tras copred, but now that the leak- 
age in tto terracing has exposed it. it is worth while hcmg examined by the Epigra- 
phical Department. , , 

Gate Ko. 6 requires some filling in of lower part of wall with stones and mortar. 

The side walls of the gate have disappeared, and some packing up of the breaks is 
necessary so that no further damage may occur. 

idioininv gate No. 7 is a mined basaon in progress of further min. It is 
uackrf iiftlJoi earth and small stones which wash down at every shower of ram. 
■Smu"t praventcd, or the whole bastion wiU ultimately go down. A waU has 
^0 be built to retain the falling matenal. 

At gate No. S. a ron^d brafie^ f^itt g' 

St-ir""' It S |ac£d with the loose earth material before mentioned. It most be 

remarked that a t„ weather throngh the enter solid stone work 

-oh ilsos that appear here. Bat 
wblrfrer 4ey are, renovaUon measures are necessary. 

. < ^rtiM{ni»s on the summit of tho rock, bare not as 

The Tonous groups of S and more modem fortificationa. 

yet received such There is a great deal of vegetation on the 

This will, in due eonrse, he attend to 1 here la a^p ^ 

walls of these higher hniltop and comprise as their central features, 

ancient part of the whole fJ}“Pg ' Sfte fort. Some of these buildings have 

tho residential buUdmgs of the Gove . and vanllcd bomb-proof roots. 

been very strongly constmcted with mssive interesting building, is the 

These are generally in gleoTS rtfelSessTeonttmeted below the 

underground i^nson house .» tooned ^th an eztenor of stone slabs, 

level of the ground, with X''f„,f,"^,rJedTe esm^ of noxious gases and some 
Smalt oblique openmgs m "l* situated close by the i^ce in mms at the 

lagrcss of air, but excluded light. fa said to have confined the retrao- 

top of the hill. It was m this ^ 10-^^ tae hill chieftain concerned 

•tory poligars of t^ese northern co^tn-,^ g thickness, and 

in the rebellions in Ganjito- further rooBnff with dressed granite slabs. The 

over these is a packing of mud and incbe** broad. From outside the first 

double doorway has stone hinges an several angles of the walls. Beyond 

-doorway, eon be aeen the rent^tei; ho es in <^0 rejra ^ ^ 

these, there are no other openings m • artificial well is at its side, 

feet, is a natural cleft in the ro^ domed cells within the building. 

From these, a stono pipe has been let The missing dressed 

There are masonry receptacles for goee b tnjding kept in proper repair, 

stone rooting sheold be replaced, -ontain some good earrings, and as such g^UKTua 

On inepeetion,tWs temple ™ found t^^^^ b „„ i, , gopn, 
-deserving of inclusion in the List Government approving of the rccommend- 

necessary, and this may be “P * 

atiou for tho preservation of the mo • v-joj. nermanentlj retained on the Fort, 

This has been inspected and found TVorks Hjrjan,. 

Lisu The necessary xepaire mav tne^^ nioaumont being permanently 

Department, and Government wfil beaddresseu 

•retained on the List. .-♦^ntion on the Lbt found desirable. Fort, 

Thi. wue iuvpeelcd, und im bv the Public Vork, ^-purtnient, ^"“ 0 . 

Besides the necessary repairs being nuac ^ccs requires removal. 

•the debris lying within the inner portions ox « i— 
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SS:rjs:ra:TnT5SS.t“iK^^^ 

A supporting buttress built about sis ywre ago ia fonnt^ ^ 
«T,w cW«M^8tono3 Trith \ndo pointed joints. Tbeso joints have been bne pomtei 
roughly -Kioptionable feature.^ Further, about two conreos of tho new stones go 
of tho old ^ork «s«inst which they oro built. . Thoro aro a large 
into tne vanoua dirootions, and m tho oieoution of 

S^0?kIffuta« thro mfghfbo utiliaod, so a, to matoh tho surrouading work. 
anU N'o 3 —Tho interior is in good condition with all tho stones of the masonrr 
1 * -1. .^,.»+nr Vint the exterior sides now exposed to tho weather are formed 

nSubtoand^chipsof stones set it. loose earth and mud which cnimbles and falU- 
of small Dio<^ ^ . process of time for this to have proceeded 

dtorevoryeWor of re^o-oi tho building wUl fall bodily, a, has 

^rtho^caso^t tho BoM2«a JIK.^ Thus it is ahsolutoly uecessary to put ap- 
-ruSMtivo walls against tho Misting loose material, so that it wiU bo securo 
S^nst tto ett«ts of the rather. The bnilding may thereafter stand lu ito present 
(or Mnturies Such waUs have origmally oiistod, but they have since 
MUu li to stones lying in the ueighhourhood may he utilised. 

The roof over, may be examined, and cracks filled in. 

Th4 Mejii above tho Fourth Cofe.-This small Jl/oyM is a Hindu templa- 
SIa intA n rnfMoue The four black stone piers which stand inside are carved 
aurSjSded in square and octagonal sections. During the Muhammadan occupatim 
tw tos fmolo must have been converted into a mosque, these pdlare were ooverrf 
^th a ereat thickness of plaster, thus couvertiug tom into plam square piere. Im 
. 1 ... this olaster has Mien otE, and in one of these planes thus exposed there- 

? .ifTotto s thus possible tot other inscription might be discovered if 

r wSHf ?Ss itom phSS work is stripped off the piers and this might be- 
don^hy the Assistant ArchmoloBical Supennteadent fer TSpigrephy. 

Gale JVb. 5.-There are cracks in tho arch over the fourth gate. They ought- 

Tto a^iectaugolar chamber with arches on to fear sides and a domed reef, 
ims a Tea "„v,es are badly cracked, cud a part of one of the arches is m, 
Bie dome “ ® jy, ^tter part a stone support should be erected, and all 

™.ks and to Raping joints should be Blled up. As tore is some danger to tno 
the cKwk^a masonry falling when erecting this stone support, it will bo- 

firrt to erect a mud waU close up to the arch as a temporary support. 
Ato to ctetion of to pier, tUs mud support may he removed. P^tioular 
4 lion should be paid to the gaps and cracks m to roof through which ram- 
ter enters to building. The side retaining walls are partly ruined, as they are 
1^'lt of stone and mud. They must be protected frqm the weather. The fallen 
stoald be replaced, and all the external cracks filled in and the regetation* 
removed - 


vcd. 

Gate No. 6 and the highest gate on the hill . — Just above this gate lies a curious- 
Btono cannon or mortar which is half buried in the ground. Asitisan interesting 
obiect it ought to be set upright on an adjoining monnd. There is also another ini 
a distant part of the hill. This should also ho set up on a mound. 

• The masoleum on the hill has its walls, arches and flat masonry domed roof 
badlv cracked. These craefa must he filled in, as otherwise the entrance of rain or- 
^lantt will ultimately canse complete destruction. If these precautions are shortly 
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tflopted, tlie building may remain in its present condition for an indefinite period. 

Estimates are urgently required for this. 

This is some distance away from the hills and is within the precincts of the ThsJamna 
"town. It owes its construction to the Muhammadan Governor Siddii Masad Khan 2lo^.' 
(1666-1667). The front hall immediately below the gate is of the same model as 
that of the Fort gate entrance, as this was constructed during the reign of the same 
chief. The level of the terrace over this hall as also of the inner building has been 
disturbed, and these require being attended to early, for rain water collects in cavities 
80 formed and damages the roof. The custodian has agreed to pay one-half of the 
estimate. 


The main hoilding within, has panels in polished black stone containing Arabic 
and Persian inscriptions. These are placed in the archways extending right through 
“the cornice from below it. Inside* the domes at the centre of each there is plaster 
floral work of various designs. 

The side wall of the turret stair to the Muzaffarkhana on the north side has 
•cracked, and the masonry is bulged out badly. It is in a dangerous condition, and 
immediate repairs are needed. It will he necessary to sapport the stone roof by 
temporary stone piers, remove the fractured masonry and rebuild it. This has not 
been Included in the estimate, and as the work is urgent, it no other funds are 
avmlable, a provision must be made from the urgent contingencies. 

At tte east end of lie northern courtyard waU, some honses hare been luilt 
rrith the roof abnlting on the mU of the JUhvVd. The roof of these hoj^es is flat 
-and slopes towards the courtyard wall with the resiflt that all the water collecting on 
the roof lows towards the waU and d^ag« it. If it is impossible to «™ve a p^ 
of the houses which abut against the w^l. the portion of the roof which abuts on 
the waU must be raised, so as to have a slope sway from the wall, m order that the 
•water may flow away, and may not come in contact wita it. 

The lower portions of the walU aU round >>emg retired. As 

it is, it is well done and no farther coat of polished chnnam such as will giro a 

glaring appearance should be added. , 

On the eaterior side of the southern wall of the dfaro/orH, mo, there are sererai 
•old cracks whirreqSe filling in with new mortar. This is said to bo not in Iho 

'’'"rhe lower part of the interior walls of the same building is being rcplostcred. 
This is said not to ho in the estimate but it is necessary. 

Thcreisadrainwhichrams^t^og^^^^^^^ 

sowing taS th “jowfand dsmaglng’tno fonndaHons, it will bo desirablo to have an 
-eorthonwere pipe through the TOll. ,ho courtvard, thero is a blockcd.up 

In the south-cMt corner in the into 

doorway with rough ^ inch from the face. The niche thus 

Sodlt\”otirhSoflttSf.tyW.hoadjoinm^ , 

The stone pavement on a oj rte^^ath of 
to tho roots of some mm trees. _ , Davcmcotrelaid. Tbero is an overflow from 

upper thick roots of tl'Vtf°''u,a.S?b^v tho water s.aking into tho open joints of 
tte tok which causes farther d^ago by th« cemented, tho water will caaso no 
thofloor. If the stones arc relaid ff^^STeSinnlle. 

■damage, provision has laien made ^ 

The two intenor arches of i7«Tllbo best to build them all in brick 

is neeissary to keep the arches ’’f ’ „r to keep the«e arche. open. This is 

^ The roof over the front ;aT vc “^dil^p idatel 

Tho wooden roof of the closed rooms over uw b .i 
•condition and noctls attention. 
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Tlic archway at the top of Iho ataira leading to the roof of the gateway is alh 
crached and requires renewal. 

Tb 9 Earn- The north and south extremitioa of the wall aro a mass of recently fallen ruins. 

The remaining central portion has n number of dangerous cracks, and consequently 
these walls are also unstable. This has been eaused by cricks on the roof allowing 
rain water to percolate into tho interior of the walls. Tho walls themselves being 
laivcly constructcil of an oulcrfacing of largo stones with an inner jiackiug of rubble 
and loose dry powdery soil, tho inner material has swollen by tho incoming rain water, 
and this has caused the cracks and tho consequent ruin. Tho building is beyond 
repair in its present condition, and tho only thing possible is to have it taken down 
and rebuilt as much as possible in its original design. For this purpose, photographs 
of all tho sides have been taken and tho petitioners promise to rebuild it. As at-' 
present, it is in a dangerous condition as any other portion may come down at any 
moment. Tho public should be prevented from going too near it. 


Malik Eabl* The Kaman Bhatn . — This well was proriously densely overgrown with regeta* 
tion. This has been entirely removed, and tho masonry repaired and open joints 
IdwU- filled with plaster. Unfortunately, no attempt has been made to tint the mortar, . ' 
which is of a bright white colour, otherwise, the work is well done. 

On the whole, tho repairs recently executed to the several monuments are- 
satisfactory and in conformity with tho aims of this Department. 


V Of the two buttresses proposed in tho estimate for tho leaning walls of the- 
LakshmidSviinandiram and RamSnujakOfi, the one for the latter alone will be enough 
and in lieu of the other, tho opened-ont joints of the wall may bo filled up with- 
pebble concrete, and any cracks over roofs closed. 

A masonry prop to support the cracked lintels of tho south ffopvram maybe- 
put up. 

Tho projecting balconies of brickwork are to be supported by single stono pillars- 
^rith no dressing but with plastering all round the pillars. 

The cracked arches to be grouted with concrete. 

Mftharai* Qn the north-west comer, there is a fiat steatite stone with Inscriptions in Canarese- 

This has been ordered by the Director-General of Archteology to be sent to the- 
Museum aud to be replaced by another flat stone. 

All scattered flat stones to b© collected and arranged in order in a separate, 
place. 

Hazara The cracked lintels supporting the drip stones of the front verandah are to be- 

Bmasvasil g^jppotted by single stone pillars with a cap on top. 

CoancUl The basement stones near the stops on the eastern side are to he replaced. 

Hall, Do. 

The watch The debris inride still left over the floor should he removed and the original. 

CooncU 
Hall, Do. 


Malaya- 

Tintam 

Kaghima- 

tbasmnl 

teopla. • 

S&npl. 


Qoeea’a 

&tb. Do. 


The Concert The earth filling the interior open yard to be removed and the original floor- 
naslnm 

Hall, Do. . . - L , , , 

Slone Naga* This monolithic stone cut in the form of a hooded Kaga was inspected, and 
hood, found worthy of inclusion in the List of Ancient Monuments, and recommendation.- 
T^mana be made to Government. 


Sanga- is situated m the village_ of Bhavani, at the junction of the two sacred 

‘ mairara- rivers, the Cauvery and the Bhavani, and at a distance of nearly 9 mUes on the- 

. tSSk ^orth of the Erode Eailway station. The only entrance to the main temple is by a.- 

^^havaai. high gopurant onlthe north. BothlSiva and Tishnu shrines are within the precincts- 
of the temple. 
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' During the year, the repairs suggested to be done are the replacement of the 
broken beams, planks and ceiling in the front the supporting of the broken 

stone beams in the front hall of both the ^iva and Vishnu shrine, underpinning the 
compound wall at the south-west corner, and the removd of vegetation, etc. 'With 
reference to the broken lintels and beams in some plac^, it would be cnongh to support 
them by piers as there is sufficient space for them and as there are similar supports close 
by. In one or two other places where they contain carvings, it could not be decided 
if replacement is necessary without examining the top by opening the terrace. In 
case, after so doing, replacement is considered necessary, without having recourse to 
the insertion of iron angles, the new stones may be simply “ blocked ont showing 
therein the main figures in the original without any attempt to recarvo the details 
as they cannot be successfully done in these days. 

Again, it was found that in the I>andativdhapani shrine an opening has been made 
on the back of the shrine which allows rain water to collect inside, and this makes 
the wall sink. This must bo closed. The same is the case with the front basement 
in Subrahmanva sannxdhi where in the front hall, ono of tho beams is broken. At 
other places ’Inside the temple, the flooring has been so disturbed that there is no 
satisfactory drainage. This must necessarily be early attended to in order that the 
buildings may not nocossitato frequent repairs. 

The temple being one of the most ancient and religious, tho annual income of 
Its. 12,000 is said to he insufficient even torpuja. Towards the father repairs to be 
done, ie custodians may bo asked to pay any contnbntjon available, and this may bo 
^ awaited and tho works put in hand at the earliest date. 

The rimnic histon- connected yith tic locolity is list in order to confer oU 
powers on tlo god ol wesltl, ^iva is said to havo appeared lere in the form 

if a Svayamlhn i’.Spom and tlat sulsMUontly tie sago Poro/oro meed tlo nooto pot 
whicl loro OTcrflowod and ty an nndoronrrent loined tho Ebavini at tlo Cinefry 
confluence. It is here that Afurat were overcome bv the goddess m four dilTercnt forms 
ns Bhadra Kali in the four corners of tho town and emblems of these are seen to this 
daj*. 

This ancient tcmplo is situated at a distance of 6 miles to tic north of Ifai^km sta 
Eailway station end 8 miles to tho north-west of InuTOtlr It is one of Uie 
■‘jSroVoWoIo-o slrinesof the eorly Urn^n Kingdom of l^gu. 

TarUof tli Coimiatom and Salem districts are said to JniTO lormcd th., being 

n m M i, ilir HlQlabar Pfilfts, probably of Travancorc. The 

the Tamil co^^ ♦otto’ level thus allowing that tho formation of the town 

temple IS much h® ^ Tmou2 ribofouth of the temple, at a distance 

Im taken place ± of tho ancient town of PoHaft-Vherein pdaccs 

of a furlong is now ^ Zil days. TVhen excavating ^tho 

and houses are said -ij'-p, niprc some 20 years ago, buried brick buildings were 
fonndat on of a mutt building tlierc some cy “b » , , 

dUcoeered end sonic ot .lo ®cvon .0^1^ U ar^ 

placed in the nea buil^^ placed in Ujo tcmjdc. The spot west of 

also report^ to laYO two ^ buildings below ground. It may repay 

tills 13 said to have remains occasion. The monolithic dhrajailamlha in 

encavating Uicse p aces ^ a crocodile disgorging a child and 

front of tho temple has ‘“eej? „nncctcj with the sanctity o[ tho place Tlio upper 
a M, emitting a - 1,3, disapptansl, Icaviog only tank srgctation 

Inch work of the ji,^ front^^hresuromcr oser Uie lintel and three 

OTcr the lower giwmtc_ build g. . jj^me of tho goddess in tlic first 

lintels inside of this goptram «. the sancluarv and Uie rtanfajvxvt in front, 

eomlj-ard has iascriptiem. iho nibsegucnt Ar-ing o( the 

The base stones containing thw -.--.ijprcovcrtbc/’rdiororf wall* and nantapam. 
fl^raUround. exists cvcrvKhcre^vcrtw^^^ noW'^hcre 

The flooring in the northern jh© walls of Uie godV fanclnaiy and 

Uirough which water ' ’-nd the la'c al«o coofaining 

isanfayarf* in front contain jnwrifti ^ , ,j^rinr, Alw sonic fgnrcs on the 

inscriptions are ."V" g«l -nd gSde^ wrrr 

pillars of the vtauhpan he tuned. ^ pcorie xem to lave ohjrctcc 

renew fdl bv some Chettics some twenty years age. .f* t t i 
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cTtjnl •!**• 

KoUxUswi* 

T&smal 

teapla, 

Perof. 


to the rcncmil of tho .ontlam, the eloncs'thst were displace,! am! “"'“'““B 
havo heca chiselled a„d lelt ia their origtaa! i»sit,oas f 

oatho hock o! the .anctura wc tec a well-sculptacHl tigarc ol /fcara aloag wiia 
BrSca and VUbm ia and pig forms resjwctivoY to-iug to 

foot. Tim temple is one Umt Ian, not been pot oa tl.o List bnt ''™S 

on. Tho temple rCTenucs aro raid to bo poor and the help of Go,ornment is neeJW 
towards conservation. Tho custodians have agreed to execute Uic accessary agreement 
under Uie Act. . , 

The necessary repairs aro tho remoral of vegetation and U'O r«oang of tte 
eastern ooparao. with concrete after roinovmg the remnant of bnekwork that ■’ ly”’S' 
so that rain water may not get in and weaken tho already broken lintoh, etc., a^ 
cause them to collapse. The pits scon in the northern first ,mitaram should nlw bo 
closed, and water allowed to properly dram off. 

Tho piiramc version of tho templo is that when, toon after tho deluge, /frora 
anocared in Uio form of ViKanatha Uiga at llonares, tho goddess prayed to he 
i^^ned of tho place where she could pray to bo freed of tho sin causeil by the 
separation sho had to undergo when ho pertormeil jIpmHnndacao, i.s , fire-dancing, 
at which time sho ns per orders lived in the holy word Oi/i of tho PaTIchaiihara. 
ShrwM asked to do srin this holy place of PokLu, a pbeo that is amd to ho la 
.lestructihle oven during tho deluge; and to her ho appeared ns SragarMu from 
Benares nrraaofAa finpa/a. Subsequently, several Sairite devotees are said to hare 
come and worshipped the god here, several miracles wore performed and there aro 
sculptures representing these scones. 

This temple is situated at a distance of nearly 3 miles on tho west of Coimbatore 
Hallway station. 

There is a monolithic sfaniMa (Dkcajiulamhlia) in front of tho temple in good 
order with a figure of Sundaramurli on tho north. Insido the templo, is an incom- 
nlcte oiaiifapan with pUlats of good workmanship. Some of tho_ carvings on _ the 
white grahito aro of an excellent character, and on some, oven thonbs aro oxhlbitod. 

Over the taitclum of the god are inscriptions, and these on account of ago are 
berinning to disappear ; they are said to havo been copied. These extend also over 


tue Ardkamanfapam, 

The manlapam in front of the Naiaraja has two sculptures worth being noticed, 
viz PatHmuni M\e., a Brahmin in the form of a sage) and Gomuni (Vishnu in eago 
form) and it is said that for both these the god Natataja danced in this place. 
Besides these, there is a sculpture showing the position in which sages on completion 
of ttoaa perform an act to as.sume their old physical appearance. On the left side of 
the OTtrance to the Naianijatalha, the sculpture in the bracket has disappeared and 
has been replaced by a wooden pillar, about which a story is told. A stone mason of 
AvadaTarkovil in the south, named Bamalihga, came here after finishmg a temple 
at Annavasal during the days of Alagiri Nfiyak and constructed the saUa. When 
he fimshed it, a boy of about ID years came and told the Eaja that a particular stone 
would get weakened in time, and when he was asked to prove it, he cut tho wall and 
took out a frog with some water and sand. The mason^ came to learn that the boy 
was his own, when, astonished at his sagacity, he questioned him. It appears that 
the father had left his wife in quest of work while tho son was yet unborn, and the 
hoy had been bom subsequent to his departure, and that the son had set out in search 
of the father. When it was proposed to replace the pillar by another, botii the 
father and son requested that a wooden pillar might he placed to support the weak 
part in order to commemorate the incident ; and thus a wooden support exists even 
DOW. Much sanctity is attached to the river running close by the temple, as tho 
hones of the cremated when thrown into it are said to be converted into stone in a 
few days. Even now people throw such bones into it on account of this belief. 

The existence of the Saapamhhu lihgam is said to have been brought to notice 
by Kamadhenu recognising it and worshipping it with her nulk, in order to obtain 
the power of creation of Brahma. Then its calf in the darkness of night stepped 
over the Ungam and pierced it with its horn. Even now a hole and a footprint are 
observed on the Ungam. Sundaiamurti, the great ^iva devotee, is said to have visited 
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-this riace. To test his devotion, the god is said to have absents himself from the 
wUnd taking the form of v. Falla mth Piiraab h,s snfe disguised as a Fal^ 

TsS hir^hl°rerbottsraho'Jd' 

.s«n tole tempfe The god daneed for Sundammurt. and the place is known as 

Milachidamhamm, maintenance, but not enough to undertake 

The temple has go u - gnuintured pillars in the ii'atarajamantapam is not 
important repaire. ^ Odo of the sculptnr^ ^ m ^ 

S4i:T^ agreTto “et^r SfgSnt and also pa|one.half of the 
-estimated eo=t of retire. wiwnue Tillage of Mottuppnttiir and is nearly Jalntempls, 

fear miles to the north ol i ijai a™ „ Mcount of its special carvings 

inthe“Protcoted ” list, ''■‘""S ““'ir ^n The temple faces the south, 

and its semhlance in every qapuram, there are Jain carvings in various 

and on the hcam m the centre ““ej™" is seated on no elephant. 

•forms. On the soathem g^® „„ folded in the form ol worship. 

Ttto of the hands go t_ adioioine carvings, the image is repre- 

This carving 'Evith four hands is '^Yn„mber of two hands one placed below the other, 

'Sented as s^-ated, and has the usua bathing him with water in pots, and 

and elephants with their tranks m t ? attendaots. In one of the sides are figures 
in othe« as attended by side of the go^uram is a 

in dancing and pipmg postures On a lin e^ a manner so 

■ carved figure piping on the two sides of the ^dhamantapam 

that the toes face each other. Mahavishnu and Lakshmi. In the 

have Jain carvings in the PalSchapiindavns, all in a sitting 

ilaUmantapam, are so™ 8““^ .f, . ^ po head dross. The Xdi ISvara, 

posture iith the holy beads m of 4’ in height with a crown 

ic, Buddha, in his onginal 1<»™. ^ 'Sis a baU below^andlSram (.'.e., 

on his head and c/iaan-bearers o . , , a female figure on the left). This is a 

hnll head and human body, on the ng noticed. Inside the sanotuary, is a 

very spirited sculpture that ^fth the left hand placed over the head 

-standing female figure 1 foot in “=■= , a male and a femalo ride on n lion. It 

• of a lesser female Aghho, V,j j^at it was brought from some other 

was not possible to decipher this, o“‘ “ nicies over the rinono have 

Jain temple and placed hero some yearn ag . 

plaster Jain figures. Publio Works Department to the compound 

Some repairs have been done by tn coatings are not simU^ m colour 

wall and the Ardiamaafapam ‘I"* J®“: sjd to at once. This is a general complaint 
to those close by, and this must f !®”“ to be a verj- difficult and slow process 

iu many of the places inspected, and It se aow .nd o d plaster work 

- to realise tho necessity of a _ inside the temple, but this seems to be 

Provision bas been made for “ ,„r more useful purposes, A stone beam 

unnecessary, as the amount may be uti^ prop has been inserted ; some of the 

in the Ardhamantapam is broken t Jment where necessary. In gcoeral, 

. stone lintels nre broken and Ibcso ”9 temple is in such a bad condition that 

the flooring over tho only ,be in^r shrine. Early arrangements 

.rain water must ccUect near ‘1*= nntside tho outer walls. The overseer 

must bo made to dram the ram J"'” detects. The tempio has no timd. for 

who was present >va3 mfonne tome bv Government. 

■ tho repairs, and tho whole cost has to the Siva temple of tho village 

A few yards to the south of ,b%' god and goddess ; these are reported 

There are inseripUens all “f '^So is saiO» b"? ’"T 

to have been already copied. The '™P‘ i, under the nmnagement of the 

lauaaal Oovernmout grant of nearly below the rrrraaaa. aro mnob 

■ Erode Devastanam Committee. g 
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decayed and tbo brick and mortar'from overhead frequently crumbles over the linaam. 
The sbrino of the goddess is in a very bad condition, as vegetation has destroyed the- 
walls in several places. Unless stops aro taken at onco to remove tho vegetation and 
reset tho stones, tho shrine will bo completely destroyed. IVith a Government grant 
towards its upkeep, tho Collector may bo requested to onquiro into the matter of its 
upkoop though it is not in tho List of Conserved Monuments. From its present 
appearance, it is clear that tho temple is not properly looked after. 

Mnruga- This ancient temple is at a distance of five miles to tho north of Tiruppflr 

Railway station. Tho buildings aro at a few feet below tho neighbouring town level, 
Tlramum- and this indicates that the present village has been subsequently formed. The 
gampun • tempi© measures 175' X 160', and faces the w’ost ; aud as Subrahmnnya installed the 
idol on'hisway to tho north, tho //n^n»a faces south. It has only one courtyard. 
There are inscriptions all over the walls of the god’s sanctuary and tbo maniapam in 
front. On account of great age, tho figan» are becoming illegible. A modern wdl 
of masonry has been put up on the souUiern side, which covers tho inscriptions on the 
wall, and this requires being removed to permit of the inscriptions being copied. 
Tho walls of tho shrine between tho god and tho goddess BhuraneSvar have also 
inscriptions, and these too do not appear to have been copied. 'iVo inscribed stones 
lie near tho Brahmai'trtham on tho north of tho temple. 

The story goes that ISvara once performed “ Brahma Tliandavam ” in this place, 
and that, in token of this, a great golden image of Natoraja lies buried under a mound 
“ Thiffukadu. ” close by at a distanco of threo or four furlongs on the south-west of 
the temple. In an excavation made some 60 or 60 years ago, a copper stujn dqw 
placed over the vimdna and a Durga 6gure now near tho Brahmaftrtham, are^said to 
have been taken out from that spot. Probably, some truth underlies this story. 

The temple is generally in a good state of preservation and requires no 
immediate repairs. But financially, it is said to be not well off. This remains as 
yet unentered in tho List. 

Tho puranio version is that Subrahmanya, on his return joarney after defeating- 
tbe Surapadmat^ to get rid of the sin of having slain many, had this liMam installed 
aud worshipped. Great sanctity is attached to this temple on account of Subrah- 
mauya’s haring carried out the dictates made to him at Kailas by ISvara who 
deputed him to the mission at this place stating that Madhavavanam. would, appeac, 
and relieve him of the sin of warfare- ^ 


Tall temple, This temple is of moderate extent and stands endoeed inn high walled court 
Callcat. which prevents tho shrine being visible from outside. It lias a picturesque entrance’ 
doorway of open woodwork, gabled in the upper story. The interior plan of tbe- 
temple consists of a number of detached buildings with open woodwork as the 
principal exterior feature, erected on carved moulded stone basements. 

The temple is said to have funds, but plants are allowed to grow on the walls 
the tiled roofs are out of repair, and the laterite stone of which some of the walls 
ave built is honeycombed through exposure to the sea Air. The stone was oriffinallv 
covered with cement or plaster which has mostly been worn off and not b^pn 
renewed. 


Loos. Iters H a large square tank, known os Mudalaknlam, near the Collector’s nffiee 

“‘o.'rt'oh 1 nentberof stone sonlpturoo aro said to have been thrown bv Tipon Sul^o^ 
during one of his inoarsions to tta place. In clearing out the tank 8e?Ll veS 
ago, some of those wore recovered and set up in tho porch of the Collector’. 
and at the stops to the verandah of the Executive Enviuoer’s office Jllmo. 
the former, arc some old oanuons of small size set in the ground at thn Jo ® 

J tho walls. Tho sculptures inelnde a large Voishnava ima^rdark 

stops!' “P iy fte sfdTrf tS!p®le 

sonlptured Jain stones from tho Jain toranlo at Unit..’, n .. 
“t'Sim a^^r ®X‘rd plaeJJ in h^Xn? 

■ £?&!. am all tagmentary, and represent pi^ of a lar^ I!in iSa^ with°S!!°rf ca^pX 
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eereral smaller images, and parts of a pointed arch-shaped slab carred with numerous 
small images representing Jain Tirthankaras. Thej were found when clearin'^ the 
dense jungle which grew round the large temple at Sultan’s Battery and which Imd 
to be cleared when some recent repairs were done to the temple. 

It is traditionally said that these images were smashed by Tippu Sultan and 
after his departure the priests collected the fragments and buried them. There are 
doubtless others there. There are also some other smaller temples in the neighbour- 
hood which should be inspected. 

The images were photoed and the Public Works Department requested to 
despatch them to the Government Central Museum at Madras to which they were 
afterwards sent. 


This old massive fort stands at a distance of a few furlongs on the south-east of Port, 
the Palgbat hail way station. It is in a good state of preservation and is built of 
large blocks of granite with occasional laferite ones placed in such a manner as to 
present the end, instead of the side, to the shot. The buildings, generally, are in 
fine order, and it is a very good specimen of a fort It was built by Haider on his 
conquest of Malabar, which was one of the B6 dUas of Barata Hhanda, and which 
was then under ^ekhari Eaja, one of the petty chiefs who was in a way feudatory to 
the Hindu Itajiia of Mysore. It stands on the elevated ground on which the mih'tarj' 
lines ore built. In shape, it is qaadrangular and consists of curtains flanked by 
round bastions, the whole surrounded by a ditch. Its only gate faces the east and 
is protected by an outwork in the European style, the work probably of some Prench 
Engineer in the service of Haider, who is said to have built the fort itself in 1766, 
but at all events be remodelled it. The parapet is high and pierced with loop holes 
for musketry and the bastions with embrasures for guns. The stones and pilhrs 
are mostly brought from Hindu temples, though, before potting them in, the images 
of the deities except those of the animal kingdom, have been defaced. 

Extensive- vegetation on walls is seen all over the fort. It is removed once 
annually ; but as we roots are deep-seated in the walls, it at once grows again, and 
hence the appearance of what seem small plants ^ over. Owing to the heavy 
rainfall, it should be removed quarterly. Repairs are provided under Public 
^orks Department estimates, and out of Ks. 290, only Bs. 90 are spent on the 
removal of plants, aud the balance on supervision. Unless better attwtion is paid to 
the frequent removal of vegetation to the very root and the application of the scrub 
oradicator, several of the stones are sure to be displaced. 

' On the top of the bastion and over the great brick arch of the east main gate, 
the soil covering has been washed away and requires to be thickly relaid. At some 
bastions, there is a hollow over them instead of a mound, and the wafer thus collects 
without running off. At the main gate also the rain sinks through the brick arch 
which leaks like a sieve. 


The great west stair from the fort down to the- west moat is ruinous and in 
progress of further ruin through stones falling, and il requires repair. 

The revetment along the fosse is parUy Tomous and is being repaired. 

The great central square is filled with the public offices. Previously, it was 
Bsed as the Central District Jail, and tliis accounts for the good condition m which 
the walls have been kept. Some of the modern buildings inside, used at present 
as public offices, are to L demolished, and a new senes of buildings erected. In 
^‘Sgiug the foundation trenches, great quantities of buned round xren shot have been 
found, and carved and other stones of vnnouskinds-part of those brought by Baider 
AU on his demolition of numerous temples *<> 

and which has been largely used in the constraction chiefl} at gateway, staire and 
other places. These buned^ stones are evidently those left ^er after the eompletion 
of the building, and kept in reserve to repair any itiin caused by breach in the walls 
by bombardment or other cause. 
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TIjd white plaster used here and there for repair is unsightly. In future, 
care must bo taken to see that it is mi:ccd with lamp-black or other substance to Becuro 
uniformity with tho ancient appoaranco of the adjoining parts. 

n^'thammV temple lies almost midway between the OlavakDt and Palghiit llaihray 

temple, stations. It is a small rcctaogakr stono-built temple, 176' X 70' in good 

Palghat. order. So far as tho tomplo is concerned, only traces of tho court walls remain. 

There aro massive piers insido and tho tomplo is covered with a sloping gabled roof. 
Tho northern courtyard has a circular well of granite, 9' in diameter. It is of 
considcrablo depth. It is said that outside tho stono walls, a quantity of charcoal 
and sand has been packed around. It is thus really a great filter. 


VlsvanaUia' 

svami 

Temple, 

Ealpatl. 


Near it is a finely carved Jain seated image in white stone, but without tho head, 
which was dug up in a field adjacent to tho temple. The imago is of marble with 
hands placed ono over tho other as in others, and of a height of nearly 3 feet. The 
Kihetrapuloi in tho south-west corner of tho shrxno is a square panelled column 
standing on a moulded basement. The tomplo was built by Doddnpayappa Bhatkr, 
and figures of Jain Tlrihankardt stand inside the temple. Tho temple has no funds 
hut is under tho control of two families who live hero. The custodians agree to tho 
temple being included in the List and being taken care of by Government. 

This stands on the bank ot the river of that name and is dedicated to ^iva. It 
is a large important temple avitb a square enclosj^d court and a roofed verandah on 
sides and central shrines. Outside is a large open brick walled court. 


Its date, as recorded in one ot tho stones placed in front, is 640 (KoUamandu »>•> 
Quilon era) the MalaySlam year, Che present year being 1085. 

The story is that a Brahman lady of the place went to Benares, and therefrom 
got the Ungam^ which is now placed w’lthin the temple. On her arrival, she requested 
th« then KSja to plaoo it for worship. In return, the Baja had tho idol covered with 
cold coins and offered them in exohaogefor the image. 'The woman refused to accept 
ft and endowed the temple itself with the amount. The Khja had the present temple 
constructed and also endowed it with extensive lands. 

The pagodas here and elsewhere in Malabar differ from those in other parts of 
the Presidency in being covered with conical tiled roofs, and in wood being 
largely employed in their construction.. The special physical features of the country 
account sufficiently for this particular style ot architecture of the Malayfilam nation. 
The big forests of Malabar yield o never-failing and cheap supply of the finesf 
timber. 


The temple is in good structural repair, but there are some repairs to walls and 
roofs which require attention. Particularly, numerous open joints which need 
filling up, for they are tho haunts of cobras which often bite some of the numerous 
people who flock here during festivals. 

The river is of great depth (24 steps of the great bathing ghat), but the Avater 
often rises above these steps and floods the court of the temple. 


Aubt 

Ehagbavatl 

temple. 


A rich inam was granted by Government for the upkeep of the temple, but it is 
not fully expended on the proper upkeep of the buildings. 


Thm important temple stands a few fnrlongs to the north of the Olavakot 
Kailway station. Ihe inner courtyard was onco a tank but is now filled in. The 
part of'tho temple, in which the image is situated, is old and is in good repair. In 
front is a modem courtyard with choultries for Brahmans built around it. ' 


The local tradition is that the goddess Bhagavati was, at the request of 
Parasuiama, brought from the Himalayas, her permanent abode, and placed on the 
hill close by this temple. The Wambudri Brahmans living close by went and 
worshipped her on the hillock. Finding this procedure troublesome Parasurama 
approached the goddess who consented lo appear at a certain hour in the tank called 
Katie Kolam vock).^ On going thither at the appointed time, the 

Brahmans found tho image projecting from the water of the tank, and there it is 
said to have romomod lor centvirie^ The two hands only of the goddess oppoMri 
in the oentpo of the Wnk, nnd these alone are now worshipped thoa|h the full figuro 
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■of tho doitj* is supposed to be below them. Portions of the tank have been 
•converted into this temple, and yet there are traces of water iu small pits close to . 
where tlio tank once existed. 

The temple is endowed with rich inam lands, and is under the management of 
Sekari Varraa Vali Raja (Raja of Palghat). Even to this day the Rajas are enthroned 
in the court yard of this temple on the northern side of it. 

This fort stands on the beach, at a distance of about a mile west of the Railway Fort, 
station. The walls are built of laterite with bastions at intervals. 'Within the fort, Teliicherry. 
several ofEces of Government arc now located. 

The fort is said to have been built by a Colatteri princo in the 17th century to 
protect the British trade in those parts. A portion of the bastion on the north-west 
-comer has been built of late and the ends braced by steel rods, bat the northern' 
side of this bastion is still in such a bad condition that the earthwork therein is 
likely to fall, and therefore something must quickly be done to protect this. It is 
-said that the grant of Rs. 475 applied for in the year was towards the work done 
-last year. An additional snm of Rs. 120 has been sanctioned from the urgent 
'Contingency grant towards the removal of weeds and the closing of some openings 
in the walls. The Public Works Department have applied for amounts for renewing 
an existing gate and providing a new one, but these do not seem to be of an urgent 
nature, and besides it is more for its arobroological than its military valne it is 
preserved. At several places, the pointing has disappeared, and this may bo soon 
attended to, as otherwise weeds may grow ; and in renewing the pointing the colour 
must be snob as to suit the surroundings. At the south-east bastion, a labine 
built some years ago abutting on the wall disfigures the whole appearance. It is 
said that another site has been chosen for the purpose. So early arrangements must 
be made to remove it. All these have been pointed out to the Publio Works Depart* 


meat official present. 

This is situated at a distauce of 9 miles to the east of P5lur Railway station. Kanakafl- 
•The temple is constructed ouahiU .ffhnoin Golden EUl) at a distance of 

some 400^ above the ground level, the temple, as elsewhere, faces the east. The punim. 
northern wall has almost been repaired, but for a few yards on the ewt, it has been 
left incomplete. This admits rain water fromthetopentenngthe inside and must be 
soon repaired. The top of the maniapam inside is wso said to be leaky and requires 
careful pointing. The repairs to the northern waU may be done, by grouting the 
joints Md pointing instead of removing and resetting the stones, m the waUs 
stand on the granite rock and not on an insecure foundation as on the phins and 
therefore it may well stand with these slight repa^ for a long penod. The dram 
•over the should be properly examinedand ..U cleared. The Overseer prjeat 

has been informed of these repaire, and the temple bemg unde the eootro of the 
daghirdar of Arni, who takes much interest m it, the full ^ount of the repairs mil 
belaid by him or he may himself undertake the work as per the details in the estimate 
to prepared by the Pu-blio Works Department, eubjeot to the repairs being done 

in accordance wilh the ancient appearance of the building. 

• Ihe puranic vemion is that the god /&sr» appeared in SruynmMa over the hill 
here ^KHth fte worship of thoVdess 

The circumstances that made the goddess to perform n<zpasu here are detaUed m 
inscriptions in the temple. -j * ^ u 

At the foot of the bUH- I^:^ad^^ 
built by the Stone “ason* within the Ume we K g for worship and 

"r'^tullUrerif nine greets slrt 

merit, and measures 20' X H'- ^ ^ 

This temple of the goddess is on the pin b we%nd sculptures ROMmple. 

granite walk all round on the outside, ^^.ip.^es below the^ront SSS,*' 

of horses, pigs and clcpha^. _ Ihe ^ soulptural workmanship. This 

qofiimm. Ihe caves on the gpppram are also or ^ comers mud has been 


Mahal, 

ChaadA* 

girl- 


bv Haider Ali retired into the temple to save thcmselrcB and see from tboeo rand 
hLm when ho disappeared. The ineido of tho Bouthern rrall of the Beoond <»nr‘^rd 
has'inscriptions, eaid not to have boon yot copied. These np^ar on tho walls to a 
height of 6 ' or so to a length and breadth of IGo X98. ,^' 105 ' 

thirfcourlvard also have similar rnscnptionB to a length and breadth of oO /12a . 
Tho inseriptions have been ooverod with white-wash and red eelonnng oc'> 
require removal before taking a rubbing. Outer walls of tho garUannham also have 
inscriptions. . 

The repairs auggested are plastering the terrace of the majitapam against leakage- 
urovidine ceiling joiats and wooden supports for two gopnrami, repainng in patches 
some oUho floms. and the removal of vegetation. liesides these, the tlira big 
beams below tho front eastern gopuram nre broken and require being looked alter, 
though not immediately, at least in the course of a low years. The cost is likely to 
amount to a considerablo sum. 

Tho rmrumc veraiou connected -with this tomplo is that tlio goddess, to get nd 
of nU tho sins' incurred by her by closing livnra’s eyes, worshipped him in COnjo- 
veram She subsequontly inenrrod tho sin of killing Mahithasura whom she 
overcame and of not feeding Snbmlimanyn with milk. To bo purified of both tlie.se- 
sins she was directed to worship him here which she did ; and as ho was pleased 
with her prayers, ho ajpeared in tho hill close by. The temple is under tho control 
of the Jaehirdar of Ami, and his Commissioner who was present at tho time of 
insneotion” has promised to obtain the permission of tho custodian either to pay the 
amTOut of tho cstimato and allow tho Public Works Department to do tho work, or 
themselves have the work done through their own maranml agency ns per tho cstimato 
prepared by tho Public Works Department, under instructions and advice to bo- 
given by this Department. Tho estimate already prepared is not yet eiecnted 
pndmg the decisive reply to bo got from the costodian, vie., the Jughirdar of Arm. 

This palaco h tbroo miles south of the Chandmgiri railway station. It faces 
the south and has three storys. 'Each floor consists of a pillared hall, the piers 
arched across in each direction so as to form supports to the Mt domes which cover 


the square space. 

The palace is historically Important, as in 1659 the Raja of Vijlanagar signed 
the treaty here, by which the site of the Madras Presidency town was made over 
to the ioritish. It is also architecturally interesting. The skyline is pleasantly" 
broken hy Hindu terminations like gopuram tops. In the “ Queen’s palace’’ close by, 
traces of the old decorated coloured tiles are stUl to be seen. As these are exposed 
to the sun and rain, the decorations may disappear in toiu sooner or later. Though the- 
fort enclosing these and all the other connected buildings were built by the Tadava 
Baias about 1,000 A-D.» yet it was the Vijianagar kings who had the main palace- 
constructed during the Tamil Xfondanayear or so. The subsequent Muhammadan 
invasion and capture of the palace is evidenced by the existence of the present mud 
palace seen close by, now in ruins, with plaster niches throughout the walls and a 
tank in the centre deserving of excavation. 

The repairs as pointed out by me personally to the Public "Works Department 
were carried out during the year, and with tbwe, the monuments are of an improved 
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appearance. 

This is evidently a Vishnu temple, and stands a mile to the east of the town of 
Chandragiri on the north of the road leading to Tirupati. It has evidently once been 
of considerable size and grandeur. The mined remains now existing are picturesque, 
stone sculptures being extensive and well executed. Judged by the height of its 
lower portion, the gopuram must have been of great elevation. Priokly.pears and 
Bbtubs are now growing everywhere, as also a big tamarind tree in the front 


gopuram. 

This fort stands on a hill at a distance of nearly two miles from the railway' 
station of the some n^e. It was during the days of the mtgak kings of Madura that 

... • .1 --,to tnMi" hnnn^ fmm tlitt .r n. r . 

Vlrappa 



S5 


Vhen Tippn came in possession of this, he is said to have strengthened it. The only 
entrance to the Fort, faces east; and the notice board tmder the Ancient Monu- 
ments Act put up there has been recently stolen ; but no notice of this seems to have 
been taken. The temple of Varodaraja Ponunal has some well-carved cornices, beams 
and capitals, and some lotus flowers carved in stondaro particularly noteworthy. At 
several places, the walls and bastions have fallen ; but as far as possible further ruin 
should be checked. The several gateways are of Hindu architectural design. For 
the broken lintels, propping has been done with masonry supports. By a careful 
search, stone pillars in plenty could have been got from the surroundings, as several 
of the gateways have fallen ; and those should have been used where possible. Again 
the use of angle iron, running along the bottom of a lintel, the latter being carried 
in the angle of the flange, with the ends lot in for support, between the soffit of the 
lintel and the top of the bracket capital, might have been adapted. At the south- 
west and north-west comer of the Peramal temple, lintels having disappeared, the 
open spaces must be closed. 


There is a natural cavo half way up tho hill in which Muhammadan worship 
is now going on. In this cave the Sage Eavundalsa is said to have don© penance 
of yore, and finding it difficult to go daily to see the god at Tirupati, had a temple 
erected for him on tliis hill, which is the present Chennake^a Perumal temple. 
Higher up we see the granary built in stono with strong masonry storage houses for 
oil,°etc. There is also a powder magazmo in good condition. Also a “ Suffocation ” 
house measuring 12' X 7' X 6', with a small central oj^nm^ on the top, with a 
rebate cut on it to admit of the fixing of a stone hd. This is built over the rock 
floor with masonry at the bottom and between the lintels. It is supposed that 

condemned prisoners were thrown into it to die a lingenog death here. ^ 

Some inscriptions are cut on tho rock at the back of tho Cbennaklfiavasi-fimi 
temple ; these do not seem to have been as yet deciphered. 

The whole hill is figured as Surrey No. 621 end is soM to bo mder tho charge 
of the village officials who exercise no supervision against the theft of firewood, etc., 
that is said to ho eoustaotiy going on. , Most of the items in he cnirent year s 
estimate relate to the removal of vegetation end pnokly-pear with whii* ho 
of the Fort are fuU, and it is absolutely necessary that the Fort ehodd be placed 
nnder the snpervision of the Fnblio Works Department, who hy eppointing a vmteh- 
man could nit only see to tho constant removal of the vegetation but aho prev^t 
tho occurrence of the theft of trees and other pro^rties wito the Fort. Tho 
necessitv for this has been explained to the Assistant Engineer who was present with 
me at t^e time of iuspoction. Government have since ordered that the local nllage 
officials should look after this monument. 


nvi.- • i. j- TikstiT-lv ‘’V mileson the south-east of the Sankaridmg Fort. , , 

those buitearlv in the 17th centnry by the A-dyoikm^ 

i^^y station, nod i Koncu country of which, in these days this portion 

wXtasren vc“ accurufcly done, and 16= ^ '"P 

walls are in masonry with loopholes for mill ly 

rrv • avivae. eittn-Tifp thfl veoT relate to tho renewal of fallen parapets and 
The retire done dun g y coloured to match the old work 

copings, hut the plasteruio _,,:ned temple on the top of the hill has been repaired 
at tho sides. nSv not get in. TheVater 

hot concrete most he laid morferaat ^ caretnily examined and 

Sr"Se — "iX^snnft X?- prevent poop.e 

going in and injnring the rnonument. of Namsimhasvomi 

. On the west of tta rook, ‘^^o . ^ interest. 

mcasunngneariySO X Id.. /“'’.^Xtho usual atteudiinls ot thoslde, there ate 
Besides the figure of A arasmhiul "i Ihn northcru wall has nHutilrnii- 

othera tsi mranyakthatiinMnm and A Tinritrama amtmam. 

ra^ajiar inKarafimka avafaram^ nlUc of this temple, and these have inscriptions 
There are underground cells 6y,‘6=/,‘^.°V“the LigraphieuI Department ; thev 

within them, which have been already copied ny me vpb p v > . 
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relate to the 13th century. Some images are reported to have been found ther« 
some ycare ago, and these Ho within them. According to tho malapurantm, the 
Narazimh'i is said to have appeared hero to satisfy tho goddess Lakshmi who 
penanco in tho tank oloso hy, to mnkopooplo respect and worship her. She is worship- 
ped by tho name of I^^amogvi Amman in this temple. There is a monolithio figuro oi 
Hanuman in front of tliis temple. 

On the north of this rock, at tho foot, is a similar rock-cut temple dedicated to 
Rahqamihazvami who, according to tho piiranie Tcrsion, is said to have appear^ 
there to remove the serpent Karkolaka^t sin. Tho hood of the serpent serves as a head- 
covering to Sri RangamVid shown in a recumbent posture and tho tail ends in the 
Kamalalaya tank. This temple too is more or less of tho same measurement ns the 
other with double comico work at tho top. In addition to Ran janaiha, there aro 
striking figures of Vdmana Tttuvikrama avaldr and Sahkaranarayanasvamx. Them 
is also an image of ^ivakarmd nt tho bottom, who ns the first celestial architect is 
said to have cut this temple. 


On account of tho special carvings within both these temples, and their location 
in the rook, they deserve being brought on tho List of Protected Monuments under tho 
Ancient Monuments Act. The fori nlono is now in tho List of Conserved Monu- 
monts, being Government property. Tho temples ore said to be under the management 
of private individuals, and the custodian has agreed to the proposal of placing both 
these temples in the “ protected ” list. He has also agreed to pay tho cost of the 
repairs that may be done by Government according to tho finance of the temple- 


Ibis is one of tho seven sacred cities in India and has many temples of archffiolo- 
vsram* gical interest. Of the seven sacred places, viz., AySdhya (Oudb), Madura, Maya 
(Haridwar), lienares, CSnjeeveram, Avantikai and Dwarakfipurl, throe aro Siva 
JTsSel'-anis and three Vishnu Ksheiramt while tbis^ combines both sects. The town 
which was once the capital of the Pallava dynasty is said to have within its bound- 
aries 108 Sivi and 18 Vishnu temples, tbe former being larger in number in Great 
Conjeeveram. and the latter in Little Conjeeveram. 


A legend states that Buddha withhis disciple the sage Nfiradfi applied to Vishnu 
va l for meana*to be freed of the sin that Buddha committed by making converts and thus 
temp”, ” spoiling the Bhakli of ^aivaites towards ISvara. This occurred in the period immedi- 
Con^- ately subsequent to the destruction of Tripuram, (the three forts of iron, silver and 
veram. j Tripuriisura They were told that the only means was to worship 

iSvara in Couieeveram. When in doubt as to how the place was to be recognised, 
they were told that the sin would, while going to that spot, be reduced to the weight 
of cotton (Parutti) from that of a mountain. They felt the effect when they reached 
a villao-e near Conjeeveram where there is a Jain temple. The village still exists 
and is '’known as Tiruparuttikunraio. They were also told that in worshipping the 
eod there the pradakshanam, *.e., circumvolution, would be of a most tedious charac- 
ter like one’s getting oat of the mother’s womb. Br^h-Naradalinga and Kaildsa- 
linga were accordingly worshipped by Narada and Buddha respectirely. 

The Bouthemmost raVia in front of the temple has sunk a little at the top, but 
it has been in that condition for a long period. Part of the main wall on the south- 
east lias also sunk and tbe lintel over tbe closed doorway is broken. These must be 
set right. Several of the cells around the walls seem to be leaky and filling their 
cracks is necessary, .dgam rain water enters below the main wall in some places, 
and the ground should be so levelled as to carry away the water to a distance. Tbe 
glaringly white plastering done some years ackk to the front mantapam has not yet 
been toned down though this was suggested during inspection some vears a^o. 
Vegetation has also grown over the walls and the central vimuna. This must %0 
removed and further growth prevented in future. 


Kachapes* 
vara temple. 
Conjee- 


ThoPuribKH ot this temple stete that when Vishnu in his Avatar oi turaalie 
tortoise lotTO) desired to be freed of It, ho was directed to worship Siva in this town’ 
Accordingly, ho camoand worshipped thoioisram here, (Plate V, figuro 1) after first 
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getting himsell bathed;. and in this manner he resumed his former lorm. Even to 
Uiis day, a seulptnre, representing this scene, is seen in the first courtyard north of 
the eentrrd shrine. 

The only entranoe to the temple is by the north. The outer courtyard has a 
MtasidMitirlUrn tank (r.e., obtaining-of-desired-boons), and shrmes dedre^ed to the 
Sun, JIandhata, etc., who are all said to have woshrpped the god hero. The walls 
of the taMaanham are covered with inscripHons. Some vegetation over the 
joaaras of the MiiadiSta and Zwjapfitr ahiines rcqttirra being removed and 
regrowth preventod. The gopara to tho second courtyard is incomplete. 

The ParSm reads that, when the Devas wanted protection against the Asuras 
tbev were told'by ParamaSiva that Subrahmanya, his son to be bom later on, would 
destroy the Asuias. They were impatient of the delay, and on one day, when ISvara versm. 
was in his bed-room with the goddess, they troubled lum at least to give them nU the 
power of procreation ; and he granted it. But unable to bear the power they all 
lot fever (jMru). Then they prayed to god, to get themselves nd of it, and 
lere ordered to bathe in the tank at Coajeeveram known as and 

worship the iiBja there. They did so and were^d. The loartoa is of an oval 

tt?Tvkm'ofSe“mSeaS’ara“'also“so^^^ 

order issued in 1904 The destruction was observed on one of the departmental 

Srofflee, 130^101 Eeveuae Officials ^ Government, steps were taken to have 
the buUdiis protected under the Ancient Monoments Act. 

fTv D - tiint- after their defeat by Uvara and the death of their Tripnraata.- 

. Purma reads that and were ordered to worship him kwW 

taOTen, the Tnpnms oppli^ temple here. Two of them were asked to c^oll 

ren^l^S bS oaa“ of their^devoHoa as d.drapd,.,, aad the third as vu.«. 

the drummer when he dances. 

_ , , . - t triv^iowitsbed. and the plastenng has been done 

. , wwana has bw p WorkB Department repairs some years 

witb white chunam used durui„ orocedure in the execution of such repairs, has 
aso._ This, by no means Tt wiU evidently take maV years 

not improved the appearance ol tue ouuuiu^ 

of weather action before the defect IS repair • ^ u* _ ... ^ 

X • wr-iiesM* Tirara was residing in bliss Wlta bis Kamakshl 
• In the Ifa^haragm of the planets ; aad he said that 

consort, Pilrvaii, she one day admi ^iigg ^id not properly appreciate this, be Conjee* 
they are nothing without him. As the uia 

caused the cloths of the damsels wh . . .j and at once there was cessation c 

the modesty of her maids, the goddess prayed to him as 

of work throughout the world. )Vn directed to go and worship him in the 

to how to mve“heiseU 1™” ‘‘■.'h'"”’ ^ ^re. 

shnneatCoaieevemm. f ^ ,elt to decline, .he holy 

TVhen at one time the influence „ . is said to have performed a 

priest of the Brahmin community on j^oddess with eight mesmeric figures 

Ireat ruja and pat up aylhin la treat ol tue go 

{AMaksmi) cut on aU si es. 

The goddess being all-powertul in in ,j 3 j, „„ s 3 ,d to eiiBt in this 

of the iinoo as is the case in other ,idj temple at the north- 

town as seven tanks of holy r-Haoi '* Tho shrine of tho goddess faces tho 

west, and is known as tho “ the aides of the popara and the wnUs of 

south-east. Inscriptions arc cut 

the gCtgairt raanfa^am. 10 
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The temple is a large one, and Tegetation has been.allowed to grow in several 
places. The attention of the temple officers who were present at the time of inspec- 
tion, was directed to tho necessity of removing the growth. ' 

This great temple which is the principal one in Little Conjeveram has a tradition. 
It is said ih?t at one time both Sarasvatl and Lakshin i quarrelled about their relative 
'merits, and applied to Indra for arbitration, who decided the case in favour of 
Lakshmi. Sarasvatl having become defeated, cursed him to become an elephant 
Indra applied to Lakshmi for the removal of the ourse who advised him to visit the 
Narasimha idol in Conjeveram to get rid of it. Ho did accordingly and got the effect 
of the curse removed. Then the goddesses resorted to Brahma wbo also decided in 
Lakshml’s favour, and he was cursed by Sarasvatl to lose his creative power. Then 
Lakshmi advised him to perform Yagam in Gonjeeveram which he did near the tempi® 
there and got back the creative power. 

The temple faces the west. The aides of the gopuram have inscriptions as also 
most of the walls inside. Just behind the front gopuram^ there is a four-pillared 
mantapam^ each pillar being nearly 20' in height with granite rings hanging on all 
the comers. The hundred pillared mantapam south of this has some very' good 
sculptures of Hanuman, horse, etc. Here is a holy tank, the Ananiaiarasapushkarant 
with two miniature islands in the centre. There are also shrines dedicated to 
Sakkarathu Alv.ar, Nammalvar and Manavalamuni — In the second court-yard is the 
Kalyimamantapam^ with largo well-oarved figures on its pillars of the AndaluHjal 
manptpam close by. Inscriptions abound in number over the walls of the Ka^ydM- 
mantapam and third prakaram walls. The cornices over the Garlhagnliavi are of 
good workmanship aud here also are some inscriptions. 

Tho temple being a wealthy one, is in need of no help towards any necessary 
repairs. 

This small shrine faces the west and stands in the midst of Punja fields. It is 
dedicated to HaUingl^mra in honour of its idol having been worshipped by sago 
Matahga in order to prepare himself for performing Yagam, By constant puja to 
this Ixngam he is said to have obtained the desired object. 

The conservation work done last year has not included all that is needed, and 
vegetation to a great extent still remains on the tower. The roof of the pillared 
porch is not levelled to carry the water to the sides, and this must bo atteiided to. 
Several of the niassive stones of tho tower are dislodged and these require proper 
replflcing in their respective positions. The cracks at several places require pointing, 
but not with white chunam as has been done elsowhere, but with a colour toned to 
suit tlio ancient colour already existing. There is no path on the south from the road 
to a distance of 76', and one to a width of at least 10' must be made. A doorway to 
the shrine either at tho pillared porch or tanetum is necessary. 

This temple is built after tho model of tho above one, though a little smaller in 
size. The tradition is that tho god of the eastern quarter, IsanESvara in order to 
ConSw- settle himself in CSnjooveram worshipped this lingam and accordingly got the blessing. 
v«ram Pavement to the front porch and removal of vegetation are necessary, and nmst bo 
done soon. 
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Aliavates This sm-all shrine is near the KachohhapCSvarn temple and is aiid to have been 

■nra temple, built in honour of tho worship of the lingam within, by tho Elephant AiravafS of 
Indrii, which in a fight lost one of its ivory tusks. By worshipping tho Unnam here 
it got back its tusk and went to Dtva Cdka, ^ ’ 

Tho repairs done some years ago by the Public Works Department have greaUy 
destroyed the bcanty of the temple. Modern plastering is so very vivid that tho 
ancient appearance has almost gone. Tho custodian is so very careless that ho ha.s 
already allowed a peepul tree to grow luxuriantly over tho front porch. This must 
bo removed. 


MraisKl 
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Tliis temple pre^nt^s a peculiarity when compared with oUiers clsowhcro in that 
tho etmtral vimanam is design^ in the form of a Buddhist vihSra and has shrines 
dclioitwl to K!vcral gwii ID rach ot Ure three storet.. Tho loircrmMt ha, v„;h, 
l^niDiU. U .0 m.ddlo Ihregonsths »nd (ho topreosi PonrerreudEvd. “ Mho 
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'TOrions avatars of Vishnu appear throughout the inner walls of tJie temple. Over 
‘.the jvalls inside are inscriptions. The repairs done last year hare almost put tho 
temple in order but, as I have had frequent occasion to point out elsewhere, the 
. glaring plaster which has been used has spoiled the beauty of the ancient appearance. 
The Public Works Department officers concerned must see that such acts are avoided 
In future and that tho remarks of this office in regard to such repeated defects arc 
not simply filed in office, ns seems to be often the case, but brought before the sub- 
• ordinates directly concerned with the execution of the work. As these officials again 
except in extensive works are in some cases very seldom on the spot, the contractors 
.must be informed as to what is to be done and it must bo seen that they do it, othcr- 
'wiso tho whole of the plastering should be chiselled off and reset anew at their own 
expense. In an ancient Pallava shrine like this, it is deplorable that such simple 
directions are not attended to. The circulars on the subject which have been in 
•tiie hands of the Public Works Department for some years must be borne in mind 
'Tvhen handling arcbmologieal works. 


Thc^rf7^ connected with this temple is that Tundiru Maharaja of tho Pallara 
dynasty, through whom the name Tondamandalam was given to the country, had a 
'Tision that he would soon be favoured with the appearance of Vaikunthapemmal as 
'he is in Vaikuntham, that god accordingly appeared here and that the temple was 
Hubsoqnently constructed. 

This Dravidian temple, otherwise known as Ai^tsahguyesvara temple, lies at a nsUrger 
•distance of nearly five miles to tho north of tho Wallajabad railway station. There is lenneil*’ * 
good road running from the railway station to tho place. 


The repairs on the last occasion are said to have been mad© in 1907-1908 by the 
Public Works Department without .sufficient considomlion. Buttress walls have 
■been put up covering tho inscriptions that exist tlrroughout tlm outer walls of tho 
mahmantapam. Also, the terracing to tho mahumaniapam has bwn done without 
iremoving the roots within the two layers of the wall, tho result bemg that the roots 
have begun to throw out their stems, dislocating tho granite stonw of tho outer 
face and necessitating further repairs. An estimate recently received and sent teck 
approved lias made duo provision against all these. It now requines being earelully 
■attended to. Tho facing s'toncs of Hxamahamanfajfam arc to bo removed and after 
•eradicating tho roots therein, reset in position. The buttress walls are also to bo 
removed, thcro being no need for these after tho stones are reset; and in doing so, 
proper attention is required to sec that tbo inscriptions arc not spoUed. The plaster 
■ over U,<, OTOTO Ims fallen in one place, and this r^a.rcB bomg renewed mtli coloured 
plaster, to Imrmoniie with tho surraundhig wcather-hcaten plaster After aU li.ese 
are done, attention mu.t bo given to tho pavement of the floor of tlm conHj-ard, so 
that rain water osliccting inside may bo removed ootoide tho comjwnnd ^11. All 
thcM have boon ^Inted out to tho overseer present at tho tirao of raspeotion. 

TT.:. o distance of some vanl. to the sonlhdjast of tho larger Siva The Lcj.er 

tomp^" nfemnm.nl,- 1 “ Kandaling«vj.ra,vaml temple It i, in sorb a 
». • ^ j-.- at i I! nrtl pfrrvtR of vccctalion coold anj’whero uo seen, it is 

•her.ren°at'il8 braf' All ranad the temple, caltivator. have eneroached and brought 
■the iS ondor eSrivaUon. The sculptones in some of tovo 

and these nrobahlv lie under the mound near the waif.. There l> now no rfiorap.daln 

on tho loft^side ^Ovor tho tower of the sanctum nnd that now exist, 

tannrind and liicnul trees, cte., and prickly-, war grow laxnnantly. 1 ogetat.on here 
hannu ra^Sf in dist’nrbing the* side, of some port.ons of tho hmhhngx 

Tho imadf lies in tho fields in front of tho temple. 

To hrinn this to order, tho outer facing .lone, of the .a.ef.c and omMema/opo, 

10 onng luts loom , •!,» «ironff rooK within. The inner 

lo bo Vegetation over Iho <jipnran ouU 

facing stones of both Ihc^ nro tn gooii ronnit ^ repUeol in snel. « manner 

bo muoml and tho nuMtng par «xj«tiDC The Orervoor preheat wa< icformofl 

» to agree with the other portion, now ^ Me „e.pJnnd wall along Uw 

• t^l'^p^lnol: ir^cr*“.h‘rt K. -.ei t. .h.. temp,e. 



40 


The oustodians not "being in a position to pay for tho repairs, have agreed to- 
leave tbo temple in tbo bands of Govemtnont os also a portion of the patta land on all- 
sides without compensation in order that tho necessary repairs may bo done by 
Govemmout. 

Both these temples have been declared “ Protected ” under tho Act, and it rcsts- 
with the Revenue department to assume ohargo of tho Lessor temple and the surround- 
ing lands before tlic Publio Works Department begins the work of doing tho repair, 
suggested above, to bring it into a proper state of maintonanco. 

Mahaball- Several of the monuments do not bear name boards, and it is dcsinible to 

puram. introduce them. In places whore notice boards now exist, tho names may be cut 
over them ; and in other important places where these do not exist, the name and 
notice boai^s may bo a conjoint one. 

Shore This temple is one of those forming the well-known group of Pallava remains, . 

M?Sb’all. md stands on the seashore about 34 miles south of Madras. The sea at this part of 
pnrsm. tho coast is encroaching, and for over a quarter of a century tho problem of protect- 

ing this building from its inroads has been engaging the attention of Engineers. 
Somewhat earlier than the time mentioned, a breakwater formed of blocks of rock among 
which were many stones fallen from the temple itself was heaped up in the seaward 
side of the temple which materially assisted in preserving the building. But some 
years ago further measures were found necessary, and a retaining wall was built to- 
protect tbo ground on each side. The sea face of the temple remained ns before, and 
waves at high water dashed against the walls. I proposed that the existing rocks to 
the north-east should be joined together by blocks thrown in between them, so as to- 
form a natural deposit of sand in front of the temple as has 'been the case at the 
Madras harbour where the sea currents are tho same, but this was overruled, and a 
breakwater built a short distance out and narallel with the shore was ordered. Tho 
Superintending Engmeer lately reported that this work had been begun, that he had 
inspected it and finding that it would be utterly useless had stopped the work. 

Srtstana- Rain water seems to penetrate through cracks in the top of the boulder on which 

Mmbai?’ the sculptures are carved, and this must be prevented. 

puram. 

Tlrupall- This is at a distance of nearly 46 miles south of Madrus and S miles off Sadras. 

tm”e, The temple >Tas, at one timo, a wry important one ^7ith both Siva and Vishnu worship 

Vayalar. within. The <ane/uni of the Siva shrine is of a semi-circular form, and is a Cliola 

structure. Vegetation, that has taken strong root, will present some difficulty in 
removal, before any repairs can be done. There are a few inscribed stones in the 
western wall of the ruined Mahamanfapam and one stone at the step entering the 
temple, and also all through the base of the garhhagriham. A broken piece of a 
pillar with inscriptions is lying in the open space in front of the temple. It seems 
the inscriptions have already been copied by the Epigrajhical Department. 


To thoroughly eradicate vegetation from this temple, means some rebuilding in 
parts, which will lead to some expense. 1 would therefore suggest that all tho deserted 
buildings around the central sanctum, may, in the first instance, simply have the plants 
removed as far as possible ; the principal repairs being confined to the central part, 
and the surroundings kept clean. Any pillars or stones with good carvings or with 
inscriptions, may ho arranged in tho courtyard or sent to tho Museum. The amount 
towards the cost of the repairs said to have been promised by the people of the 
village sometime back, has since been reported by the Collector to bo not forth- 
coming as the villagers plead inability to pay tbo same. 


These ruins are at a distance of 4d miles south of Madras. The walls of the 
Port with fort are in some places in good condition ns also tho watch tower at the western 
o^'tranco. Vegetotian that bus taken root over tho troUs of the fort and the domes 
swr.!, and walls of tho godowns, cto., within, are of anoh denso growth that it would bo 
almost impossihlo to root them out ouecosstullr now. Tho rillago munsif of tho 
placo sajs that these romius uro under tho eiiarge of tho Rovenuo Dopartment, 
thooRli a GoTommout order says Ihut the officer of tho Public Works Demrtment 
ore Ujo custodians of tho monuments in charge of Government. There is a Public 
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TVorks Department rest-house close by in charge of a watohman. It is a pity this fuli- 
time servant was not made use of to remove the vegetation in its early s^ge. So far 
as the hig trees now on the walls are coneemed, they may he removed in the coarse 
of next year after provision is made in the budget. 

This fortress whose walls encircle three hills, named the Frishnagiri, Eajagiri Pgt 
and Chakkilidurgam lies at a distance of nearly 20 miles on the west of Tindivanam 
Eadway station. Iho first foundation of the fort as well as the templo of '^sva- 
natha, now in rains, at a distance of a mile on the north-east of the fort, is attributed 
in the purams of the place to one Sura Sarma Eaja of Benares, who being issnelcss, 
resigned the Hngdom in his brother’s favour, and cimo here and M penance, and 
being blessed with issue, took his seat at this place. He rded for 43 years and left 
it to his son Thandan who enlarged the kingdom. The 22nd descendant was ^ja 
Desinc-who fought with the Navah of Arcot, and lost his possessions which suhse- 
quentfy came info the hands of the British. The exact date is not ascertainahle for 
want of authoritative records, hut from the fact ^at it existed during the days of 
the Vijianagar kings who came in possession of thm in 1382 it mnstba Msnmed 
that it existed anterior to that date. Of the three lulls, only two have bnildm^ o^ 
importance, viz., the Krishnagiri and Eajagin; and the other, the faakk.hdrng lying 

to the south of these, has none noteworthy except one or two umufapamj of simple 

construction. The temples and other buddings on the olhor two Ms "re s.^dar to 
each other in several respects, thus showing that tor haU X“r S 

(dark period of a fortnight) the Haja ruled m the one, and during the other half 
Lfaff 1 (hnsht period of a fortnight) in tho other, as narrated m the puram. 


of tho place. 


The huildinss at tho foot of the hUl aro numerous, but most of these ire now in 
ruins SevSwever aro in a good state, of Cr1r,i.a^l/fSa’iroin\' 
Kahmamahdl, ^“”’3 outside tho south precinets of these 

uudrsatui;.ru™siv<’X. lempk. well scilptured twelve- 

mam huddings is tho temple of i'atuiofnramasvti iftrk.srinintDroa 


main huildings is tho temple oi 
pillared maninpam in front of it. 


of twenty-fonr .Tain Tirihankarai out on i 


Oft the north in a hillock are some rock.scnlptnres 


boulder, twclre being on tho top and 


lax TW • • 1,-11 sertftMmq tho Iffo tcmplcs of JTmAnajiw/u’ Bud Uanffani'ilha- 

The Krishnngin hiH ^th staircaiso at tho sides to carry 

tvam. Two granaries rtee and oil, nod a Council Hall with 

d?m&‘''d‘:rat:dtr 


. v.„» it thp two temples cl Bala BarmnSlka 

Tho Rajagiri hiU Rana-matha with somd ioscriptions on tho doorway, 

r, and on tho summit that of f* ^ nsccndln” to tho top: tho Audience 


There are also tho flag btaff with cannon of 11' in length and 

Chamber, Granary and the '^'the summit. 

7' in diameter lies in a small rjanAiyam a litllo , ,n- - •• i 

. . * well as thoso of the temples cl Baja^tn and 

Tho terrace of the ^tcM-avs M ^ ^ tl,ronghout those, and they 

A’riiXnd^m aro in a bad condition. _ * ItUlo cost as possible. The 

require being examined and set JV* . ^ ptaU> of proscrmtion, 

iralU going round these hilLj nro S® fallen, as suggested 

and tho parapets retain their m-nection notes d.itc<l lOlh and 11th 

by the Executive Engineer in hi regard to tho ro*buildmg of tho 

Soptomber last, they may ro-hm ♦ - aonoec«sjry in the opinion of 

mati/.iyari# suggested by h»m, « ordinarv ones, except those that contain 

this Department, as several of the o Cniat nantapavt on the south of the 

special carvings in them, for . iu_ t^^clvo pillared one in front of tlie 

. temple on the Knshnagin, rs'inthraia* that bcarsomearehitoc- 

temple, tawures. Witli those two alone, 


temple, llesjdcs *1'^ censures. Witli those two alone, 

tural imponanoe, the rest do not new* ‘ Lhaterer i* nco.-^sarj' done to i>re«crTe 
the terrace may be carefully „„„,lthehilU i» I’lA»tenog 

them. Repair of the other U already exwti an! where 

»prk in general m.ay be aToidr<l exeep^ i» J I»ointi.ng is nroc^sarr in pU«* 

portions have Cake*! off and have to i 
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«iid this too, coloured to match the adjoining plaster, as otherwise vegetation 
take root and sooner or later destroy the building. The prison-house requires being 
properly looked after. Within the oella, debris has been allowed to accumulate 
this must be removed and the entrance closed in order that cattle may not go in. 
The loop holes for musketry arranged in front of this, must be kept in good order by 
removing the dense vegetation and closing any holes noticed therein. The old 
paintings on the cornice of all the rooms have, not been cared for. • They are being 
frequently interfered with by visitors and shepherd boys, and portions, probably to 
be taken away as curiosities, are being removed bit by bit; this must be prevented. 

One of the buildings now included in tho List of Monuments, and others in ruins 
not put in the List on account of their ruined condition are now situated on pattd 
lands. When and why they were assigned is not known. With regard to the first 
of these, the Sub-Collector of Tindivanam in his letter to the Collector, has written 
that Government never intended to part with its right to that mantapam, when 
assignisg the spot. Whatever it may he with regard to this as well as to other 
similar buildings, it is said that stones excavated from below are removed by the 
ryots concerned. Though there can be no objection to the existence of ihQ pof& 
land within the fort which measures nearly 102 acres, yet in the interest of Govern- 
ment, those lands whereon these buildings stand require being taken back and 
reserved as poramboke at least to prevent tho removal of the stones on them. If 
such a conree is not resorted to, the ryots will encroach on the sites of buildings 
little by httle, and may gradually proce**d to remove the stones on the buildings, 
and thus bring the land under eiUtivation. Tho Collector may be requested to 
enquire into the matter and examine tho records relating to tho assignment of these 
lands and take steps to restore them as Government poramboke land. 

At present, only a few remnants ore left of this historically important fort. 
They lie at a distance of nearly 2 miles due east of tho Cuddalorc ^’cw Town Kaihvay 
station on tho sea coast and on tho loft bank of tho Gadilam river. Tho English 
first purchased this fort in 1690 from tho then ruling Mabratta chieftain at Gingce, 
and both the French and tho Dutch had established thomeclvcs kero boforo tlicm. 
Tho original fort was built by a merchant named Chinnia Cbetty, and it subsequently 
passed into tho bauds of tho rulers at Gingeo who wero then powerful. When 
originally built, it is reported to have boon very strong and bomb-proof, double 
walled, measuring about 600' X 400', and to have cost about lOOjOOO piigodas. Tho 
namo given to it by tho English is attributed to tbo then l^Indms Governor having 
belonged to Wales, tho patron saint of which country ho probably wished to honour 
by giving tho namo. This place was for some years tho principal centre of EngHsh 
Imdo though finally they removed tho head-quarters to Madras. 

From tho account given in Ormes’ history during the sovcntics, many p.srts of 
tbo fort were then visible, but now, it Is to be regretted, most of them have dis- 


appeared leaving only a few traces. Tbo only portions now seen are portions of 
bastions on which modern bungalow* have been erected, and n 8ubtcrrano.an bricked 
passaco under a glacis. ^Vll these are included in path’i Land, thus placing them out 
of tbo control of Govemraent, and with the chance of their being at anv timo 
damagc<l or destroyed. Tho best preserved portion is part of a brick bastion on tbo 
northern bank of tho Gadilam river, which fonns more or less tho compound of tbo 
■ south-west bungalow thnro. This has not boon touched by present dav rciioraiors 
and rank vegetation has overgrown it. Tho breadth of tho wall is 6' an'd the length 
about 30'. lly the side of this and in eoatlnualion of it on Uio north, there nro 
soTcml vanUr«l passages which wero probaldy powder magarines. Thor oxicnd 
from Iho front wall to tlio scr-ond to a lenj;th of nearly 176'. iJomo of these mssigr* 
now remain blocketl up, and in case it i« t!ie intention of Ooverrunent to |>re.-wiTO 
them as a remaining esatnplo of the anrienl furl and ns a relio of their first aiMnisi- 
tion on the Ctoromsndcl Ct'ast, tLo bungalow over which these stand tnav be aoiuirrd 
and otherwise tnadc a#*' of in any amtabte mannor, with nect's-wv instruclions to tho 
officer plaoiyl in ehargo of u not to iDtrrfcre with theso old relics bc\*onil wlsat I* 
al^solutrlyneeswry lo preservo them la awerdane*^ with tho a-lriee of this Dcrur*- 

•!»»» lo rfaorra tmm tL. 
existing lj«t of Annrnt iiftontncnls in tbo nenr fulurr. 
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Oa irspecticraj it sees that so trace of anj boHding existed except a large Eslisi 
»nosnd about 200’ X 150’. This •will therefore be lecosmesdei for remoTal from 
the list cf Ardent iTocmnents. < 

This large temple is on the railway line between Sladras and Taticorin, and , 

is largely resorted to by all clashes of Hinda tsairaite pUgrims a? aH tines of the 
year, generall von their pilgrimage to Bamelrarnm, Tinipati or Benares, fiepairs, 
renewals and* additions were made some time ago, but some portions of the old 
btaldin'- 'till exui cntonched, and no tampering should be allowed with them at 
least. 


It is said that lirara manifested himself in fire diSerent shapes, one of 
-then being (elherial space) ; and this is the place symbolical thereof. The 

temple it^lt is named not after the deity who so manifested himself in ihat 
share, probablv because he was inconmrehensible in th at form, bnt in conme~ 
moration of a later manifestation of IsTara in the form of ^ataraja which 
EteraSr means ‘'Lord of dancing” The story goes that a Br a h m a n named 
hladht^dini applied to his father to iastrcct him in the way of obta ining 
god's ‘blesdngs easilr, and he wasadrisedto stay and worshipthe Sic’jyjnUa 
harors there. To obt^ fiowers in abnndance to worship with. He prayed to 
lesnppliedwithatiger’sfeeTacdc!aw5,to enable him to climb trees and clutch at 
■bramie^ and pinch fiowers essilT. His prayer was granted, his feet were trans- 
formsd into tho^e of a tiner with claws, and he was thenceforth hnown as 
r?fl<jir«v 5 ifa(themaawithtiger’s feet). In this shape, he sa^ there wo^i^ 
png the cod and doing penance. Anodier rage Pa^^jah. ako wcnshippsd 
thegodher^ He was none ether than an inearnaaoa of Adi Sfeha. the serwnt 
JoXaaj of Tishnn, who, on feeling the weight of yisliCT, cnnraally for a 

-abort time, desired to Imow the reasca th«wf ; andonh^told of it by Visbpn, 
that at that mnicnlar tionent he we.nt oto the world as along with 

ISTKa&EcW & S.>.ilvA-r-.^Jr fom : (Adi gsia) pjrf to (W 

■Bsn to TritiS soci daociogs o£ liran. Accordiorfj he ordoioed bj Vlshiai 
io do peooocm thlt p!a«. lleoro, o view to graot the proyer of Oro 

pteeed to ntltdfee-. Hntself tjfore tieio m o dexc^S « 

SataiSio, o* the p!.ice tehere he dooced is ^ ie C- u A= ifcl of 

XoittSio is io th=t shrioe, on either side of tthich 


eSc ordtoestoerioioEoeooeootho^. who ytstl ^^y ^Jo= 

•re'pr«eo» 5 .heEi-ioife«tatiooc£Ilrarairi his ongtool fo^- Bie holy toots 

tiost aod iiMrJpA.'oo fie oorti hsve oyen...-- ongm. 

The di*e of fieoririoolsfioctoiocoototbe sifi&etori^ t^rtetoed. hot 
. , 3 V *^** w.»- «nr^ EmnT Tears berore the reign of ESa^ 

It has Iwen stated that it wa=. some v..^ 

.Ethir— jzrm- who ruled in Xortiens Indn. This hi^ 

•■'AL ^ *v n.t and also constructed other portions of the 

s«inentlrra=ewed_^e /sif nr. said to hare bu 2 t some 


reaewea some. me temp-e tv—*.— --d which Ls said in 1.7^ 

-th. -wh-’^ Xararaja dancea and pTfc-iaeO, a..Q w^c. ls s...a to have 

w. wd.jSrlll-bTijl™.' irith geW soh^.^thf renewed oe added 


-of the holv ttoafra Poeoidh-io™. ^ 

taes, jraiaie, etc, is said to hate a holy stcta-caoce- 

The daodoj (BJa SMS), 

(P«Jya^yojj-.). fie siubeloogfis to fie a-^ 

^f» of Sitahamisatidaii s— e a-^ heoeufi of stoaes near the,. J “* 

stroctore require earefcl ptteerta-e^ tl^^hoasaod jaliaiei 

Egurea at fie “es shodnfjl^^f- 

Tate cofflaied the figorH rf bri-ia hate hee= fi^^ '‘«>r 

■these. Xearfie Aorhaa Kia-a tettreett tla cuS-’ 

This raast be pat a stop to. Thspates hav_= »n-= '^‘-■■odaas of 
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isvara 

tmple, 

Shlyall. 


the Nataxaja and Yishnu shrinea about the ownership of the site of the manfay 
' pam in front of the Vishnn shrine and some other places, the iTattnkottai- 

Chetties who are in charge of the works, are slow to undertake works in connection 
with the Vishnu shrine which is almost in front of the Chit Sahha. Tbe rebuild- 
ing work in front of the Vishnu shrine which has been put off must b^ hastenM. 
The temple having heeu recently brought on tho List of Ancient Monuments, the 
Collector will be requested to bring these matters to the notice of the custodians. 
Brahmapur- This great Dravidian temple lies on the Railway lino between Madras and 
Tuticorin. It measures 1,078' X 567', and the first eastern gopuram has almost dis- 
appeared on account of the growth of vegetation. Tho wall around this courtyard is 
being renewed. On account of the pavement in the southern prakaram not being m 
good order, rain water soaks in, and this may sooner or later cause the foundation to 
sink. At the north-west corner is the shrine of the famous Saivaite devotfo^ 
dkar who is said to have lived in the 4th century A.D. There are insefiptions ^ 
round this shrine, and on account of great age, the front of the granite is flaking off- 
Intimation has been sent to the Assistant Archmological Superintendent for 
Epigraphy to have these copied soon. Within the shrine, several new structures of 
brick have been put up which are an eyesore to visitors. The shrine of the goddess • 
close by, was remodelled some 10 years ago to the very sanctum^ and it has now no- 
archceological interest whatever. The outer wall of^the second courtyard, base of the 
Arupaihumuvar mantapam and Tirumalapatht also contain inscriptions. There are 
inscriptions over the ardha and mahamantapansQ.ni\ the walls of theMnefumof the god. 
The shrine to ^attandthar is an artificial hillock, made of plaster work in tbo represen- 
tation of. king of birds. There are also figures of tho god and goddess 

on this hillock and tho dome in plaster work is of good workmanship. Within this, 
at some places they have begun to modernize it and as in so doing tho ancient 
appearance may be spoiled it may be desirable to ask them to obtain the advice of 
this Department in future, whenever they intend making alterationss 

The name of the god is m memory of Brahma, the god of creation, having installed 
this lihgam and worshipped him. After the great deluge when god T^as going 
over the world in a boat, the boat struck against the spot of land here ; and Brahina 
was asked to worship him here and commence his creative power for the procreation 
of the human species. Brahma in obedience to this had a tank dug within the tem- 
ple at tho north-east corner and after installing the lihgam, commenced his work of 
. creation. In later times one ^ivapdda Ertiiharjar^ a uativa of tho placo and a dovout 
Saivaite prayed to this god for ti son who would eradicate Jainism which had taken 
root in those parts. Ilia prayer was granted and a son was bom to him in tho great 
Saivaite devotee whois said to be an incarnation of /$ubrahma/tya as ho was • 

fed with tho milk of tho goddess— ; and from that tirno and through tho preachings 
of ^mbandhar, Jainism began to wane. In commemoration of this event ft fostir-al 
is hold annually in the temple, on tho 8th day of which tho celebration of the decline 
of Jainism takes place, the ^^amariaf (Jains) being represented as liaving been 
pilloried. 1 hero is asbrinoto tho god worsnippe d by this i^ipapddha Eruthagar 
known ns tho CA5/«ft'aro shrmo afow yards off, which has also inscriptioDS not yet 
deciphered. 

This temple has not yet been cntcitnl in Iho List of Ancient Monunionts. It 
is said to have a goo<l annual income, nearly Rs. 16,000. If it is placed on tho 
List, tho custodians may bo asked to do all repairs in future of whatever nature they 
may bo with the consent and approval of this Department as other%viso there is cverj’ 
chauco of tho ancient \)ort»on# now renminiug untouched, being interfered with and 
entirely lost. 

Thisisatadistance of nearly eight miles on the south-east of Sliiyali Railway 
station. It has at present three courtyards with shrines within de<iicatod to tho 
god and go«lde«9, Naiarilja and AgGraraarthi. 

The Puranie renion is tliat Atun* Maruthuc'cturart, son of Jahnlharaa, was 
causing great hann to J?;ro/, who feanng him, got themselves oonvorted I'jJto other 
forms and remained in tin* holy city. On the Anra knowing Uiis and onicring 
their Iteing brought boforo him, (hey prayed to livam who directivl his /i’anJi to 
oTcrcomo iho Atvra. Aeconlingly ho was dcfeattsl and thrown into tie ocean. 


tRapts. 

Tl ni rei- 

cado. 


I TI>U/«4m nlatUn 
Vy «U<k U« U«»i 
(r*t^UtlUX 


3k«uj»«»7*'. XU 
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Subsequently the defeated Aiura prayed and got Ifiwara’s ^ula and resumed the 
troubling of tho Devas. On ^andi coming a Bccond time, ho showed his master’s 
ffu/a fearing which iVanrfj began to retreat. The wounded him in various 

places and also had tho tail, bones, otc., out off. Wo sec a sculpture of such a Nandi 
in front of tho god oven to*day. On Ifiwara seeing this, ho created from his eastern 
face (out of five) AphdramurVii who with his Borj' and fearful appearance killed the 
^«uro and ernshed him under his feet, and gratified Nandi thereby. There are three 
sacred ^vells within tho temple. 

Tho temple is possessed of funds and deserves inclusion in the List .of Ancient 
Monuments. It is generally in a good condition. But tho heaps of bricks and mud 
in tho south-east corner require being removed elsewhere. Tho pavement of the 
second pTaknram here and there requires touching up. Of the three wells, except tho 
one recently repaired, the other two require to bo put in order. 

Tho importance of this temple has already been alluded to in last year’s annual valdlaatha- 
report. On inspection, it has been found that weeds have taken root on tho southern, 
western and northern walls, and these requiro removal. Portions of the walls in the Valdls'. 
southern and northern walls have fallen, and these require rebuilding. ^ Tho flooring varankovU. 
in the eastern prdkaram in some places has been damaged, and this requires attention. 

To some length, tho TirumdlapaiH at the north-west corner has disappeared, and this 
must bo rebuilt. Brick partition walla have been put np horo and there in the 
Tinimdhpatti vrithin the temple; and these require removal to restore the ancient 
appearance of those parts. Certain sweetmeat shops are located within the mantapam 
immediately behind tho western popuram, and tho use of the hearths in them, has 
bUckcued tho inner roofing with soot, which is objectionable, and should be prevented. 

The temnle is in possession of funds, so that there is no need for Government to 
contribute anything towards the work detaUed in the foregoing notes. The Collector 
has been requested to arrange with the custodians to have hese done withm a 
leasonablo time or obtain their consent to pay in full towards these repairs as they 
may he estimated by tho Publio Works Department. 

This small temple stands on a hillock, which rar5/»Vo% iscaUed PasapaUs- 

(partof mount Nailaf) and measures 160' X 40'. It hes at a distance of five miles on the 
south-east of the Sundarapcrumalkoil Railway staUon. Inscnptions existat the base Avar.* 
of the hiUock ancl these lie covered with earth. On information received, ^ey were 
ordered to be exposed, and the Assistant Arehteological Supenntendenl for Epigraphy 
has been requested to examine them. 

The vum,m state that Eamaihim (holj co^) in Kritaiaga cursed by the 
^"e VaSlar heeause she was absent at BrahmaRka when wanted by the sage far a 
aid n consenuenee she lost the power she had of grat.fy.ng the w.shes of those 
who lisMSted her help. On appealing to Brahma, ehe was dnreoted to go and worship 
no i^uesiea ner , yi , . which is at a distance of nearly two 

the fttyu instaUed by him It is bei.ered that people Ling 

tea„s,fonrmi es)on theseuth_rf^ ^ aVail 
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haring cursed On a sote^^^ oocasien, it is said, that 

performed his yoyo S' So was on a visit to the holy waters m Southern 

when DaSaratha, the father of .p-ainst the top of tho linpa here, and immediately 

India, his chariot happened to stok" a a, tth^^ renoraled by him. 

an aerial voice for a i^r, renovated tho temple, had 

Accordingly, he is said to have y ,.,nplg nchiv The temple is surrounded 
several additions made and endowed the e p Brahmaiiriham 

by five holy 7iW« fholv staff) still exists on the north-east 
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of the temple. King Dharmadvai ar of Malwa is saia_to h 
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his leprosy cured on tho noon of iSivarairi and it is also said’ that persons bathing hero 
on Sunday and mahdng a gift of gold of the weight of one 
(pagoda weight), to a Brahmin with feelings of devotion, obtains ^alvation, that by 
performing coremonies to their deceased ancestors they cot long life, and that by 
bathing here on days of an coUpso and Arudhra star day they get long life 
obtain moHliam. 

A fissure oxiEds on tho Bonth-wesl comer of tho hiVlock and the eavee on the 
south and west are not in their original position. The foundation on the northern side 
has sunk, and four buttress walls have been built some fifteen years ago. This 
bo probably due to tho base of tho hillook on tho west and north having been covered 
with earth for tho growth of plantains to a width of 15' and 30' respectively, and 
water on these sides soaking into tho pround : the width on tho north being greater, 
the earth there has subsided. Unless a drain is formed on both these sides to carry 
away the rain water, there is every fear of tho building being damaged to a great 
extent in the near future, and this has to bo attended to soon. Leakage over the 
terrace of tho goddess’ shrine 19 seen and this requires being closed. Cracks in the 
brick walls on the south-west and north-west exiat, and some bricks aro also missing 
on the outer sonthem wall. Tho cracks should be filled up, and the missing bricks 
replaced. 

The temple finances, the Trustee says, do not admit of the above works being 
done, and if Government should undertake the conservation he has agreed to pay one 
fifth contribution. Government may bo moved tp include this temple in the List of 
Monuments in order that the Public Works Department may undertake the works 
detailed above. f 

This is situated at a distance of ten miles to the north-east and four miles .to the 
templa, east o! the TittS Bail way station. There is a fairly good road leading to it from the 
M^ttor. ■Railway station which can be traversed by country carts. It is a small OhSja 
temple measuring 150'xl0d'and has only one courtyard. As usual everywhere, 
the shrine to Mah& Ganapati Is in tho south-west comer, the walls of which as 
^60 those of the Ardkamanfapam contain insoriptions. The northern wall has great 
Naga trees grown over it and these should be removed. The inscriptions as deciphered 
by tho Epigraphist date to the reign of the ChSla Eing Yikrama Ch5la (1118 to 
1136 A.D,). The annual income including the Government contribution is said to 
be about Hs. 1,000 and no amount can be spared for tho maintenance after leaving a 
fair margin for pujOj ^he tank to the east, a few yards from the only eastern 
entrance to the temple '■* ^ivaganga ” is punmically connected with the temple, and is 
said to be holy. This requires slight ropairs in its western side where the flight of 
steps exists. 

The 8tafapura?u‘c version is that in the Chela country on the bank of the 
CauvSry was a territory knoam as ‘ Nechulapun. King Jialmashapataka whd 
reigned towards the close of Dvaparsyuga had no sons, and when he consulted his 
family Eishi Sandilvar, he was advised to bathe in holy waters and worship the 
linaa. This holy work he commenced and asked the Sage AgasHga as to which is 
the most holy place and was told that to the south of the Cauvery is a place known 
as Vrtnaia-pvri wbere bis presence is always felt, imd was advised to go there. ot 
satisfied with this, ho questioned the Sago ns to how he came to be always present 
ihero and was told that one Amra Somakan finding that the jDevus were powerful on 
account of their possession of the I'edn* Avith Brahma which-lhey adored, took them 
away from them and entered the ocean. Immediately the Devas went and 
complained to ViSbnu, who promised to overcome the Asura. In the shape of a flab ho 
wont into the ocean and on defeating the AtCro, drank his blood, but he thereby became 
very ferocious. When the Devas saw this, they became afraid and wont to Siva and 
applied to him for help. He with his Consort went in u boat and took in Viflmn 
fish and brought him round But tho fish being too powerful, tho waters swelled 
and the whole world was in flood. At last the fish was overcome and Vifihnu 
resumed his proper form and nil of them emerged from tho ocean. At that time they 
noticed ibis part of tho land above wator-lovel which was hence called Unnalapitram 
and all alighted there. In commemorutioa thereof, ^iva left his Uuga there and 
disappeared. Then the temple and town amo into prominence. 

. * tlrf Trichioopoly Dwlrict (pig» 111 cl U>« "Indiio .AhUjumt" 

Voi, xn, rcrtUYii). 
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^ The neeessarj’ repairs to be done are the removal of vegetation, the resetting of 
"the stones after their removal in the northern wall of^the courtyard, and repairs to 
the steps on the west of the tank in front. The finances of the temple do not admit 
•of the work being undertaken in its entirety and the Trustees have therefore agreed 
•to enter into the usual agreement under the Act and pay a half of the contribution 
towards the works. 

The original Vvmna over the Garhhaffriham has not been interfered with, but 
painting work has been done throughout. In all other respects, the temple is in a 
fairly good state of preservation and nothing beyond those suggested abo\ e need be 
•■done. Some slight repairs have already been done by the Trustees, and these 
fortunately have not interfered mdeh with the antiquity of the temple, 


This small Chola temple has a single ^•ourtyard measuring 200’ X 100’, and Mathuvane* 
stands on an artificial hillock at a distance of 3 miles to the west of the Nannilam sram 
Kailway Station. The front yopuram has almost disappeared, probably on account NanaUam. 
•"of the havoc committed by vegetation. The structure is of brick and plaster, and 
may have been erected during the times of a Chola king. 

Beyond what has been said on page 16 of last year’s annual report about the 
purantc history of this temple, it has been ascertained that the building was cons- 
tructed during the days of Kochanga Chola Kaja of Tanjore, and that this is one of 
72 temples constructed by him. ‘The version is that the spider connected with 
the great JamhukgSvaram shrine, an opponent of the elephant at that place, when 
dying, Imd a prayer to construct more temples and that accordingly it was bom as 
KCcbahga Chola who erected some 72 temples. 

The beehive which is of a peculiar formation in this temple appears over a 
niche on the right side of the Liugam in the Ardhamaniavan. The bees do no harm to 
any one, and as they are considered holy, piija is also done to the hive with the bees 
in it. 

The only repairs peccssaty at present are the remoTal of regetation and the 
■replacing of Ihe stones that hare fallen on this aceoonh Should^ Government be 
jlMsod to undertake the rrork on entenng this in the list of Ancient Monuments, 

‘the trustees agree to pay a fifth contribution. 

TW. .m.ll PhBla temnlo has a Vimam of the typo of the Tanjoio temple, and Jsiupatli- 
is at?d smnet o? if mSo Sie ivest of tho N.nnifam Mliray Smtion There is 
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to the temble is The northern wall of the mahamantapam has inscr^tions t^t are 
deteriorating, and the AssTstant Arohmologioal Supennlendent for Epigraphy has 
'been askcd°to copy these at tho earliest possible dale One of the pillars “f the 
maSaiyl has” figure in relief of the by the goddess, 

’which is in accordaneo with the furdme origin o e , , 

mt. • • sUo* ir, tlafl OOUTBO of u couvcfsation at Aaito/, the god got 
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said to he insnfllcient tor J bu^attention should bo paid to tho 
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This irregularly planned palacia hui^ncs two Parbftr IIall«, an armoury Tsnjor*. 
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Durbar Hnll. This infcronco ia supported by an entry in tlic San^Uaratn^iaran—^. 
work written by Yogynnanlyana Dikahitar, eon of tlio famous GOrinda Dlkshitar, 
Primo Minister of tlio Nfiynk Kings. 

Tho armoury, whiob is built in tho «bnpo of a cmana, has o pquaro receding 
succession of storeys ono over the other, !n|Kjring toaamls the summit. Over the lop 
storoy is a as is usual in rmiinat, Tim plaster figures over tho Nuj'ak DurbSr 
Hall and the n/a» aro of good woTKnmRhip. Besides these, tbo arcades 

placed all round tho building typify the stylo of work adopted in those days. A 
portion bf tho sovoml storied tower has been removed. 

Govommcnl having in 1891 deelined to ortlor tho inclusion of tlio palaco in the 
list of Anoiont Monuments, nothing in tho matter of conservation was done by this 
Department. But during Iho pro-ent 3 *car the Consnlting xVrchitect on a reference 
from the Public B'orks Department rc<jucstc<i advico ou a proposal to convert an 
existing thntohcil shed in the Nfiyak DarMr Ilnll into a i>erraanont structure. On 
inspection, it was noticed that already tho plaster figures over tho face ^vaII had been 
slightly injured when fixing rafters to put up the present thatched shod Tt would 
bo bettor to do away with any sheds either temporary or permnuont. But if one is 
necessary, ns seems to be tho casein permancut construction ono would bo preferable, 
ms a firo at tho thatched structoro miglit cau<o immenso damage. In order that no 
further darungo may bo done to tho omatnentnl stucco work, it would bo desirable to 
construct tho proposeil verandah so that it nnll not extend above tho capitals of the 
pillars which aro of sufTiciout height for this purpose. so doing, tho figures on 
tho arches are not likely to bo injured. In caso this is done, glazed or wooden 
pMiucllod ficreons should roplacd the bamboo thaltics that at present close the arches 
above tho verandah. 

Besides these, other repairs to the armoury, etc., arc said to bo in progress bj' tho 
Public Works Department, but tho circumstances under which tho building went into 
the hands of tho Public Works Department have not been ascertained. 

Government on the recommendation of this Department have now ordered its 
inclusion in the List of Ancient Monuments. 

This shrine is situated at a distance of nearly 8 miles, Dortli*wost of tho Tanjoro 
Ballway station. There is a good metalled road leading to it and it is one of the 
SaptaiUialamt or seven holy places coanectod with the great temple of Tiruvfldi, 
which stands nearly ono milo to the east of it. 

Inscriptions exist all over the walls of the sanctum and by tlio sides of the 
doorway leading to it. All these are reported to have been copied by the Epigraphi- 
cal Department. They relate to the gift of lands, etc., to tho temple by the Inngs ot 
various dynasties including the Pallava, Pdndya and Chola. 

One of the lintels supporting the eastern gopuram is broken and requires imme- 
diate resetting. To lessen the oost of replacing the broken granite lintel, it would be 
well to support the present one from below with iron girders or rails. The flooring 
of the south prakaram adjoining the aarhhagriham has been so displaced that rain 
water collects therein, and this lias resulted in the wall close hy sinking and the roof 
becoming leaky. These matters require attention, and the removal of vegetation 
over the majitapam of the goddess shrine should also be seen to. The temple finances - 
are insufficient to meet the whole expense, and it will be necessary for Government • 
to undertake either the whole or a great part ofvit. The trustee has agreed to 
execute the usiml agreement under the Ancient Monuments Act. 

The vimona over the sanctum is of Kailas shape, and on the south, of it is a niche • 
with the figure of Vakshinamurti in a standing posture. This is peculiar to this 
place, and it has a mythological connection which will he explained later on. The- 
people not understanding this, and in the belief that the sculpture of Dakshinamurii 
did not exist there, have set up a subsequent addition and placed therein another 
figure in a sitting posture as is usually the case elsewhere. 

Tho putanic version connected with this shrine is, that when ISvara in a standing 
posture was engaged in preaching to hia desciples in Mynakaparvatam, the mates of’ 
the holy cow Kamadhenu let fall from Heaven their excreta on bis head. As the 
result of his curse immediately, they had their colour changed and when thov applied 
to him lor reliel therefrom, he is said to havo ordered them to worship him in hiS' 


Qbritha- 

uortmtat 

temple, 

TUlastVa- 

Q&m. 



49 


Svayavibkuva^ i.e.^ the self-created lingam forn^ existing at this holy place. There- 
after they did so by bathing the lingam •with their milk which contained fat (ghee) and 
hence the name of the god (GhrithapnrlSvar). In proof of this, there exists a figure 
in relief OTer one of the pillars in the northern Mantapam, and the figure Dahshijux. 

TnurU in the standing posture most probably represents the preaching. 

This great Dravidian temple stands on the banks of the Cauvery at a distance Panchan*- 
of nearly 7 miles to the north of the Thnjore railway station. It is the chief of the 
Sapthasthalams mentioned above, and is held in much reverence hy the Brahmans of Tirroii. 
Southern India. 


In the first courtyard on entering the temple by the eastern Gojiuram^ we have 
on the south a shrine “ Dakshana Kailas ” and a similar one in the north “ Vttara 
Kailas^’’ both of which are of the Kailasa Vtnana form, after the model of those 
existing in Tanjore and Gangaikondasholapuram. There are some well sciJptured 
pillars in blackstone on tie east of the Dakshana Kailas. The Fmamanfapam in the 
second courtyard is a subsequent addition as also arc some other portions in the 
temple thouf»h the original Garhhagrikam is said to date from the time of tho sago 
KamciSa llie other additions wero executed during the days of Govinda Diksba- 
dar, the famous minister of the Tanjore Naick Rajahs and Paohaynppa iTudaliar of 
Madras charity fame. The third Prakara has in the south three large oval-shapcd 
marks representing the foot prints of a buU, tho jmranie explanation of which will be 
subsequently referred to. 

Inscriptions exist all over tho two Kailasasy the sanctum of the god and tho 
shrine of the goddess at tho north-east of the temple. The msenphons on tho sides 
of tho entrance to tho deity’s inner shrine are wvered with pl^er and portions of 
tho plaster had to bo removed to find them. Though some of these have already 
been copied hy tho Epigtaphical Department, I am doub ful those over tho wal^ 
ofhoth thoshnnos have been copied; these require early notice, as this temple w 
said to date from a very early period. 

The flooring around the Kailusas is in such a bad state that ram irater aocumu- 
lates and as this may cause the walls to sink, the attention of the custodian should 
hocaUed to this at mce. Tho roofs of tho JappeSar and Kataraja Mantapams are dso 
sh'ghUy leakT- Tho temple is said to have a very fair annual income and is under 
the mSrSent of the tambirSn of tho Dbarmapumm Mutt in the Mdyavaram 
taluk The Collector may be requested to arrange for theso works cither being 
cxwuted b? the custodian, or to obtain his consent to mmbureo tlio cost on its being 
cxwutea Dj me cusw , nnn-,rtmPTit- Besides, there exists a drainatro 
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Tlnunal Thougli this building, Trhiob is ono of tho most extensive and best preserred 

palaces in tho South, has long found a place in tho List of Ancient Honuraonts, repair® 
Madura. or alterations to it were carried out by tho Public Works Department without any 
reference to the Archtoological Department and without tho estimates being forwarded 
for inspection to this Department as is tho case with all otlier ancient monuments. 
This was duo to the buildings being entirely occupied by publio offices. It was, 
bowover, considered advisable that tho procoduro adopted elsewhero shoold he 
followed hero also, and on a referenco to Governmont, tho suggestion was approved 
and adopted. 

Some works which wore suggested by tho District Judge wore inspected, and 
they are as detailed below : — 

(1) The removal of a large iron cage from ono of the back rooms to another • 
in front. Tins cage, measuring T x IP X 16', could easily be removed, as the 
parts are connected by bolts, and reset at tho other place as wanted. 

(2) The erection of largo sheet iron or wooden windows for tho window 
openings in the hack room mentioned in item No. 1 supra. The provision of windows 
to the openings is absolutely necessary, as without these, rain water may get in and 
thus damage tho plaster on tho walls, etc. ; and therefore these must be provided with 
wooden windows as in other places. 

(S) The provision of iron bars for the openings between tho walls and the 
roof of the front room mentioned in item No. 1 supra. This is applied for, in order 
to safeguard the valuable articles to be placed within tho cago to be removed there, 
and may be sanctioned ; but when time comes to remove the modern walls erected 
between piers to locate offices all these will have to bo done away with. 

(4) The temporary blocking np by brick work of two doorways in a long room. 
Both these door ways aro those that have been opened within recent years, and not 
those that existed from the hegioning, and as snob the proposed blocking up of these 
is welcome, as by so doing the buUdmg in those parts will be to some extent brought 
to its original condition. 

(5) The conversion of a window into a doorway in a room. This is said to he 
necessary to give access to another room. Though it is undesirable to effect such 
alterations, yet considering the necessity for its introduction aud the fact that the. 
window is already 4f' X 3|' in dimensions, it may be converted into a doorway. It 
was seen that the roof on the south-east comer of this room is leaky. This must be 
set right, in order that the wall may not get soaked with water during rain. 

(6) The estimate received from the Public "Worts Department was returned 
countersigned to enable the works being taken np at on early date os requested 
by the District Judge. 


UettapatU The cave is situated at a distance of nearly 13 miles on the south-west of 
Ammayana^^ikanur, i.e., the Kodaikdnal Road Railway station, and at the foot of the 
mslal. hill Siddharmalai (Sage’s Hill), is the village of Mettupatti near which is the 
Peranai dam ander the charge of Public Works Department. There is a rest-house 
also for the sojum of inspeeting officers. 


Much sanctity is attached ;to the hill on account of the tradition that sages 
lived in the cave there, which has rooms said to have been occupied by the Pandavas 
of yore. There are inscriptions on the walls and also some in the $iva temple the 
latter of which appear to belong to the 14th century. One Arunachala Kavundan, 
aged about 70 years, gives the following version in connection with the temple as 
having been handed down to him by, his forefathers. It seems that one Pambara- 
muttu Nayak, a local chieftain of those days, had a large number of cows which were 
sent out for grazing in tho forest by the side of Siddharmalai. Tho udder of one of 
his cows was black. Such cows are known as KardmpaSu, and are considered sacred 
ns the milk thereof is said to be holy and fit only for being offered to god • and they 
are genorally made a gift to temples. This cow alone of Famba^mu)tu Nayak 
used to get up this hill, and after a slay there for some time used to get down a^in 
and go to its quarters lato. On observing this for some time, the Nayak grow canons 
to know why this cow alone came late, and accordingly one day ho followed it with 
a view to trace where it went. Finding it standing near a bush on tho hill, be threw 
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"a stone at it. The stone fell on the head of a lingam from which blood oo 2 ed ont, and 
•the Kayak immediately became blind. On praying, he got back his visionary powers, 

■and found the existence of a there ; and the tradition is that the cow went 

•there daily and as soon as it reached that spot, its mjlk poured down voluntarily on * 
the lingam. On regaining his sight, the Nayak is said to have built a temple on the 
spot — which is the one that now stands there — and performed piija daily. It 
••appears that his kinsmen declined to give any of their daughters in marriage to him, 

•as he "Was an ascetic, and to get out of this difficulty, he gave some lands to a sect of 
men known as “ Kannadians and got himself married. Even to this day, their 
descendants perform and enjoy the mSniamt^ t.e., lands given on favourable rent. 

In token of loyalty to the Pamharamuttu Nayak family, even now-a-days, the priest, 

-after performing puja before the distribution of hply ashes, calls out thrice Pambara- 
muttu Nayak ” and if such men are present, they are first given the holy ashes and 
then others. A few of these still exist in village close by. The hnga is named the 
hrahalinga and worship is performed, though irregularly. It is also said that cars 
went round the foot of the hill and there were bazaars, etc., to sell the requisites 
for worship, hut these do not exist now. Kavadis are also reported to have been 
taken to the god in plenty in days gone by. Besides, a natural cleft of water 
known as Elukadal, i.e., seven oceans, also exists there from which water is taken to 
get the god bathed. The cave faces due south, measures SI feet east to west to a 
height of 6 feet, and is below an overhanging rock "NVithm this, are the beds of 
the five Pandavas cut out of the sheet of rock below the beds indicating that the bead 
Jested on the east and the foot on the west. Mud walls have been subsequently put 
.up, and these require being removed to keep the cave free and m a. sound condition, 
l&e, there is a big vault of ueatly 10’ in height. The cnve, from north to sonth 
measnree nearly lOO^and extends on the west lo a distance of nearly 60 feet. Ont 
•of the 6 beds, i nearly measure each 6' X 2' and one alone on the norlheremost 
X a'. The resting for the font out out at the entrance measures 10 X 4J, and 
is over a lotus pedestal. 

The northern wall el the Garhhajnham of the temple has inscrretions in go^ 
condition, She eastern and sonlhern walls also have inscr.pttons, but tn a mutilated 

to have the question of ownership settled. . .c -i *1. 

, , 3 „ „ i,;iinpk lirs nt a distance of 46 miles on the north-east sohrai,. 
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seven imles. Though there is ^ ,p„,plc has recently, on the suggestion of «!»“«■ 

connecting the for Epigraphy, been recommended to 

tto Assistant Archicological Sup Qonserved Ancient Monuments, ns Ihoro arc 

Government lor inclusion “ ‘ff, ' „h,i„g to the period betii eon the 9th and 
inscnptions of the Pimdyn and C S O the strong room of the rock-cut 

12th centuries. There are stiU “op. and these require being taken 

shrines at the tool, and over the sanctuary on 

up by the Epigraphical ac^ring to the funmic version the 

The temple is of arehmolegical from its rcsemblanco to 

hillock is known as Mayuragin one time Antra, Suran and others, 


becoming of the god peacock, they are said to lave 

ho achieved •without dctliromnj; the induced to devour the roAtmarn 

adopted a contrivance by which tept. worshipping the god 

-of Brahma. ViShnu and ^^hcr wbo^rc^^,^ knowing it. he ordere<l the 

•Subralminnva on Mount hatlai. '■•„u und 'cursed him to bo turned into a 

.peacock to'disgorgo all Uio devoun^ and cu 
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mountain in tlio A rasa (Ficus reliffiosa) forest on tlio cast of tlio lioly TirupattQr shrma 
Trbich tlien n^as said to bo at lialf a yojana^ i.e.^ five miles, with the assurance that 
BuVsequcntly bo would appear and free liira from that sin. It is, in accordant 

. ■vrilb tbis, that tho hillock is said to represent tbo peacock, and the imago of Sub- 
ralimanya on tbo top of it is in token of liis having come there. 

Besides tbo sbrino on tbo top of the hill, there are tlireo rock-cut slirines on the 
south at tbo foot, with groat Ungams within, cut out of tho original rock. There arc 
on the sides of these shrines some sculptures of great mythological and sculptu^ 
interest representing Brahma, Vishnu, Kudra and Kalithandnvam with eight hana5, 
besides tbo figures of tbo King and Queen who had these carved. Those had thick 
coats of coloured plaster all over them. Tho inscriptions can bo seen on the base of 
the sculptures as well ns on the monoHtluc pillars and tho rock-cut shrines. There am 
also natural caves witliin boulders hero and there, with masonry partition rooms and 
walls. 

A story is current with regard to the formation of theso rock-cut shrines, as well 
as otlicr similar ones in those parts. Ono Nandiruja, tho tliird after Uttanga 
hlahurajah and Trxbhuvana Chakravarti, when a minor, bad a valuable cloth 
purebased for his mother Queen who bad been kept aloof by his father on account of 
his fancy for a cobbler woman ; ono of the sons of tho cobbler woman attempted to 
detlirone him. He is said to Lave ascertained the fact and to have calmly submitted 
alioaung tlie cobbler brother to succeed him. At tho time of the separation, h® 
ordered such rock-cut shrines being constructed without Somasutras ; for, insects may, 
by the holes therein, get over the lihgams within and pollute them. In accordance 
with the dictates, the cobbler brother is said to have created 18 such rock-cut shrines • 
with inscriptions thereon showing his lineage, etc., wherefi^m be was bom. Xb® 
resemblance even in the minutest details of several of these rock-cut temples in 
different places, is due to tho fact that they may have been excavated in tbla man's 
time. 

Vegetation growing ail over the stone walls of the temple on the top of tho hiU 
requires being removed to the very root, and the stones reset. The terrace of some 
of the manfapams over the Bight of steps leading to the temple on the top were 
found to be lealcy. Mud covers their floors and there is a luxuriant growth of weeds 
over them. As these growths are objectionable, they must be cleared and the walls 
kept in good condition. Some stone lintels and beams in the front ntan^pam of the * 
sanctuary on the top of the hill are broken, and coCoanut pillar props have been 
erected. These require immediate attention, as it is dangerous to allow sucli things 
to continue. Masonry partition walls, and a strong room have been subsequently 
erected within the rock-cut temples mentioned above. These not only disfigure 
their appearance but also hide the valuable inscriptions and sculptures, and require - 
being removed. The temple is said to have a verj’ good income with a loc^ 
Fandarasannsthi at its head. 

The Collector may be rec^uested to arrange with him for the repairs suggested 
above, either by himself within a reasonable time, or to obtain the full contribution - 
that may be estimated by the Public "Works Department in order that the work may 
be taken on band by the Government. 

Ramanatha This famous temple, which was recently the subject of extensive demolitions in 
its interior and earliest of the structures has been, of late, included in the list of 

Rames- Conserved Monuments. 

The very town of KameSvaram owes its name to Kama, and the sanctify of tlio 
place is due to the establ’idimcnt of a lingam there by Baroa. Its sacredness has- 
been recognised from the earliest of times by all sects of the Hindu community. The 
furanrn have it, that to purge himself of tho sin of brahminicide (Srnhmahaiti) 
committed hy Eama by bis slaying of Ravana who was the son of a Brahmin by a 
Baksliasa woman, BTima was advised by Riahis to establish a linijam on Gandha- 
madana hill whereon BamSlvarom now stands ; that for the establishment of a Uiigam 
there. Euma fixed an auspicious occasion and sent Hapuman to Mount Kailas to 
bring a lingam from there ; that Haiiumaq did not return within the auspicious time, 
and Rama therefore, on tlve advice of Gjo sages tliat the auspicious time should not be- 
allowed to pass, established within that time a Ungam of sand that liad been prcfored- 
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ty Sita. Hanuman afterwards returned with two tingams from ITount Kailas, ani 
finding that a sand Ungam had been already established, grew angry. Kama advised 
him not to grieve over the matter but to fix his hhgam a little to the north of that 
established by bira, and that it should be known after him as Eanuman lingam, while 
tliat established by him should be known as Baraalingam or Ramanatha^ and that all 
honours should bo paid first to tbe Banutnun hngsnt and only afterwards to the Ratna^ 
Urigam Not satisfied with this, Hanuman wanted Kama to remove his lingam and 
establish in it the place of that brought by him, but Kama playfully said that if 
Hanuman could remove the li*ga established by him, ho would substitute m its place 
that brought by Hanuman. Haiiuman tried to remove it but failed, and then twist- 
ing bis long tail around the lingam^ be jumped up into the air and tried to pull it but 
failed. Harks of tbe monkey’s tail in three rows, are even now visible on the Rama- 
lingam. Thus the lingam brought by Henman was established m a place near the- 
Bamalingam and is worshipped even to this day. 


Several sacred wells or Grihat exist here, numbering about 24, and 14 of these 
now stand within the temple bnUdings ; the construetion of whieh must have bwn 
ranch later than the eatehlishment of a liigam there by l^ma, and dimng the reign 
ef some of the later kings. The first frakaram around the is ^.d to 

have been constmeted by a Eiija of Eandl ..e., Ceylon ; the second by the famous 
Tirumol Kayak of Madura, and the third and outermost by Mnthu Eamahnga 
Betupati, one of tbe kings of Hamnad. 

In the outer wall of the third and outermost prakaram, some of the sandstone 

gateway ivas not built origmaUy, ana toe ^ foundations will bear the 

up the work, viach may It should be remembered that the 

added weight “*,**'?. j „ stmoturo of coral rock below, and that the gopmm> 

foundation is '!‘*''?5ji“f„/'^i baadera ere hu’ilt of light coral stone to the 

which wera completed 

a^nTh; fo^t sigt "of fa au^ each eomple.iea, of the superatractura. 

The vegetation glowing overjhe -raraig^^ 

attempts made to touch up the m^crnize the figures. The wall on 

such a way that the new h“Tbe rebuilt to a length of nearly 

the northern side to the places. The upper part of the 

260 feet and raisrf to “t jf this is new under 

gofuram on this side *!“ ”'’ to take this up also, under the precautions 
eoitempWlon. It woida ie die west and north 

noted nbovc. Tortions of ... ^pp railings with a view to cultivate a 

sides for a breadth of 20 to SO f .p JIadnra temple and is a 

garden therein. This is eimilar . , )pp,p jp existence for many years, but has 
tonree of pleasure to aU visitors. 1 pp,j jqo feet in the north, 

latterly been improved. To about 30 jeep,, that there ie some difficulty 

the work of renovation has been comp ■ banug been built abutting on 

in completing the work on ,en, endsouaieru aides. These houses ought 

the walla in some places, mosUy on me ra „epii on the occupiera to surrender 

to bo removed, if the temple tho Collector of Itimnad may bo 

their rights. But if they could ’,ppd Acquisition Act, as such portion of 

requested to acquire the houses ii^cr tn ^ „ iuoy bo required for fenomg or 
land adjoining tho site of an anci_ pjecoment comes within the purnow of 

covering in or otherwise P'^'^emg ^ e, y,e acquisition being paid by 
tho definition ot an “ancient ’„.i, fpnds for the purpose. Tho inside of 

tho temple anttioritios who havo got cow p ,rtono picni and high colonnades, 

tho third pmISrom is in n very goon conui " jpp, ,i,„ ,idex In eome places 
There are figures on the hrcf!ramiM^t^“__^^ p^p ^^jp^ emmined by tho 

'leakage seems to exist in the c » 
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anthorities. This prdkaram stands a little apart from the inner one and there is a 
space of about 15 feet between them whidi is now covered with rubbish. If it is not 
proposed to connect the second and during the repairs and rebuilding 

now in progress, the rubbish should be removed, and provision made to earrj' away 
the rain water falling therein. Gardening in a useful way may also be made in this 
space. At the south-west corner is a tank, the J\Iddhavapuskkaranif which is main- 
tained in good condition. Pointing in some places is necessaiy, so’ as to, prevent the 
growth of weeds. The flooring near the shrine of Se^madhava is not in good 
condition. This reqiures attention. The rain water collecting therein should be 
made to run into the drain close by without soaking into the adjacent ground. In 
some shrines which are built of sandstone blocks, the action of age and the 
atmosphere has caused portions to peel off, and with a view to prevent any further 
deterioration, the use of a stone preserving compound ma y be sut'gested to the 
custodians. ° 


The portions whroh have been demolished, viz., the whole of the first prdkCiram 
including a sanciuvi of the goddess and a portion of the second prdkdram on the west 
and north require early rebuilding. The sanctuary of the other important deities 
within, including the vimana ate in a very sound condition, bein*' built of granite 
as iviU be seen from the photographs that havo been taken, and do not require 
to be interfered with m any manner. There are inscriptions over the walls of the 
garlhagrihams of the Bamandthaavami and Hanurridn lingams and over these heaps of 
stone chips have been thrown, and os these may injure the inscriptions, the custodian 
may be addressed to remove the accnmulatioa and order the work of the stone 
masons being done a little distance away. 


Tho deed oE agreommt, dated Uio 1st July 1905, relating to the renovations of 
the temple, between the Manager and certain others who have undertaken the repair- 
ing works m the coarse of 35 years was perused. It hns been therein agreed 
to, that altoratiOLS of taaiifayams, etc., may be made at Iho disoretion of tho repairers, 
and that the measurement may bo oither in excess of or below the original ones.. 
pis IS a serious blunder which most Iw guarded against. The measurements in those 
days have been adopted on pnnciplcs laid down in ugamat, and tlieso must bo strictly 
adhered to even m rcnorjitious of tbo sort now in progress. ^ 

The sacred waters in places not yet demolished require belnij iircservcd in siitt 
even when portions containing these nrc-dcmolishcd. Tbo atteatTon of tho manager 
my bo drawn to the above remarks m order that ho may, in future, bo guided bv 
tliem and also obtam the advice of this Department with regard to furtlier demolitions, 
etc., M already promis^ by him, and inasmuch as this temple has also now been 
brought on the List of Conservcii Monuments. 

This is one of Uio monumonls now on tlio I.ist. It is nothing but a etone-pilkrcd 
{fipam raid to bavo teen constructed by iJic Itija of Tanjoro ns a feeding house 
for the pilgrims visiting 6etu. TIio building is now in uso for this puriKiso 
and is under tho District Board, Timjore, who look after it.s upkeep throueh’ 
tho District Board Engineer, ilailura. Besides tho utono-pilhrs, tho like of which is 
Been in plenty cvcrj’wherc, and the faet tlml it wrus construrtcil at no distant date In* 
tiio Tunjorc IlAja, and tluit lU conservation is proiwrlv looked after, there *.*eoiTM 
to be no real necessity to allow iu remauiing on the’ Conservctl List of Ancient 
Monuments, and Oovoniuicut may Uicreforc be addressed in the iinttcr 


ThoT&rdore 
UsharvU’i . . 
chitrtm, vianlapa. 
Bsmei* 
vaniQ. 


T%9 Motha 
lUmUag*- 
mnl 
trapM, 


This small lUscried tcmnlo is at a distance of nearly 3 miles to Iho \vo*i nf 
Dlmnushkoii and B miles on tho cast of R^mfSvaram roilwnv station. It is o”it 
M-.t l»cach iinmnliaiely to the south of tho present rnilwav lino. ' ” 

On m«l>ectinn, only tho sialU of ttiOMncmn, 10 fi'cl BOu.nrp trlil. * • 

arttUnantjpart ot similar dimensions mnam. The rirndna over tho ranctuw^U? 
di<ii<;<«iml on account of neglect To |s)int out Uio proUbilitv tlial at 
l)lana»hV6ti should Itave l«f>cn hoiv and tlml m front of this shrinr liofhitin.* l 
l^ire inkcn i^arc. this was nvommemlM for inrlns.on m ?ho 1 s" ‘ 
faring Stonrs of the outer wall, ajnrh are built of coral stone Moci. iJJre fal .n 
are not now trarmble Inastmtrhas it ha* Iwn dct»nre^I of it. k 

tv ,I,u.|i.wrepre of tluT.win. t.. lJuo tuiti.v, ureLfty 

rv.«it,e„ m a. I.:.l vt Cun.vfr„l Monumvpl., Oi.eremret -i/l 


V 
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^requested to ^rmit its being deleted from the List and thereafter the notice board put 
■up by the Public Works Department may be alloired to be fixed elsewhere. In its 
-•stead, a tablet may be put up to the ^ect that this site once marked the spot of 
Dhanusbkoti. In the meantime, the question of repairs to this monument, about 
which an estimate was received from the Superintending Engineer, VI Circle, and 
•wetumed countersigned by this office for execution may be kept in abeyance. 


This is at a distance of nearly 2 miles, north of the great Ramana^asvami xhe two 
temple and is otherwise locally known as Gandamadana parvatam. It is under the storeyed 
charge of the temple authorities. The tnanptpam stands on a raised platform over a “mes?*®’ 
sand hillock, which is said to be part of the original hill whereon Kama was advised varam. 
to establish a lihgam. The footprints of Kama carved on a stone are placed in the 
centre of the lower storey, and to these jwyi* is performed. Somewhere during the 
• earlv formation of Setu* a ridge of sand banks or hills known as Gandamadana 
■ seems to have sprung into existence alongside of and in tlie direction of Setu, and what 
is now the island of KameSvaram was probably the site then occupied by tliat hill. 


Over the steps on all the sides of the raised platform, weeds appear, and these 
require immediate removal, and the pointing in colour of the points between stone and 
stone to harmonize with the adjoining masonry is necessary. Some inscribed stones 
are seen in the flight of steps, whereas none exist at the other sides.* They are not 
. also continuous, thus showmg that they may have been brought from some other place 
and made use of here. They do not appear to have been as yet noticed by the Epi- 
graphical Department, and when next any of that staff visits the vicinity, these may 
•be inspected The base of the eastern side has sunk a little, and this requires under- 
pinning In doing any plaster or pointing work, the temple authorities should be 

• advised to colour Uiem in such a way that the appearance may bo in harmony with i 
the surroundings, as the present white plaster work over the parapet wall on the 

-upperstorer is not only very ugly in appearance but also tends in a ^y to modernwe 
tfie iniiamg. Close by this monument, is a Sira temple in gooil condition mlh 
-dense Tegetation ruining over the vtmiiia, and also the rums of the palace of the 
SMupatis^vSio at one tiL had their capital here hcforo they removed the seat to tho 
present town of Riinmad. 

This fort, now in complete ruins, is at a distance of nearly S mUes on tho north B,±ied 

• of tho S^y station. The district of Tinnevelly wherein this is situated and 

the adioinrg Madura district were long ru ed hy the Pandyaa tangs who first had anneal, 
their capital in Korkei at the mouth of he lambamparam nver. These were 
sucLdeS hy the Nayaks of the Vijianagar line early in the s.rieenth centu^, and 
thn^riolo of ihe Poligars of both Iheso distneU is traced to this period. Though 
3\ tho®”oltiJs m;yS have settled hera at the same time yet to strengthen lie 
ranremaov If tho 4yak kings they probably established themselvij one by one 
supremacy oi 1 ; npriod that tho Nftyoka nro reputed to have removed 

iiSoH™ MwoS. ITfii and 1703^ most of Urn PoIigOrs 
from Madura to fricn no^*^ against tho Norab, who began to exerciFo his 
are said to a ([,(, E^Iigh interfered .in ISOO or so, tho Foligur of 

swaj in tho count , . ? military expeditions against him. 

^is fort he<»me and their remains ho interred fn two 

Several of the disiancc of half a mile on tho north-west and another 

pliwes near tho fort jo- 

at miles on the .* ^ „nns monnted on Uiem, and tho whole surrounded 

height vnth square bastions Having pu i)m *»v« 

hy a thick 

British had 

with no remains to mark tho spot. 

The 

tho conservation 


height with Muaro basUons Considering Uio difficnlties tho 

feilUh had tolrannter ?hen, the fort w« then ordemi to bo levelled to tho grannd 
remains to mark tho spot. 

-fravnnt .xiirirMted a sum of K*. 6S5 being spent towards 

> Pubhe . .. . f„^aunng this year, and in accordance tliero- 

ino conservation of the ruin thi* hudeet • and the site also was te.ntaliTcly 

with. IhU amount ‘*S,‘hr.i re^ on inspection, it ^ 

included in tho List ^ risible except tho foundation wall* of some 

^Sl.tnd i” w« rel“inoti how the Publie Week. Department were geieg to util™ 
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tbe amount. The estimate was not received in this ofl5oo bj the time of inspeotion, 
and it would appear that the only means by which this could be spent wonld be bjr* 
enclosing by wire fencing the plot of land on which there are traces of foundation i. 
walls. The owner of the land is the Kaja of Ettiyapurain who may or may not agree 
to this proposal. At any rate, inasmuch as very little of any wall or building is now 
seen, it does not seem desirable to lay out any money on this. On a reference to- 
Govemment on the subject, it has been ordered that the monument should ho removed, 
from the list. 

A. HEA, 

Superintendent 




1 $ 
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APPENDIX A. 

Ojffiee Expenditure during Vie year lOlO-lDll, 


r.8. A. P. 

Pay of Superintendent ,, ,, ,, ,,9 800 0 0 

Travelling allowance of Snperintondent 1 582 8 0 

Pay of ostablialiment inoluflivo of temporary staff .. .. 4 169 7 0 

Compensation for dearness of food-grains . , , , , , 81 5 3 

Travelling allowanco of establishment indoaivo of temporary 

“t*® 7 8 

Supplies and services .. 8 174 11 4 

Contingencies g'^ODS 8 6 


Total .. 24,955 15 3 


APPENDIX B. . . 

X«< 0 / pla£es eittUiduring the year 1010-1911. 


Tlcagapktua 
GSdtTaxi 
Klftna • • 
Caddaeab 
SeUaiy . . 


SttipalU, Anakapalll 
&a]abcDQadr7 
B<i«a<la, Kondapalli 

Ballary, Adoai, RniDpi 
aad Chippagin. 


Gooty and Lapakibi 


Conjaereitm, Mahabkli. 

P»^i Badraa, Tenaerf 
ana Vayalnr, 

.. Chandragin and Detika. 
pnram. 

.. Nttsakkal »nd Sankaii. 

'* Cnddalore. and 

OnidazsVaram •••• 

. . Madata and kfettapatir 
.. PafietalakorirhJ ^ >•.. 


Pafietalakarichl .. 

. Kamti^tam, Oantuka^ 

and Kunnakady. •••• 


klaiioakirlapalli and Timmanamagfatfa. 
Bmgamkalli, Hanhar, Uajmpaaa^, 
^agala, Tangaradona, Itikabal, 
kadaburo, Kambaladinna, Kcmnikki, 
^adiyalkadlar, Koagt, KndatbaW, 
HadagaDy. Hasgapurom. Hazari, 
BimanabaiU, Haragondana, Hampa- 
•agir, AngQr. Uarpanabalii, Arasakarai, 
Hoaakota, Ucbangidnrgam. Nagalap^ir 
and t’eddathimhftinfn. 

“BBaparato, Ealyandrng, Valaaa, Cba* 
nampa]],, Palern, Cacdlladiniu> 
MahyaTiotaza, Tadimam, Bantikond*- 
pnram, Kairera, AlaJayanor, Karigaai- 
palli, Batter, Ve>iganta, BMthara®* 
path, Nagaaamndnm and Uadiknnta. 


I Cbittoor and Wandiwaab. 


I ATansai, Timmnxoganpoondi. 
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APPENDIX C. 

Expenditure tneurred on eomertation of ancient monumcnlt during 1910-1911. 


I Tlis lock inscription .. • 

9 Tbe temple on tbe hUli nee 

StiRtda. 

5 Tb* Bnddbist Monaster/ .. . 

4 The Saddbi>t mnaine .. 

6 Do. 

e The Bnddhist cares 

7 ThefiMtaspla 

8 Tbe Cares in Hczwsda hi)] 

P ThaCa>eonthe beck of UoEsltajs 
puam. 

10 The Hiil Fort 

II The finddhUt Stops 


Oontapalle .. 
OhantaaSla .. 
llstwida 
Mo^rajspa* | 


I Sattenapallo .. Go&t&r 


I U4e;«giri .. l Kellors 


vatcher’i shed. 

0 Far oi vatehman 

0 Tbe work was 
seeessar/. 

0 Tbe lapse » 
rspoHed to be 
due to tbs BOB* 
eeBpletian of the 
werfc snthin 
the rear asd the 
illnesa of the 
I eScer in charge. 


IB TheFort .. .. .-i,,, •• 

18 The Uuplea on tbe Fcshpagixi bill 

17 The Fort with the anoieat bolldiega 

OBeloeed thereto 

18 The JL<MA4«rfaramsfefin> temple 

19 The Fort -nth tbe eneloeed asotsnt 

haildinge 

20 Tbe remains of boned darn temples. 

81 Ancient well Fee* 

32 Large rcliied temple 

23 The Well 

24 The FsdMo;* O'eeeile temple 
•23 Toirer opposite 

, t»mple. 

'26 The Undergroond temple 
-27 The JfaAueaicaw. dibba .. •• 

28 The Jffl/eljsora/iieafrdei* temple .. 

29 liie Ancient Monumeats 

-80 The Jam temple .. •• »• 

31 The Ualayaranta Bagimalba 
temple. 

82 The Anctsot Monmnents .. •• 

. S3 .Do. 

34 The Mohara .. •• — •• 

36 The AamoM F3e-«. .. ... •• 

36 Tbe Powder itagasine at Jambuna- 
th&m hilL 

87 Tbe Kiisbna temple ._ 


Ourramkonda. 
Cuddapah .. 
SiddharattaiD. 


Daoaralapad . . 
Bajampet .. 
AnanUsaTeo* 
gudl. 

M^paoagvdi 


GiddluTattaiD. ] Do. 
Oospet . . Bellar/ 

Do. .. I Po. 


The Felt and iU buildings .. 
The C4mfcdr«pje*di>i« temple 
The FjmasstTwi temple .. 

The Munrow'e Eongalow .. 
Ike Mn&TOw’a Well .. 

Tbe DjAeas ifjbef 

The 8Aer ^li’s . . > 

The riro&idAtiresMeii temple 


end the lower one with the t 
psisoee. 

The Delhi gate .. •• 


48 0 0 I Pay of vatehman. 
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Fxpoaditaro inourrod oq coasorvatton of ancient monnmentd daring lOlO-lPU— ««/. 


BorUl 

number. 

Nime of monument. | 

Tillage. j Taluk. 

DtitrSet. 

Amount 

apent. 

Bematks. 

69 9 

54 ’] 

66 ' 
6S 

67 

68 

5D 

60 

61 

03 

63 

64 

65 

66 

67 

66 

69 

;; 

72 

73 

74 
78 

76 

77 

78 

79 

80 
81 
83 

83 

84 

85 

86 
67 
88 

89 

90 

91 
93 

93 

94 

95 

98 

97 

98 

9 

10 
10 
10 
10 
10 

10 

he Delhi gate 

‘he ruined temple 

'he Sica temple ,, .. 

^e Hill Fort 

Do. 

?he .Biufrulafi amman temple 

rhe Fort . , 

i?he rock cut earringa 

The Jain temple 

The Fort 

Do. 

Do. 

Do. 

The Jain temple 

The Fort . . . . , , 

Do. 

Do. 

The FailiMMjMrxnsftemple.. 

*rhe J/elae^eieara temple .. .. 

The undent etruotural remaiui 

Da. 

Do. 

Do. , (then temple). 
The ^emaeatAaoMmi temple .. 
'Thetfort .. .. .. 

Do 

TheFort St. DaWd .. .. 

The Little Fort 

Do. 

The Daniborg Cattle 

The OrifoperMtara temple .. .. 

The Dautborg cattle 

The Fort 

The Dutch ooneterr ,. 

Do. 

The SohUrruean pasttge .. 

The Pmton'a 6011417 •• .. 

Xhe'lotrer ea«e on the Book Fori . 

I'he upper care on the Bock Fort .. 

The temple, tank and mantapam , , 
'Che SriAeJitearniv^ni temple 

The Fort sear Valikaudapuram 

HotiTO boarde to Ancient nouumeoti 
'rriehlnopol^ district. 

The KeranganMhan temple 

Thotemide 

The Fort on Bock . , 

Do. .. .. * 

The Mettupsttl ease in Sithiroalal. 
The ffaruieiAate^na temple .. 
Prehietorio reraaioi 

The temple 

t The r.iftea temple .. .. ] 

i The Fort 

Ircot . . .. 

Cimmapuram. 
feppampattu. 
itnkaridmg 
Ndmakkat .. 
PadiTur ,, 

ilotikaldnig .. 
Tandotti 
Ti]iasuflga* 

Tellioherrr .. 

Do. .. 

Pal ghat 
Telliohetty .. 
Soltan’a 

tatterr. 

Dcka! .. 

Do 

Palghat 
Coniee'raram .. 
Do. 

Mimalaputam. 

Do. 

Do. 

Do. 

Somangalam . 
Giugee .. 

I'O. 

Coddalore 

Taojore 

Do. 

Tiun<)oehar . . 
TitlasthaiUB.. 
Ttaequabar . . 
Atsntaiigi 
Ifegapatam .. 
Do. 

Nidamangalam 

Tncbtnopoly. 

Do! !! 

Tatikonda* 

Oangatkonda* 

ehoiaporaio. 

Valikonda* 

KoUpalti 

Dmdigal 

Do. 

MettopaUI .. 
Yanamelti 
Adichaaallar. 
Snraikuntam. 
Alwartmina* 
giri. 

Anjeogo ,, 

Argot .. 
Cbandraglri .. 
Vallora .. 

rintchengddu. 
tfdmakkal . . 
Uhatapnnm .. 
Ooonoor . . 

(Catuf , , , , 

Erode . . 

iCottaTam . . 

Do. ., 

Palghat . . 

Eottajram 
Wynaad , , 

Easaragod .. 

Do. ,, 

Palghat 
Coojeeremm .. 
Oo. 

Cbingleput 

d1' !! 

Do. 

Conjeerenm ,. 
TiBdiracam 
^ Do. 
Caddalere . . 
Tantore 

Do. 

Mdyararam 

Tanjor* 
^piraram 
I>ttakkd«al . . 
Negapatam ., 
Do. 

Mannargodi .. 
Trkhlnopoljr ,, 

„ Do! !! 

renabaldr .. 

Ddaipdrpdlai. 

jam. 

Ferambalor .. 

Muairi 

Mdidr 

Dindlgul 

Do. ” 

Do. 

Srivalkuntam. 

Do, 

Do. 

Anjeogo ,, 

(forth Aroot 
Oo. 

Do. 

Do. 

Coimbatore 

Kitgiria 

Coimbatoro 

Do. 

kfalabar 

Do. 

Do. 

Do. 

Do. 

South Oanara 
Do. 
hfalabar 
Chingtaput 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

South Argot 

Do. 

Xaujore 

Do. 

DA 

Oo. 

Do. 

Do. 

Do. 

Do. 

Do. 

XriohiBopolT, 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Madura , . 

Do. ! 

Do. 

Do. 

Tiunerellr 

Do. 

Do. 

Aujengo 

xs. A. r. 

8 0 0 
40 0 0 
6 0 0 
438 0 0 
76 0 0 
15 0 0 
« 30 0 0 
45 0 0 
134 0 0 

315 0 0 
73 0 0 
390 0 0 
91 U 0 
43 0.0 

600 0 0 
80 0 0 
10 0 0 
73 S 7 
816 14 11 
13 0 0 

58 0 0 

330 0 0 
661 0 0 
8(7 0 0 

1,6(1 10 0 
143 6 9 
90 5 0 
3,678 1 7 
155 16 6 
13 11 1 
70 0 0 
157 0 0 
743 3 0 
736 5 0 
53 0 9 
10 0 0 
684 0 0 
134 0 0 

59 0 0 
896 0 0 

813 0 0 

374 0 0 

338 0 0 

65 0 0 

4 0 0 
1,874 0 0 
78 0 0 
203 0 0 
20 0 0 

60 0 0 
100 0 0 
too 0 0 

30 0 0 

Union tax. 

Pay of 

Ptf 0^ watchuiW' 
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St^tbscekt sbomog tho amounts surrendered and transferred oat of grant in the 
Conservation Budget of 1910-1011. 


From wlukt work takoo. 


To what work aJlottod. 


Fort, Dindi^ 

Shore tempi*, UehShtlipartm. ' 
Fort, Anciengi .. 

^it« temple, Bogade .. •• 

Fort, Tellioheriy , . 

Palow. ilodbidn .. 

‘temple, t&nk end manfiftm, 
Ti^kond Sporem. 

Itock fort, Tiiahinopoly 
FriAedimriireiNii temple et 

(7e li »« Air JU/ep*rc m 

Fort,F«wAit<(jhmAi, Tins»< 
Tellp DiTuioa. 

FethreteperveulAeif, OonJ**. 
'renra. 

JCatA^nfttrartlnmi temple, 
Conjeermm. 


Temple, Qeadikcts .. 

Do. Pothptgirl .. 

Do. Toatimitt* .. 

Fort, Svlboat 

MonomesteetAddoi .. • 

FlrtiaJfaMmt temple, Itfpek 
ihl. 


ihi. 

CAiale/reyo/eifmi templr. Tad 
petri. 

Samsirimi temple, Tadpatn .. 
Slonomente, Aodai .. .. 


Fort, Ddayegiri .. 

Shore temple, Uahfbalipnnm . 


AhreiiMAaMori temple, Ytna- 


Aeoka'cineeriptionat Jognda .. 


Fot^ Trilieherry 
~ ., Ikt^^polT- 


Roek Fort, . 

Fort, Dindjgnl 
feraspaMtAes temple SrtniTUa- 

Uetropatt/ earem Eiddharmtlai. 

Fort, Anjeago . .. 

KoQpattp temple, Madtm 


temple at Sdmahge* 


Temple, Tontimitta .. 

FjpeaJdM Fdn, Sidhoot. . 
Danehorg et Tr«Bqoeh<r . . 

WoUhiDan BtUe Fort, Tanjore.. 


Boddbietetopeat Amararaty , 


Temple*, Peehpigirt hill* 

Ito. VoDtimitia .. 

Fort, Ooiramkoikda 
JfaAira at Addni .. 

ir«"UK FAen, AdAni * • 
Powder maganne on Jamhens. 
tbanbUI. 

Ar^Aee temple, Addni . . 
Ancient menamente, Addni 
Ondergronod temple, Hnmpi 


Fort, Qompi .. .. 

Uaplt .. 

Wall at UaUptaegMt .. 

Ai’eare^epoae tempi* 

<r«<wM temple •• 

Jain tempi*, Bampi 
Uanro'e bnngalow, Anastapur 
Do. wall do. 

Oagan Uahal .. 

All'* moeqae, Pennkonda. 


Rupee* 1,167. out of the 
reaomptioa, haa been added 
to the argent contingsieiee 
and Sapermtending Engi- 
neer, VI Circle, requested to 
tttihxe the grant to the 
OangukODdaaholaporam, *a 
per thia oSm reoommenda- 


The isxeeiaea on eompleting 
the work, of the lanctioaed 
granta, have been recommen- 
oed by the Pnhiie Work* 
deparbnenl to be utilized 
over the other wuike. 

Thia hai been tranaiened by 
tne Publie Work* deport- 
ment to other works. At an 
ouibraak of tdagse OMUrred 
in Bumpi, tb* amoont WM 
netapeDt. 

Trantler recomaesdad by the 
Psblie Works depaitaast. 

Tho aieea* aami of the 
retumpbea hare bren 
turrondarod by th* Publta 
Works d*F«rtB*nt without 
any leaaon being aadgnod. 

Th* szteea of th* ranmpUoa 
ha* been turrendared, aa 
tberepura wereineonsstent 
with the initcueliosa iansd 
by this department. 


lion of tho work. 
Bamndered as the sehwn* is 
reported to be onsuMessio]. 


APPENDIX D. 


£xt«naihire on the cscarstion of the 

tirthaa, Yu*R»ref«“ distnct, ss loede ont by the Account- 


.ent-General, hladr&s 


RS. X. P. 

964 13 9 


16 
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APPENDIX E. 

Eiimalet countenigned ond returned. 


From whom roooiTod, 

Katne of tnonomente. 

VflJ.ge. j Talnk, 

1 Dialriot. 

Amount of 
estimate. 

Fxeoatire Fngiueer, 0«n]&m. 
Fiecntivo Sagineer, Vizaga* 
pat&m. 

Do. do. 

XxocatiTa EogioMi, Kutna, 
Ceotrtl. 

Do. do. 

Do do. 

Dxecativo Cnginoer, Kellore . . 
Ba^rlntendlng Engineer, 111 

DxecntiTe Engineer^ Cndda* 
pah. 

Do. do. 

Do. do. 

FxoootiTeEngiaMr, BeUuT . 
Do. do. .. 

Do. do. . . 

Do. do. .. 

Do. do. . . 

Do. do. 1. 

Do. do .. 

Do. do. .. 

Do. do. 

Do. do. , , 

Exeeaiiro Engineer, KoTtb 
Arcot DiTiaion. 

Do. do. 

Do. do. ' 

Do. do. 

Do. do. 

Do. do. 

Do. ‘do. 

Do. do. 

ExeootiTS Engineer, Salem 
Exeoatire Engineer, Coimhe* 

Do. do. 

Do. do. 

ExeontiTe Engineer, ^V«*t 
CoMt. 

Do. do. 

Do. do. 

Do. do. 

Do. do. 

Do. do. 

Do. do. 

Do. do. 

Be^rintending Engineer, 7 

Do. do. 

Do. do 

Do. do. 

Do. do. 

Exeentire Engineer (Chingte- 

Do. do 

I>e. do. 

Do. do. 

Do. do. 

Do. do. 

EieentiTe Engioeor, Ctarer^. 
EzeooUroEoginMr, Tenner.. 

Do. do. . . 

Collector of Tujsrodlitriet .. 

Aeokainsoription 

Duddhiat monaiterp .. ** 

Bnddhiat remaina 

Hamanuja liilam .. 

Aiianna and 3!jAanna cam .. 

CaeinAi /i«TA 

|1 he Katnnl oare .. 

'Xhe fVnup^j^iejnytempIe .. 

The /ammafi 2ta^iid . , 

The Ae^ondjei BAdti .. 

The Saeipa/h temple .. 

The ifaVittrJinaiiaami tempi* 

The AnanUsayanagnAi temple 

2*** P«op of Jala temples .. 

The »V/rai*dra»«e4«i temple .. 

The KuShkalu (Jjiun tesmle.. 

The Aamateami temple 

The Pnliee 

The /lame ErM., 

ThetTeU .. 

ThelCiAara entranoe. /aoma’sfa^, 

THfrjoS'K*,"' 

The FUndn temple 

The Palace .. * 

The temple 

The Eamoieami temple 

The Sort ' . . * 

Thetemple 

the Ramnar temnie . 

The Hill fort . . . . ,* 

The Jein temple .. 

The Rock oat earrings 

The HolUluIdrag fort.. 

The Fort ». ,, ,, 

Do. 

Do. 

Do. 

Do. 

The Jain temple .. 

The JfaM^afoArri temple .. 

The Fort 

The 6ri Ttitftirurara temple ** 

The Kartalttiraratrami temple .. 

The faraaea/aei temple 

The temple . . 

The Eixtapunarare temple .. .. 

The enoient menamentc .. ,, 

The Sire temple , .. ,, 

The Larger Sire temple ,, 

The lower Sire temple 

The reiStrareroeeieprremeltMple .. 
The Sira temple .. .. 

The Little Fort 

The Sohlemneen paange .. .. 

The Maptapam ,. .. ., 

Sri EXmaaraml temple .. 

Jagode . . 
Sanltanm 

^mathirfhim . 
Bexwsda 

Do 

Do. ; 

llaeeripatli 
hfagalam 

Raltngnlla 

Fajazopet 
Bompalii , 

«»lr*gala ,. 

AnentMayana* 

Qaapi . 

Uampi . . 

Cellpi . , * * 

Bnkkapalnaa . 
Penoknoda 

Do- 

AdSni ,. 

^ellor* ,, 

Do- .. 

Cbendregiri [! 
Ttroffiaparam 

Yellow !! ;; 

Bholapojein * 

Padar^.. 
Nsmabl,, *’ 

YUiemangalam*! 

Teodony., 
Ilnllikaldne, " 

Teliioherry * * 

Telkohernr '* 

Do. ' _ ‘ 

ssSsj*""'-; 

J*’8h»t .. 
TwakkeHutUl ” 
TiniWtanallnr .. 
Kambakftnatn . 

Do. 

Do. 

UamalUpar^ 

TiwnleiB 

Temerl ** 

Do. 

ManimangaleQ] * ’ 

_ Do. 

Tanjofe .. ' 

Sfi^mangaUra '* ' 
K«l7ahl5^“:- i 
KaaVakOtMoa .. 

• ilerhampnr 
. AoBkapilIe 

Vistanagaram . 
Bescrada . 

Do. 

Do. 

nadayagiti . 

nadagsfii 

Eadiri ,. . 

Slddbarattem . 
Jladtnapalle ., 
Uarpapthajli ,, 
Hoipat ., ,, 

Do. .. 

Auotapor ,. 

Heepet .. 
Penokpnda .. 
Do. 

Ho. * 

Do. 

Adooi 

^e’lore .. 

Do .. 

Cbandragiri *’ 
Do. 

TeJlore ,. 

Do. 

Do. .. 

Polar ., ” 

Namafcnl 

Krede ,, 1 

t-ooaoor ., 
KotUyam 

5‘J8hit , . 
hottayam ’ * 

Do. ** 

^ Do. 

TTynaed.. 

^08*lera 

Polshat .. 

Kombakonam „* <] 

Do. 

Do. 

Do. 

... Do 

^*Dglepn» II f. 

efdapet 

ooj*ereram *’ 

Do. *' 

«>o. 

„ Do. • 
fenjore •* „ 

lanaargsdl * ^ 

, Oanjim 
Yiugapata 

Eist^“‘ 

Do. 

Do. 

Vellore . 
Bellary 

Cnddapah • 

Do. 

Do. . 
Bellsry .. 
Do. .. 

Do. 

Anantapu.i 
Bellary • • 
Do. . 

Do. ' .. 
Do. 

Do 

Do. 

North Arcot. 

Do. 

Do. 

X>o. 

Do. 

Salem 

Coimbatore. 

Do. 

KUgma .. 
tfala^r .. | 

Do. 

Do, 

Do. 

Do. 

Do 

oath 

Canara. 
ialabar , . 
Canjore ., 

Do. 

Do. 

Do. 

Do. 

hinglepnt.. 

Do. 

Do. 

Do. 

Do. 

Do. 

njore 

Co. .. 

Do. ,, 

Do. 

es. 

1 IM 

n 300 

125 

. 60 

93 

40- 

10 

n 

660- 

too 

l.OiO 

250 

it 

. 7t0 

1,200 

100 

060- 

30 

330 

30 

SOI* 

<00 

. <50- 

<70- 
40 

293 

490- 

iio 

170 

76 

160 

65 . 

SO 

40 

399 

SO 

69 

SCO 

it 

I, 510 

10 

700 

670 

e.lOih 

2,20® 

J. MO- 

eoo 

930 

540 

1,JW 

04® 

*so 

]S0 

10 

oro 

475 
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Estimate cotinteni^ed and retomed — coni. 


Fran whom reeeirtd. 


Bnpfrintwiding Engin«i, TI 
Cite]«. , 

do. 

Do.' do. 

Do. do. 

Do. do. 

Do. do. 

Do. do. 

Do.- do. 

Do. do. 

Do. do. 

Do. do. 

Do. do. 

Do. do. 

Do. do. 

Ho. do. 

Exentiro EngizMor, Uadnn. 
Do. do. 

Do. do. 

Do. do. 

Do. do. 


Nesje of monomenti. 

Village. 1 Tatnk. 

I liiitrict. 

Fixing ootiM boerda at EsttUgiri .. 

Tho Sira temple .. ' .. 

The Tuhan temple 

Do.' .. .. 

The thfoe atotied hnildiBg” .. 

The ViehoB temple . . .. „ 

The temple .. 

The Fithna temple .. 

Do. ... .. 

The Eiinihnatapeth; temple 

The SethBrnntha BAmaliogutaini 
temple. 

The SriTaihnpiapolhp temple 

The Vislujo temple t 

Thetemple •• •• •• •• 

The Iflhehili temple 

There.eent .. •• 

The TimmaW Kaiek'e Paleee J 

Do. \ 

Do. 5 

Do. 1 

Palni .. 

SanhaTaaiicar* 

kOvil. 

t^indopatti . . 

TnratpOt 

Do. 

AlwarTfraaegiri. 
Gasgaihondi' 
tholaporam. 
Sonaaalaia 
Kriahnappiim .. 
Sritaikutam . . 
fiameeratam 

SrtraikDsJaio .. 
Patajaklfal . . 

OangaikoAda* 
aholaporam. 
Samayapoms . . 
hfettopatty 

Madnia . . 

Do 

Do. .. 

Do. .. 

Palni .. 

SankaTUimir- 

koril. 

Tirnmangalam .. 
TrtehiaopolT .. 

Da. .. 

Srinikontam . . 
Ddayaipelayam. . 

^Bnerelly .. 

Sriraikantaia . . 
Eamnad .. 

Stiriikontam .. 
Do. 

0 daijatpalaiyaa . 

Trichlnopoly . . 
Dindignl 

hfadata . . . , 

Do. 

Do. 

Do. 

kladnra ,, 

1 Tinnerelly . , 

hfadera 

Tricbiiiopoly. 

Do. 

Tianere^fy 

Tricbinepoly. 

Do. 

ISnneTeUy .. 
Do. 

Bamnad .. 

Tinnerelly , . 

Do. 

Triehisi^ely. 

Do. 

Madara .. 

Do. 

Do. 

Do. 

Do. 

/ 


ertimoto. 


57 

1,SOO 

ISO 


1,309 

60 

5,300 


*Aa theio wonetin tbolut, nfcmeoient totbot efftct. tEtUaaU tttimed for oucelUUon. 

t 01do*UD*te. 

S Ai tho toptlr mo*Uf t«Utei to tl>e of loctUog {•obito eScea tb»nln tb» ox^Bditnr* noat go to ether headi. 





I Sori&l comber* 


u 


: ■ . - APPEN 

, Report on the condition of ancient monifmenU 


Komlier in 
the printed 
list or 
eobse^osat 
GoTemment 
Order 

sanotioning 
the ineloaion 
o( the 
monoffient. 

District. 

Taiok. 

Villige. 

Name of mocomest. 

2 ' 

1 

3 

1 _ 1 

4 

£ 

6 


Aeoba’s isteription at I 23rd Jam 19]1. 1 
JangHdo, I I 


2 3 Do. 


■> 6 kiMgtpauo AaaklpalU 


KoUakoHa OoTarn. 1. Uoniuneata et 26tb3Iar. 
«•« ViUaea OaCgidhara* 

^ap No. 63 in ivUni. 

the Adipor 2. Jagadeairaratwaxiu 

RTOnp. 

fiaAkaram .. Bo^ddhiit retaaini at 2ai!Ap1. : 

SaAkatam ilillf. 


* « ViiagtpaUoL TiaStaagram 

* 13 Oddivari .. rujahaaodry 


lUttaUartliaia Bnddbiit ranuiaa .. 3id KoT.-IStO. 


■« *3 KUtaa .. Elio,* 


77 ABaaUpsr. lliodapor 

71 Do. » Do. 


OonaUs .. 


• ,yi»o BaidKUt nek SSlk 
«»ea,.tnetnT«| 
p^ty* and btopi, 

•«Wy axoaraM 
»na a Bamk*, ot 

' “'“l" 


®****»tui* {Ball) 
Ufa Fcrt 


Di'. |r»Bi»»*d» 

1 

!>.- t rw. 


Bataaffri 

Paka ^ 
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DIX F. 

teleded for eomervalton for ihe 


^year 1910 - 1911 . 


K4m» afid dMignation Wben tlie 

cf Intpeeliag officer moBoment 
vitli head^aarters waa lu^ 

ttation. repaired. 


Repairs carriel out daring part three Tnre, the 
pteeent eanditioB a^ aap repain 
reqatredf with prolehle coat. 


Itr. O. Karapana Koeemher 1910.. The roof over the inecriptiona vaa hlovit off daring ihe 
Bow, Bah'Eogiseer, cje)eii» ot 1909 ead it vatrepiaoed danor the jear 

Bermmpar, and 1910. Bo more tepaira neceeaarp sow. Ihe Inaerip* 

Mr. R. A. Steeni- tions atelnfiir cosdttion. 

ran Ai^asgai, Q KauaTa<(a Row, 

BxeeutiTaRngdncer, Siil~I)iniiaitat Ofi^. 

Berhampar. The moBament it is good order. The letters are heiog 

obliterated bp the scaling of the loek on wUeb tbep 
are tBserihed. 


II. R. Dogn, Raq., 1^1. 

AHlitani Engineer, 

Hasselikonda Sab* 
diTision, Bouell* 

Mr. M. K. Breenmaa Xfareh 1911 
Aijfar, Oreneer, 

PnMie Works 
Oerartaeoi, 

TellaiBascbellu 


Bergeast II. C. Codd, •••■ 

Oseneer, TabUe 
Wetke Department, 

Viaiaasgraai. , , 

K. TeocaUebari, {fotrepsiredsmeo 
Otstswt, Rajah- It was brrjagbt 
aasdrr. andcr the Act 

in 1910. 


iI.R.np. 31. OopsJo ilarch 1911 
Aiyar, Oreraecr, 

Ellore Swtioo. 

Ellore. 


Tbe sarfseea of tbo two templee hara been pointed, the 
wide crack* that were preeeat well gtoated and the 
cegetation os them resored. Ilie floor of the apper 
temple ha* bc^ leteUed and the floor of the manta pam 
ia front of the lower oaa haa bees repaired and 
le«*ned 

Filling 10 eraeke in eeteo and repeira, etbpa* aad dtgobai 
and clearing the abore regetatios Uapairing etepo. 
The monament i* to fair order generally. The west 
hilt stapt* tegouo pettp repain and a thed (or o 
watehmaa also a*MB* ncceaaary. 

It will to better if the walcbman be giren aboat 13 
gallona of woorab eradiealot *’ eearr pear charging 
(heamoeatto aeoasliDai&teQaoe* ana rcpoin eeiimaU. 

Fatiaato for general repairs prepared at tsareetion 
referred t> for Re 100. 

l^grtber eseatatiooenow boingaadebpth* ArehmologimI 

depart toeat. 

It hat net been repaired dnrinit tb* part three pnra. The 
preeeat eondition {• rather bad. Oa all Ibe walls there 
sre big trees deeply rooted. The prolwbl* soil af repairs 
that it reqairce at praewnt wi)) to aboot lU. tOO. 

AUtbctiecwaboald^aproctedatoaoe. The goeation of 

repairs if ondcr oonrepondrnee. 

CeanogeegeUtiea otwattha etesa , catting a new path- 
way to tbeeweet ; • sotiee board wat filed. OeadiUoa | 
of esree feir. 

Amoaivt spent this year Be. to. Works to bo done— j 


btr. K, BaWswars 
Alysr, OTfrie««r aad 
Condactor J. S. 
Jlabcny, tiab-PitH 
slcnal oScer. 


] Ko repair* for tbo last tbree years In (ilr order. 
I fegeteltco to be lemored and tuadry repairs to l« 
I esrrwd oat «hi^ srill eo»t Ea. #0. 


I Bo repair* dew. It H in fwet order OBByoniid < 

rwioiree repair* which wl-l eoit Ha It 


Ccndsctcr 3. B. Ms- Bet known 
bony and C. K 
PlTarims Aiyar. 


.. I Isfpiwtwd and dotafl a 


.. eertwat* -U h* pit ti » ei 


I Berik] eBmt>er. 


APPEN 

Htpori on (he eondition eneitni 



Diitrict. T.}«k. vnuj.. 


uwjta .. fictUmpar .. r»,<Jir» .. .. iwW. fnieript^oa.l S3rdJ«.18Jl. 

JkDgado. 


Dj. .. I Oocmtn* .. 


V{u^j«Ua AtkUptlU 


I Kirtna .. EHIoce 


I Ama tapar. Qindapar 
Do. » D». 


Do. j)o. 

Do. Madskadra 


Do. Do. 

Do. Do. 


Do. D5_ 

Do PesBkonda 


■ K«)]akon* OoaarB* 1. Xfonamontt of IdtbJfar. ,, 
^ ViUt«. Oaft^dban* 


ViUt«. Oaft^dban* 

Map X*. M Id l«a»L 

*»♦ Adipar J. Jaftadatvanivaml 
Awop. 


SafikaratD C^ddhUt moalfti at iod Apl* » 

BaAkann HQla. 


VUacapatam. Tiaiafiagrma 
Gdd&Ttri .. RalahiQQDdry 


Kt ma Uil HA am 
RajahoDfidr^ 


Seddbiit ramalDi .. 9nl Kot.-ltlO' 
Moafjo# .. ,, jjHJfar.UlI* 


^iTo Baddloat rock IStk 
col c«T»t,atrQCtaTaI 
Ckaitpa and SlQpa 
loWj- exearated 
and a nnmber of 
mea&ds coTering 
atApaa, etc. 



^Irabfaadratnamt 

tampla. 

6tb April 

Do. 

Bacaranoa (Botl) .. 

Do. 

Bamavathi.. 

Sealpttm on and near 
the ancient aita. 


Madakaaiia 

Hill ^ort . , 


Do. 




and KatewBT (re- 


Batnagiri . . 

lied wall, etc.) 
aort eneloiin^ 


Bokkapabxam 

b.'h.;"!'’'"-,. 







teleeied for eomervaiion for ihe year 1910 - 1911 * 


Karas and de*ignation 
of Inireoting ofScer 
with head.qQartert 

When the 
monnznent 

8 

9 

Mr. G. Karayona 
Bow, 6ub-Engineer. 
Bertrampor, and 
Mr. R. A. Breeni- 
T»sa Aiyangar, 

Eieeu tire Engineer, 
Berb&mpnr. 

Koreraher 1910,, 

H. R. Xtogra, Esq., 
Aaiitnnt Engineer, 
Hatsellkcnde Sab* 
diTis.oa, BaMelU 
konds. 

JG/. 

Mr. 11. E. SreeniTisa 
Aiyar, Overseer, 

Pohlic Works 

I)*T«rtmtot, 
TeiUraohebeSL 

March 1911 .. 

Sergeant n. C. Cedd, 
Oveweer, Poblio 
Works Departneat, 
VisUaigTiai. 

E. TenesUehari, 

Overseer, Rajah* 
raonlry. 

.... 

Not repaired *uiee 
it was bmogbt 
trader the Act 
in 1910. 

MJtiBj. hi. Gopoli 
Aivmr, Overseer, 

Ellore Beelion. 

Ellore. 

March 1911 

Mr, B. Kaleswora 
Aiyar, Overseer. 

Kcl known 

Mr. B. Eileairara 
Aiyar, Overseer and 
Condactor I, 8. 
Mabeoy, SnVDivi- 
•lonal officer. 

Do. 

Do. 

Do. 


Kot inspected .. 

Condactor J. S. Ma- 
hooy and C. S. 
Sivanma Aiyar, 

Kot known •• 

Do. 

Do. 

Do. 

Mr. T. R. rattabfci 
Kama Aiyar, Ov*r. 

Do. .. .i 

Do. 

Do. .. S 


K«pain eimsl <rat daring past tkrM Tears, the 
present Mndition end enf repairs 
repaired, with prahable cost. 


CTCioBeoilSOa end it truTeplaeed daring the jeor 
lOtO. No mote repi^ necessarr now. Thelnsenp- 
rioDs ate in tair condition. 

O KskiToxa Bow, 

O^etr. 

he nonoment is in good order. The letters are being 
obliterated hp the eesliss of the rock on which Iber 
are inseribed. 


wide crocks that wore present woU grontm! end the 
regeletion on them temoTed She fiosr of the upper 
temple hoe been lesetfed and the fioot of the raoniapom 
in rront of the lower one has been repaired and 
IseeUed. 


The SBonoment is in fair order geesrallp. The weri 
hilt stitpaa reqoite pett^ tepun end a shed for ■ 
wstcbBaii elto ee*me neoHuir. 


tbeaoiOBDtto sonnet tnointenanee esd repair* estimate. I 


pr»*eDt condition is rather bad. On all the srallt there 
arehig tree s deep^ tooM. 'The probable east otrepoire 
that it reqoiree at present will be sbont Ba. f 00. 

J] the tree* ehonld be oprooted et once. Tbe qantian of 
repair* i* under eoirffpondenoe. 


Boetme oat all vegetation bj appl^uig terab eradioator. 
Appronnateamoant leqairm Ba. 2 SO 
l^erding a fence. Approoiniate eo»t Be COO. 


An eetimete ia ander exceaUcn. 


require* Tepaii* which will cost B*. 60 


.. I Zotpeeted and detail measaremesta taken iereebmate. 


Beer and •eatteBaVDiritwival oCeer for ezeeotica. 
.. Saactiostd estfarale will h* pst la hand ihorttj. 
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Keport on tho eondltion of andent monomcnta 


1 Kumber in I 

1 Utn printed 1 







nWqtirat 







oreniinent 

Order 

Diitrlct. 

Tolnk. 

ViiSigo. 

Kamo of monaaeni. 

Date of 
inapeotioa 

» 

kncUoning 





i 

bt inclaiion 
of tbe 
nonnmenb 







2 

8 

4 


6 

7 

16 

88 

hnutpar 

rennkondo .. 

ronnkosdn 

Fit* aodest «*elli . . 


IT 

1 89 

Co. 

Do. 

Da. 



18 





AMal Uemin 


10 


Do. 

Do. 

Do. 

aoMae. 

Fort 


30 


Da. 

Do. 

Do. 

Oangvsa Uahal .. 

.... 

31 


Do. 

Do. 

Do. 

iivara tt>ap}o .. 


33 


- Do. 

Do. 

Do. 

Two deUebed mtII- 
Host in Ibo Sold. 
Asdcnt gopuvn 
Itama’a botUon . . 

RtlebatUgatta 

Tomto Mr tbo palace 
Ttiasawtai teaple . . 


1 


Do. . 
Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Dev. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. ;; 


88 

35 

Eiitni .. 

Budoi .. .. 

GlusUuU .. 









1911 end 9tb 






awajai leapla. 

April 1911. 

80 

28 

Do. 

Do 

Do. 

Homed Sadhiat tlvyu 

Do. 






In lODBsd. 

- 

S 

1 . 

Do. 

Do. 


Dateb oemetarp 

Slat Alareb 






1911. 


St 

Do. 

Oodirodo.. . 

OodlTida ,, 

Ttanga £>$ita with 

8tb April 1911. 






remaina of Boddbiat 






AUpa and the 

anewnt village ute. 



2 “ 

Do 

Do 

Do. 







- 

Jama image and 
IneerjpBon. 

1 

■ J 











•eelected /or conwmlioQ for tho year lOl/klOll — (ont. 


t tnddr*!gti*Ucn 
ot IttMotlog USMir 
'"i cMd^njirlm 


Mr. T. n. r»tt»ihl 

lUa« Air&r. OT*t< 
•<«t ud Coodurtor 
J. S. Makonv, Eotk 
ClTaional ofi««r. 
Do. 

Do. 

Coodaetor 3. 8. M«- 

lioaj. 

Condsetor 3. 8. SU* 
Mid T. K. 
raluVhi iUa* 
Alnr. 

Conaactor 3, 6. Ma* 

lienr. 

Do. 


Mr. 7. 0. L. CliJt. 
AaauUat Esilaoer, 
Bcelbom laVdM. 
uODi Mi«ol{paUa. 


K. Kanja 
De'bbsT, 8ap«rn>er, 
in eliarg;«. OodiTida 
taSdiTuion, Oadi> 
Tida. 


VTlm lha 
BoaozDont 

«i» Uit 

rapainJ. 


lUpain oattioJ oot datlog pkit ttirao f Mr*, tho 
l>io*«nt oondition oad anp ropoin 
ro^oitod, with proboblo coot. 


In good otdor. An (or Ut. to will ho votkod 


Too oitcntiTo to topolr. 
In food otdrr. 


Th* aractloDod Mtunato will ho workod oat. 
In f*od ordor. 

Not foand.* 

In food order. 


Repoiro coined oat donsf (ho put two poor* wo at fol* 
Iowa — 

.. 10) 

143 

rment coBditioa ond ropoirt raoairod Tho (rest wol] 
aedor lb* torroe* jnat rotsoTod loani (orwtid a rood 
dMi, it I* 3}* cat o( platnh In a bright o( 8 (oet. 
Tbl* win l« watched and K there I* asp (nrthor diot*. 
metit, a ouaploot hotueawe map he (oeni nereaurp . 
The hrick w^ joot ronnd lb* front door of th* tempi* 
ie IB • bod otate, lb* briehl being all exp^ted and tbeie 
an being acted vpon bp the weather and are cnuablmg 
•war. It might b* adruaUe to pouil or plaitat tbs 
briek work with eecocst renewing oarefollp porUone 
beUowcd eat; there u eleo a gap of aboot 60 feat in 
tho eonpoand wall whieh looke verp antidp. The root 
o( leetonug (he eorapoaod wall and of relating with 
cement aaahownatwTO will be Ri 100. 

There an two of tbeao moandi is Obaotasala, one eloM 
(o rh* eilfe^ a tough ooneihaped moand a boat 70 feet 
diameter at Mae SO feet at top Uid about SO fael height. 
TheoriKinalbrlrkwoTkiieeea here and there, abere the 
eertb 01 whieb the monad ia maiolp eompoi^ and it ia . 
not worth while doing anpthingto eonaerre thJi. The 
oUiar moaod aboat a mile (ram the village ia very 
irregalarand like the Brat le mai&lpcompoead of earth, I 
the old brKk walla abowug above the eiutaoe here and I 


tbeic 

rbia ia in good oondiUen, but there ia one grave that 
reqoirea a Vitto ermvot pfeateriog below the atone alah, 
Ukia ean be done at n email coat 
Thu ii a monnd ef earth and brick (onndationa ot anciani 
bttiiding. Tb* ate ie not fumed and in conaegsence ti 
kept bp the neighboon in a moat anaanitaip condihon 
Then doet not •eem to he any remaina of Buddhiat 
atnpa. If tbe ate is worth conurvation, it ahoaJd be 
properly frneed or walleil and daactiptiv* pillar erected 
on (be Mte A corner of the aito meuonog about 40 
squarefect bubeen g^ronted bp the Bevenoe depnrbaant 
to B 3tabmmai»d*a end heia living in it Be mart 
be evicted before the place le wallad. 
hi* M in B dilapidated eoadition The auperatraotare 
wai bniltof briekin mad and brioki are waanogaway. 
Buement sod foondatioa have been anpported by 
battraasee and two sidee aometime back The nppar 
portion itiU appean to be balgtng oat and nnleaa it la 
repaired (honnighlp, it i* likely to tumble down in s 
few year*. The Jama image u in yard of the templa 
and It a^sar* that itii not m its stipnlatad place. 


Kethin^ is &*• 
oeaaaipeicapt 

tho remora! 
of any por- 
tion of the 
old atrnotnrca 
that exiat 
below tbs 
motind. 

Alt. 
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Kfp^rt on focdltI'>a of undent taonuraeaU 







selected for conaerration for the year 1910-1911— wnf. 


Kiuae aod desigriftUan 
of Inipecting olEoer 
■with heid-qnarters 
aUtioD. 

"When the 
moonment was 
lait repaired. 

Septlra carried ont daring the past three yean, the 
present oonditica and any repairs required, 
with pFobabM cost. 

Remarks. 

8 

9 

10 

1 

M.R.By, D. Venkala- 
t»m» AJyar, OTer« 
soer, Fuhtjo Works 
department, Atm*> 
kur. 

M.R.By. &£. Nil*, 
kbanta ASyar Arni- 
gal, Aasiatant Engi* 
seer and 5ub- 

Din'eional officer, 
Saogim, Bnehi- 

leddipaleo. 

1910-J911 

lU. 

1903-1909 Xt! 

I99e-I910 345 

2910-1911 .. no 

The probable cost of repair# for ths year 1911-19121# 
Ss. 4S0. rhe terrsoe of the gats# leading np hill am 
the mnsqne at ritreme top of the h'11 are la etroa{ 
oondition. 

Three monamente (1) Orenaty. ;2), Kamabugga and 
(3) too atepa are propoesd to be repaired daring the 
year 1911-1912 In the roof of the granary the irat. 
etoocroof or»r en area of Ig x 9* has uhta. Tb« 
walla nipperting Una hare alee fnlten down. K 
portion of the wdls of Remabeggs has fallen down 
The boiton portion 30 feet of l,0u0 eteps hts gono. 


Oo. do. 

Do 

1908- 1909 49 

1909- 1910 .. Xil. 

1910.1911 XI. 

Tbo osoe ie In good oondition. No repairs srs eonaidered 
n-o» sery. 


U.KKy. S. Veaka. 
tadn Kayado, 

Aeioat 6upermt<a< 
d«iit, HMd*qos>* 
tan, Baiirada. 

Filr.te .. 



Do. 

Da 



Do. 

Da. 

1910-1911 

rotate .. 

Rock outbng fomiflg paUiWBy sod retnoriug ebrabs, 
Preteot condition good. 


Do. 

19OA-1907 

No work wes dono for the last throe ^ee>B. Tbe ms*- 
dopaw ooUtone roof le ell gone. 1 hie is to be resewsd. 
(3) Rcmotiog Tcgetr'ion 


no. 

Do. 

Do. 

Do. 

Do. 

1900-1907 

1S09-1910 

1900-1907 

1909-1010 

Kot repaired .. 

No repsiis were done for (be last three years Remoring 
rock that Oreeked on (he front brad portion, making 
proper {mthway end remof ins Tegetation. RiUmste 
for lU iO hee been anetioncd for 1921-1913. 

Estimale f»r Re OOhns b«eo eanotion*d for 1911-1913 for 
eoiutroetiog pillar* repair* to ortcks and remoring 

No rrork has beendenefer (Ho last three years In good 
eonditien. 

&tunst> (or Ks 93 hee been osnotioci<( for remoring 
robbch on the (op of mwiifaa, and repairing ib* 
tame with concrote in eotki lOMtar and making proper 
patheai and rcomring regeUlton. ' 

Eitimato for Ks 47 hos bmn ssnoiioDod (or reinOTiog | 
large porlun of rook debns fallen down in front of the 
cpenirgandeleitingsbrab*. bet pnyinent nd made for 
went of (ends. 


M.R.By. K. Kara- 

atnga Bao ractola, 
lloat SuivrinUn* 
dent. llradHjaarten 
lleawaJa. 

1903-190; 

1. Clearing oHrabs end pomting Norepaiii leqnired for 
(bo pres*nt. 


Do. 

ipio-ion 

3 , CliarsM sbrobe and strengthening (rent piUir* paint- 
ing No rrpaire rt<|e>n^ for tbe prewmr. 


Do. 

IV09-1SIO 

3 StrroR’benlng (be pillsta end rartb work to dram of ' 
rsin wslot rroMt Ie eoet lU StI 


Do. 

■ 

1907-1910 

dealing tbroba. No repair* reqairet for tbe preaoct. 



16 
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Hcport on tho condition of ancient monaments 


V 

tl 

i 0 

1 '' 

Dmber in 
e printod 
luton 
at«eqneal 
Jfenjmont 
Order 
DoUoning 
» location 
of Uie 
onnsseni 

Dietxtet. 

Talnk. 

Village, 

Name of monnmont. 

Date of 
intpeolion. 

‘ 

3 

3 

4 

6 

C 

T 


23 

SUtna 

U*«oda .. 

IC4m4ar8n> 

Hdl fort and palace on 
the hill. 

17th April 

1911. 


33 

Eietna . . 

Ksodiiim* 

J«g8*yy«pet 

Buddhielteintie* of a 
•iSfa on the hill. 

7th April 1911. 

44 

46 

Gniitdr .■ 

Qantdr 

Sitanagimm 

Boch out care on the 
^>11^ (facing the 

1 4fh April 

1911. 

46 

46 

Dn. .. 

Do. 

Tnndavklli 

Bour Btoreyed rocV 
OQt care. 

Do. 

46 

47 

Do. 

Do 

Do. 

t4oara temple 

Do. 

4 

48 

Do. 

2faTM*T«oiiet 

CheJerU 

Knppnieawara temple. 

Scdilar. 1911. 

4 

8 49 

Do. 



Raooptrtjr 

BaddhiitahiUmarhle 

aoalpturea 

ISth Apr. 1911. 

4 

9 60 

Do. 

Do. 

Do. 

Ii«ata temple 

Do. 


» 81 

u. . 

1 

Do. 

Do 

Honoda 

Do. 
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selected for conservation for the year 1910-1911 — ami. 


\ of l£ip«ctiiig cSc«r 

I with ke><i-<ia3ner* 
ctition. 


I ir.R.By. a Kod«ndi. 1910-191 1 

I nmnyj* Kayada, 

I SaVfhnsional 

1 o£e«T, lloniyera 

Bub-diTiRoa, 

Bcawada. 


When the 
monament 
sras last 
rspnired. 

Sspaire earned out dtmng ths past three years, the 
present cmdition and any rspain rwjnmd, 

with pntahle cost. ' 

9 

10 


(i) Outlay mennqd doriag- 
1908-1909 . 

1S«:>-1910 .. 
I9IC-I911 .. 


W.S.Ry. 8. Kodiada. Kot kiw*« 
n«arya Ka)«ds, 
Sab-DivU>0Bal 
«fiwr. Manlytra 
Bab^iriueD, 

Bern da. 

U.BLBy. SI. a Kriib. tKi. 
Biiwami Aiyar. 
oTtnoar in charK* 

e( Xansarasyet 
«ia«tto<\, Onatna. 


U.U Uy.O.O rase*. 

OarriMr, to anarya 
of Or«at* aortxai, 
Ooso:a 


In 1908-1909. tbe gataoraya of tk« fort «a« cioarod of 
TOgotation and pTOserred- In 1903-1910, anotitoboard 
vaa pat op attbeaito. In 1910-1911, pnokly.paar vaa 
removed frvin tha fort vrmlla at foot of tbe biTl and 
vnlla about t* tall down warn aaoported. Pointug 
work wM dot-e anti fallen poitiona of tbo wall in front 
were made ap. 

'li) Ike fort walla nt foot of lie bill ate cow in aafe 
eondition. 

(iu) Bemovmg pneUy-pear and jangl* tree* al uell 
aa tepeiriug tbo walla wbieb ate aloct to fall 
down are n<)aiRd at tbe gateway near the 
entnncw to tbe palace on tbe top of tbe blL 
dbeot tit la rrqeiirtl for tbeee repojn. Iks 
Seb-Divisiooal ebeer leferte that tbs CoUsctor, 
Ristna, has prepoatd to renew tba palace ani that 
tbia will eost abcet Be 9,030. lo prerant 
ac^eota, aoeh of tbe w.lla of tba gil«* *1 tbs 
sntranee of tbe 5 «lae» on tbs top of tbs bill, aa 
are in a deogereus condition bare to be srgeotly 
cepaued Tbseo rspain coat abeat Ka 130. 

to A notueUnid waefat apat a scat of Re. l$-6-0 
la 1909-1910. 

(ti) la good order. 

(lUt 5al 


(i) Koae. 

Jii) kroDt room leaky , tbe ceiling i* mebet. Tbs 
tear rocm is m pxid coodilion. 

(iu) Creatioc «e*fc for fllluig encbc ie repaired at a 
co.telBa.IO. 

(it }<>>se. 

(li) Tl-« toptiK-t storey » in good eonditioii, clhst 

rertaleekv TLe ilaU .re also decaying Ihe Stone preeerv- 
reet cat pillars ere broken and defying. eolatioo 

(ui) Tbe pillars of tbe flirt *U.mv r«ai^ Slopping el 

ereehe, and leakage rbosli be eloeed, tba protable fortb- 

covlbeiorRs ro. The piUats broken teqaJre to 
to teplac-d et a «o»t of IU IM. Ikaee rvpain ^ 

seem argent. 

(olTorof Wi portion b" fslUn d^n end stoco 
' inhere are atoet to fell. i9an/wisg i* g>na. 

ItM Semple ie in fur condrtton. 
iuiJ Walls teqaire coioting and fTOt portim r»isiree 
' rebaldiitg an/ pUrtsfing. ailal a eost vf lU. SO 
II tb-we r-peiie are net carrwd eet (a uae. tcnbcc 
d«<«TMre*wa will Uke piece. 

WlTtc'entre"'* S.rweT eel lie co apoe ua waU are I 

<«,,»agaodebrtibeKT.»wmgib«eoa 

run The icwpoeod -ell, tee enueno. lower end tbe 
' etrinee reijaire petty tvpeit*. I 

(•) 

ru) Oevi 


lul tbe wa3 kea »Tee*»! eo e^eent el ahn^e grew, 
' *• ^ tb^eem. bet Ste <vetl H ait iearereee 

(U) tbe regietwo eUaSt t- -eUr-ly rertrf eet . 
' ..*1 at Ka 10 

, <1) Peas. 

(U la r»rt remlJtJOW 

I4i.) .fet 
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srfdoted for coaserratioa for tte year 19I(W911— eon/. 


Kane and designation 
ot Inspecting officer 
with acad.qQartera 
station. 

VPhen the 
monument was 
last repaired. 

8 

9 

ii.E.Ey. il. 6. Krish- 
naswami Aiyar, 
Orecscer, in charge 
of Karssaraopet 

section, Guntur. 

Go. 

Not known 

1610-1911 

Bo. 

Net known 

Co. 

Be- 

Do. 

Do. 

Bo. 

Do. 

Do. 

Do. 

Do. 

Do. 

M.BBy. M. Mhba 
Bao Nsyudu, Snl^ 
Oreraeor, VoUatur, 
Tcnsh tslak. 

1909-1610 

hl.U.Ry. R. Vstodera 
Shaku, Oreraaer, 
in i^u-gc cd V»nu« 
kouda lection, 
Vinnkonda. 

Bo. 

M.B.Ry. K. R. 
Kiiihiiaawamy 
•Myar, Orenoet, 

Toupatom. 

Uo. 

So ropaira hire 
boon (artioJ 

Do. 


Bo. 


Bo. 



Bepkirt cattied out during past three yean, the 
present cmdirion and any repairs leijnired, 
arKhprobahW ec«t- 


(li) In fair oondiuen. 

(tti) The walls tequire repUaterIng at a cost ot Rs. 200. 


(i) The ootisy incurred dariag — 
1908-.ieo9 
190&'191D 
lOlO-lSll 

Total 


(ii) A watcher on Ke.O amonth was maintained daring 
I90S-IO09, 1609-1010 sud 1910-1911 and a notiw 
board put no at the site dunag 1909-1610. The 
watchers* ehed was repaired at a coat ot Rs. 11 
doting 1910-1611. 

(ih) The watoW bsstohe coatiDued, 

(i) None. 

(ii) No ireess of the tort. 

(iii) X,L 

(I) None. 

(u) In fair eoudition. 

(tu) 

(i) None. 

(Ill The fort, and the walls aud roof of netrly hslf ' 
doteo buildiogu bate fsllsn down and esgsUuon 
growa on them 

(iii) The coat of lasintainisg the hallaingt will he 
prohihitiTo 
(i) Nooe 

(b) Nothing is eeeo boro hut two heaps of earth. 

(ip) JHL 


(im) Nil. 
(i) None 


ilibhw ot Bbittiprolo, OuntOr diatnet. for Rs. 
was ssDOtiened in Bogialor No- 7 of 1906-1610 and 
Ka. 1* was »Mt in Wt-HlO. No further repairl 
are now noodod 
(i) Nona 

(u) In loir teoditioo. 

Ao» Tho door ahottero of the EamaliAgaSwaoii tcmplo 
are rotton and the Boor of iho hall reqsirto 
replaelenng, all at a eO»t of Ra . 60. Tha «^lJs of 
Kaasksdar^toinatainplearo crseked aivt Ibaroef 
H leaky Two laokt ot hiatoneal imporUnee 

foneirewmorolotalitataeootcIaboulRa 100. 

Thoro la nothiog brra osreptmg a omalJ ^ple in a ; 
dilspldatad aUto witha otont (laysoi in. Ita moons , 
itoelf doea not roguire any repair*. j 

A rotlee hoard it propoaed » he pul up to preronl 

irrOMSt So furthatrepain are BOceaaaiy. 

Lot of awUtlon bao hoen allowed to gro* The temple 
aotkori^ abouM be raquaaiod to Tamora th.m and 
arply aeruh eradieator obtaioabla fnm «rt*ra. 

JliiiiigACo.. Bombay. All Iba ouuiia Minting of 
Ibe leinpJe baa gow A acaall ahrisa^i^ to the 
(ample in \bo E^-wmS aid* ha* W *!low*4 to 
temW down. I hmr tb* t»*P‘*, 
noahle to earry eat any repalri. co lb* 
ho edltwed to ootor Into an asraomrut with town 

f r- 7 “ 

traip** No forthor refnira ar* paeeotory. 

The tM«nt* aathariwaa ahouU b* Informad to hero t^ ^ ColWoe io 
^ ,^*,4.* jrewmgharaaadlkaro »*®o*«i •S*eU*«lj I rrgwaai^ to 
by aprly*"*"**^* 


*■* Vi thif at 
an aarIjdaU. 
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fercoi»<*rT«li3n for ths re-ir {&|0>tO|l rofif. 


Nima and dealjn’^tioe 
Ot In-jwrtlrg clSrer 
with bf«d.^aatt*Ti 
k'aitea. 

"*ben tba rnona* 
loefi! wai Ui*. 



Jd.R lly. K.K. Kti-b. 
raiaany .Mjar. 

tnlef^, 

M.lt,i;y. T. A. 
TeakaUrbeU 

Aiyar, bg^wtritor, 
EiivtJv 


A, 0. iloAtlJ, Kk) . 
Avlilant Engioaer, 
IfaptUa. 

lie. 

i 

Ko repair* laro 
iron (arriwl 
««{. 

U.]l.ny. K. 6ririT.l. 
Alyingar Arargal, 
« a., a RiecntiT# 

Knoinerr, and 

M It ItT. 

V. R. (Cuppniwani 
Alyar, Hub^lti* 
tional OlHrerifullia 
Wotbt llepnrfmant. 

Coder repaira to 
t 

y, K. IToppaawaoj/ 
Alyar, tjab-dlrt. 

aional OSecT. 
M.ll.lcy. K- Siinlfuta 
Alyangnr Afargal, 

Do. T 

1 

21.R.t{y. ltf>TintTa<a 

Aiyangar Aatrgal, 

JmtooiBpletoil . 

dene eineo that 
ieipeetion by 

M.R.ky. P.K.Knpp. 
awuni Alyar, Tnblla 
"Woiki Department. 
.kf.KNy.V.K. Koppu. 
awamlAiyar.I’nbiio 
Work! Department. 
ll.BIty. K.rtTiniTaia 
Aiyangar iatrgal. 

Cader repair* . . t 

V. K, KuppBiwamt 
Aiyar.Vublio Wotka 
Depart'oent. 

Do 

Not repaired .. I 

Do. .. I 


Uapincarfivt oqt j«clrg put IbtM yrar*. Ih. 

mJ iDv irpiln 




“n,* l«njW BBlUffjM •bosll b# Momtd l« }>«r« If# /Tba Ci 5 »«rtor i* 
KtvvIbk b*f«anl Ib'i# r»moTc) PiT«eU'»lr ! ri'<{aMtAl to 


\'f »tt'i>og Mfaf* •M-lmtor. 

Tl« aotl •bt/stj b# 

7bl« u liBforttnt «u ateoaeS o( Iba {b*<rif1i 

(9t in (ttani** aVn/^a in eaUr •rail* cf (fa innar abrloa 
ant in cat^r nail et milii laapU eoUlJa. Tb# 
inacfiptUwa ar» in |['«i aonii’un al frraaBt 8o<ua 
?a|[a«atKn baa itrown on it# eaUii* wall e( naln 
tM-ft«an{ on amall taifata afar (lanumaaCba Irinpra 
anil anoUar msattf^n at aaalb-«a«t (ortiar of Iba 
acrar«an-1 anJ ala« brra anil thata on tarraea roof 
«Mrh alao Wka In f^a<*a. It.o fOKiutiun ahunt I U> 
attoraattiat*! bf ll.a na# of aorab aradloalor «n4 Iba 
roof ta{«it«»J fban aanna (o bata boon aosa tinkajia 
in fovB4aU<Mia ondrr U>« *KuIa tam|-la aboat ]0 or 12 
oaara bark, dna to U>« r«ra*il>on of a ia iba 
firinirr in roat Intba aan>a rest^fnl *bieh a«>nia to 
fa«a baan anoa tUmi op 7brra fa tkarrfora not 
irobnbnitf of luttbat alBkaitft A atnall atono uVn I 
otokrn on raafani aid# of KarbUr imp'a abovH la | 
ffflarH and tba jalrla in Iba o«(or «a)] of Diln I 
t««fU aboolJ ba r~}«iol#J wbrraarf Iba ctlgini) 
jvlntinK ia «ona. Tba tacaja laa anue^H el fanda 
, about (ft aarea of vat tina) in thar|tn of a tanpio I 
Artbara. vbo doaa not»a*m to aliliaa otan poiiion of | 
(bauiwnofor laiaira Tba Uiatrkt CellKtor ahoelJ I 
fa addravrft to dliart tbo tmatan to aao to theao 
tapaira at an atilp data. 

No rat*!'* r#«f 


d>vn Main nala ra^otraa rapaira attha lop comaia 
Tt a bailtinKa amat aafa. lot no looitar ia lafi in anp 
of Iba Jilola ani tba valta #« UT(»lp eat of plamb. 
It voald to vrrtbvbllo raptiring fbi* taopla aa tba 
earrinpa «ta Kowt and aery oM 
Napraa (,(00 ai^t in Ihraa yoara for t< rraelng piioeilvl 
tanptaa. rvnatrocting maaonry drain (or the euapoaod, 
l^reollDjr 1>* erarka, ramoalnA »»*tt«Uon and raplacioy 
broken laain and eoreilns atataet Iba roof. 

Urn more llntalatanaa era found trohon In bill tampla 
and two other laraplra rrqaire Iborough raaiing ooating 


V to thla at 
early date. 
A.Jl. 


Two of tbo taroplam 


n irpalra to a 


v'alf'aa 


lannx witb a. , 

Tonnd. anohaarapuabing with old itonra underpinDing 
tbo IwomeaiieaeNaa.aatid S which it InproRieaa 

The oroamanUi coping oarfad atonal rarjura to bo 
plarial in poaiilon and wiUa bailtop and TagBlaliun to 
he ramorao. 

ilupeaaOdOepantoarIcanng tito, ronOTing baahea and 
priebly'paar I’rorlaion of thrao Uaddapab alaN in 

tbacnUnnaatoallowaccoM and in Vnll £7 fnet by 2 
faat 0 inebaa aa prvtaetiw. Nothing more Headed. 


la l,£ftO apant Un now an Tspiura to north, aontb, 
, flfwram* aaab aa pUateringi romofing robbieb, 

Ofing relton wood and replacing them, tjnndr)- 

lire to Melapatlaa pMwo/o, Kalyipii 
rt-yard.lUaanuin taraplacoliiJaaait /Spur 


attention, the 
I progreei. 


In ralcad eoaditlon. 
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wWted for c^avrratlon for tio Twr ISlO-IOlJ— 


N<ei« »Bi 
pf {o.tf>rriitf tSf*r 
«hh 


nrrM *9! Jatirg ;-u! tkrtv fnn, th. 
pM*c« tonJitV^ti acJ (tir irivlriN!, 

VII& rkxt. 


Orrrwr, ^ •U. 

t. 

T*ckiUtV*U 
AI 7 M, r4f*m*«», 
Eir*Ut. 


A. a. i:«n* 14 . . 

' AMu‘*Rt £R{ie«9r, 


fthtrup 

Al 7 <ngu AT»ri»I, 
»«..> L, Extcsiu* 
Eseln«»T, aM 
UBKt. 

V. E. tCacpiawaal 
Aiyar, nu^^iti. 
(nm»l Ofirar, PutliQ 
^^ otk« tVpar'maQt, 

il.n.Rjr. 

r, K. KBr?fli*«in» 
Alyir, bab-JiTi 
•lonal Ofin-r 
U.R.Kr. Iv. (■nsirua 
AiTiDi^r A*aTE%), 
»■«.«£. 

U.R.U 7 , R. SriniTa<i ■ 
Aiyan^r A^rjal, 

dona •mee that 
in»r*«l>oo by 

U.B.n 7 . T.R.Kappn- 
•*amv Aiyar, Fsblia 
^oik» Derartmaot. 
M.RKy.V.K.KtippB- I 

»»ami Aiyar.rablio 

Wotks Dapartneot. 

U R-By. K. XriniTaaa 
, Aiyingit ATireal, 


V. K\ Kuppntwt 
Aiyar.Vnblie ■''*01 
Papartinent. 


Tba ttnfU aaiM>ii.a« aNaalt ba Jet rnr,* tj bata tba TLa CoMrtter It 
Tafatkti'aftaaiacUtaanlthrTa ranoTri aSaetiialr ' raanaata! t« 
*y 1 aaVto Ihii at 

Tba aatt NaAM-ataat<.aJJb*y*(r.t«*a.a. anwlrd.U 

.... IbJ* t«n-r> >a (•{■•rUnt M atv^est ef tbs iA«rrjy(>ona jt ‘ 

<«t la (rarS'a tVft'a la atWt «salla cl tia Jnrar ihnua 
an) In oaWt *all «t naln tam]!* oaUfia. na 
traCTiptscA# ata |a aortdithisi at {^om 

aaftatati.'ft baa (rovn tn tba asItUs •!]) tt main 
taw.f]«ai>) «n ama.'l tarrata «rsr I/aQaarantba (rtap.’a 
aift anottar saaassya^ at aaatb*>aal ternrt el tba 
aempoant and atae tara and U>ar* ea lamea riwl 
•bkh alas taaba In placaa. Iba aapauUan eboeU )v 
at'sttklLat*) bT tbi' aaa c{ amb ataJieator tAd tba 
fpof aapalr^ fbaraasaass la basa svaa alebajpa 
la laeadatMoa aad<r tba abela ta<n|4a abest JO er id 
yaan ba<b. Je* ta tba amtttian ot a pesi ib tba 
alHrJsa in laarintb* Miea rcoraebi vbich MKatte 
bare t«s«i tint* t'.M op 'ibarv Ja tirrrtitn na 
' frehabCiiy a# /«rtbar alsJtce A «Ba!I tionn ukts / 

I rrebse an aastarn aida al NaabUr laoip'a tbecM )a ‘ 

I rapJstad ard tba JaUt* In tba aetar nail el mam I 
tanpU abeaM ba tv^teialnJ vbstatsr tba eilttiBal 
] fvisUoti U pace. Tba ta«e!a bat aeesfb et londi ! 

' laboat <0 a<na pt nat Jaej) In abarps pf a (aapta ' 

Jktvktgt, «ba data not mn to ntiliaa arae ferlton at { 

Ibaixaonalar rataita Tba Ibatrkt l.>IIarter aheeM ' 1 Arerata.! 
la adJivn^ to 4»aet Iba tniita^ lo ase to tbaaa 1 a il 
laraita atan aatly data. ’ 

Ka rafaira t*»e Sp rrf*(nr*»M 
laan amal 
cat. 

.... Coopoeed wall aboeid ba bailt at it baa Iar|tly iaJlan 

d >•« >U>i» paU ra^eiTaa aapaiia at tba top rornatt. 

Tba tvdJirrgP srpi^r aa/a. bol »« mortar >1 >/l in any 
oMba i<Uta eod tba vtlia ara Urgsly eat cl planb. 
it ««aM I* vettbebita lapairJag Ibia la«p!a aa tba 
caralsga tea pood and aaty old 

Cndar lepalra to Kqraaa».»M aj>a«t m fbraa joara for Urraetep piioeijnl 
S tampJaa. aoosCrcetir* maaeory dr»>o XOr lb* nunMnd, 

rr«at«Off tigerarba.iaioosieKTrgetstion aodrap^cing 
fcrebaa laam •ndacaaiing alalael tba roof. 

A lav meta lintel atoeeaareloood trokan in MU tempi# I 
and <vo other templea ie<i«ln tkeroegb raattng cottiBg 
aloot Ka. 10.000 TvocI tba lample* an Jo a very I 
I earanoae otata. 


I la^p with oottar. iei«>r* to ten-tea, Ictt waif all 
roond. aneb aa retweluig wwb «M atonra onJerpinning ' 
the two ti»ea<ioea Noa. S and 3 which u la pro^ina I 
The creamantal eorlog oarved alonea reqatia to b* | 
placed In poaillan sad walla loiit «p and eegelation to I 
be reinaTad. . , , , I 

UsneaadlSapaotoaeKwtinp aita, mnoviRK baabe* and f 

cnrblT-paar Proaiuon of tbrea Caddapah alaS. m 
Iba enmooa to allow «oeaa and in wall «7 teat by 8 | 
feat « mAaa aa proleeUoa. Notbiog more needed. 


BapcaalAMapeottiU no* on rapaua to north, aoath. 
(Jut ceceraeia eooh aa pteatenng, remmng lobbisb, 
iraCTjrjr rattan wood and replacing them, bandry I 
reoaiia to MaUpoboa paraasia, Ralyaga mssfjpain, 

eoBTl-wid.IUaMoanteioploooiaiJeeaai /^fwrafli,b*»e , 

been aimad onl. u in "‘'"'r i 


^et» haea bacn ree»I»«J •»<* ‘be w. 
I In lairetder. 



selected for coMCTTatioa for the year IdlCklQll — eont. 



d»tisnaUoa 
of In?p»ctfa5 o&e«r 
with be»d-<iurteTi 

tfco 

saoncoaeai 

WU lut 
Topoind. 

B«^ir»ratT>sd oatdunn^pxt tluvo year*, tbe 
lirrwot (onlitiinonl ony ■•pair* T«^aii«d, 
vittl prob«blo e^. 

Semaiks. 


S 

9 

10 

11 


iUuny.T.K. Koppn* 
twitai Jiinr, Sal- 
Cirific&v OfEwr, 

M. Lova, 

£xecoU<^ Eon&Mr, 

JI.R-Ry. 0.8.Q«j«U 
Eraan* Sapcr* 

Ayidon 
Aiy«r, AuiKaat 

Do. 

M.Bay. D. S. 
S»nbn Airu 

Anrnl, 89b>DiTi* 
u'oul 05««r, 

Bndlxtu. 

U.&.By. D. S. 
SxBEin Alyir. 6ab> 
Dmuon&l OScor. 

Do. 

Do. 

Xto. 

Do. 

Do. 

Do. 

Do. 

Not npiind 

1901 

ISOo 

1903 

1910 

1910 

1 

Ll_ 

Ko *ot> donr, onrmvvo with Trgstotion saJ petty 
rep«m aoftiog R*. l.0l>0. 

In fkir onler. 

Teapt* prerBitn.compoonJ wxlli on! goparamt hsTo 
been lepoited Tor tortter Trpoin teqoited, on nii* 
i tacte w>s aartoitled lor mdcUod ud will be tamed 
oot by the epeeiai eoKttdjnate to (e ippointed 

In fair order. 

An eetiinite bee been enbmitted for certain repam to the 
walls. 

1 Bepsin wQt be doce by the epeeial eaboidmate to bo 
poet^ for areheeotogiesl vorki. 

Tbatoof cl thia bstlditig wsa msdsap cl mtlca. The 
iBtrsdoohad bif end *s» nanghtly. Thi» was 

plastei^ with tune ncrtar rhe windows in the two 
baek roona teeeaUy fonoad were maoitd and doort 
aabedtoteJ in their place* to taalitate aweepen 
eaUriog the boildag fteo the beeh aide and aleo fer 
pionaieo cl way for watrrman frcs back aide. A 
Tclten window beaoaVceatba wtadowjattsboeo maio 
antisBCo waa re^aeed by a new beam and wirt-aat wsa 
ptondad for opaningt an the top of the vaUi tc 
prereat bat* eetaing vo aed eommiihsg noiaaoeo. 

A wide mek w tha temca of one of the fakir'* roll* 
baitt all round tbo aasiid wa* dcaeJ with eeacnta in 
nortsr and plafterod orrr The Tersndab la front ct 
thoeaUa which lad itaecamte fioordulaibed in placet 
waa alao repaired and frt right. 

Stone* pebble* and robbuh found rrattered within the 
eoQipousd were remored and th» rite made clean. Ibe 
rial* u front «f the temple were in djaorder. Tha 
^vniDR wall* of piali were buflt of dry etona. tba 
ioreta RToated and pointed and tb* exterior rpmio waa 
dllwlinwith good grareJ. Tba hasp* aid alapla* of 

tb* front R»le were repairrd and eet ngbt. 

AWmt is few* ot nooiingal*M loond nuaruig zrom tba 
floor in the inner enelonr* were replacwd and tba 
basT* and eUple* wf Uia »«’=‘ e*'» *»" «P"r«d and 
eet right Tl** ***** **** ^•'I’ *'** *nwet* 

from cofliPring a* the wood work was rotten. 

Tie bode wJl of tin* tiemen built of rongb atena dry 
wse csiKwrd to the danger of being displaced when the 
chern^ filled. 1* waa found neeeasary to gront 
and point tb* JiiiU of Ibe body wall and Uui wm 

The*'i^to*^of 0*e walla of the lower portion of this 
msMnw were wide and goping it “**» 

Th*iainUwer*ttet*foro ranted wrlh higetuf* and 
ffloJta?«d ported, cite* adiouung wet* clears of 
and rton* bouMere, which were nnnghtly, 

b^tog tidy -««>•« «**«■« ann=*ightly .Fp..«i.ce 

The hi** “ ***• it* ““IJS 

■orW^te of prwtratioB and they were renewed. 
^Jtth* dieplsoat .tone, m th. lowr poruon w.r. 

Thia WM ma mlh.htnboand eegeUtion and the 

J™*^**^^,i|.cuiuis the way wa* in a dilapidated 

^er br^ rmnorj cl thinU and eegetation. 

,«2d«pi.5*d -*« ‘i*® **p“*w* j 

eiitM- f 

• 20 
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' eelected for conaervftUon for tho year 1010-1011 — eont. 


I y«m4 aii<) dssi^ation WIi«q the 

of Insjecting officer wonameBt 

With heid*qnaTters wax la«t 

atation. repaired. 


lUpain uitripd out during t'ittet ywtra, the 
preaeut condition end unr repain reijuirsil, 
wtUiprebahls coat. 


U.B.Ry. D, 8. San- 
kara Ai)ar. Sob-. 
Dirieiodnl-offioer. 


Side walla and atepa leading to the aame were in a die- { 
placet and dilapiaated condition and they were reatored 


Bilmynli treea and goat (oirtoieepert were grown, hut 
aa the (oTnier grow elowly casuarina tteei were ptaiitod 
end (been do not (lirlro and uanyplanta died aa the 
toil doee not appear to hoauited to tbeaameand only 
fire hare aumved. llowarcr, eimel toot ereepera 
wbiob ate grown epeedily and exlateneo of babul 
tteee on the Fenoicr wret sarg^ adjcerjiig the Jain 
rutne are really prevenung the drift of atand at 
prraent into the etcarationof Jam ruim and tbeie are 
fDiEcieftt. 

An eatinateproridiug honey eoBbbnek work in mortar, 
repamoR omnnemal work, mogal plaater cormce of 
the walla, new brace iaittam, ate , hue been une- 
tieoed bet work not carried oat 


M.n Bv. 8. Venkata- 
rathnim Kayoda, 
BupArr{«or, iMlio 
tVorka De^rtment, 
kead-quiutera 
Siddapiiram lanV. 

A.. Raglia- 
rrndra Bao, Ofar- 
aeer, ^nVl^o^S'o^k» 
Dct^ttment, Kur- 

P. If. A I,neaa, FTiq. 

btyttly lj.ltan>anB- 
awaml Aijar, Orer- 
aecr, Katjandreg 

M.n.Ry, O. Serna- 
aavmi Aiytr Aear- 
gal, Auufant Bn- 
gmeer, Anintapnr 


j Bel yet {napwted . . j 


M.R.Rr. a. lUroa. 
awami Aijar 

Ar-rgal, Aaaiatant 
Kngiheer, .Vnaftte 


carta of tbe walla, eto . with bnclc is mortar and 
meaal plMterrepaiiatoftoonaDdeleanngot vegatelioa 
haebeenaaneUoned hot work not^mod out. 

It la bcioff Tcarlr It mar require approtimately K» to Bi 1,000 for 
^Moiired * ^ oompWwpaJra SJn*o the timeof the Jut jflrpfetieo 

repai eu nothing of any importenoo haa 

been aimed oot An eaUinate fer J»pnli», to the 
UmumahMwar* terepW hear tho Ulhlog kUa* for 
Re 350 baa aineebecn eaboltted (o (be Co/ieotor of 

Sot known An’^wUmate euiooiitmg to Ra. CtO for the proper upkeep 

of the roonoujeot bee been prepared 


Unirr tepaiia. 
ho I e more re- 
Mirra# polotel 
oot be Arcbwo- 

)o^<nl S"P* 

orifiteodrot 
reroain tf 
done) prcbeVU 


Benaire to oompoond walla, HaSimimhfan temple, 
tlu.N'a were ocmploted Farther rap.ira not ro- 

rhe'^wee/epew •• •" ruina. The eitimalo reoairad 
ftOiu (beOrereei- J» a»fW for rcatonVmn than fw 

conaerration. 8o tUlewrtl bo Uijoetod and eatimata 

Inw^g'^P-'j^r'*:; rotten on... Be.Urfng lb. 
’^f*ltan*.Me. of walla. «' “>• »•» 

reboilding The probe* !• coat Ita 00. 

. The fatJen down portion, of fort wall were rebni^SoToe 
reretrlion remoewt t'P"'* *'e«"‘»'7. 

probuMeOoetKe. t,500. 

An ertimatefor repajre ainoanting b> Re. 2iO b** ^ 
and a eoPT «* “ »• hemg aent lolbnboiitbam 
UiriMOo lor **•*• been tUolt“'l for 

■ of ..|,.Utlon ip-wina on ..H*- 

1 

1 1 -.n. t... 

. j N*oatUnd»tt* 


81 


Beleoled for conservation for the year 


Kama and designation 
ol Inspacting officer 
with head-qnarten 

When the j 
nonomeat 
was last 
repaired. 



Bepaita carried oat datug past thtee years, the 
present condition and any repairs 
required, with probable cost. 

1 » 1 “ 1 

10 


H. T. Eeilly, E*q , 
XC.S., Noting 
CoUsotot o! AnuiU' 


S«re«*nt AU<aAd«r I Vot known 
Venog, OT«n««T, 

PoUio Work*, 

S«Uat 7. 

u.s.i:7. T. c. Utfchisn 

S BIWAOti &Mtn, 

'r*t*Mr, AdSu< 


ttepa •!« covered with growths of sU sorts, 

(3) Sects Bhsri Growth «a wslit reqoiies elssrtag. 

( 3 ) Cheodrarys Bbavl. This isTVry mneh osglMtsd, 
Large shrobs are to be remored. 

(!) ftarapiiiititla iihari. This u in good order. 

A lot of email growth aed grass are to be rsmoTad from 
stoos aod wells 

Korthern wall lacraeked and it requites repairs. Shnbs 
on walls reqoin reotOTsL 

Qorontla gate-wall is in good npairs bnt grass and rmall 
growth ehoold be remored 

T^ la in good order. 

Cine pariUon with tomh m it ia in good lepnix 

There are shrabaand gnsson tba root. Tbisieqairas 
atteotioa. 

Shrebs sod grass on the roof r«ta>ra TemoTal. 

Tho hiU/ortis st present in ebirgeof iliUtary Work* 
ciepertment. _ _ . . . 

The Comoundmg Itoyal Begmeer, BasgaJoro, has been 
addrsMed aiUi a new to handug ersr the fart to the 
t^htic Works tlepsrtmeat. Ssply is awaited. 

Rr 500 spent. A snm of Be. ttO b neesssuy for torthsr 

'rhe^^lltonai •b® can ks met from the 

babnee of a sanctioned ostiasts. 


JI.R.Ey. T. C. Knp-j 

g atwicol tfaitn, 1 

tmeer, Addnl. 


SaVCanitaetor P. U. 1 Hepsiri in 
England, gnb-Ih’ri- 1 gres*. 
sSmalefiirer, Erode. | 

3. O. Reilly, t»l,j 
AsaUtant Kagineer, 

Cousbatere nob- 
Xhrtace, Colmke* 
tore. 

« Jt Ky. O. Tbrana- 
tba Aiyar.OTtraeer. 

Cdamal^et. 

SnVCondartot V. II. 

EngUod. gab-Diri- 
alei aloSaer, Erode. 


1 (i) Rt ISO Spent. Another B*. 100 le neoemrj to meet 
urgent repaiie 

(3) B*. Sto epent ADother Be. 7t oeresaary. 

There ate hllenwe ol eatimate* frem whirb these r»paita 

I ioay be worked out. 

fj) Jb. 60 epent Anotb*/ B«. ISO n*ee«M»y. 

J Ibe baUnee of estimate beiog insnfEeient, a lensed 
wtiaute be aabmitted 

{t") Bo work done jat. Ba. 7S neesMary to meet nrgeat 
tepim. 

The temple la so fsirly good condition . 

Konc. Two trees growing i.ear tba pillart require to be xhia mtimaU 
Temoecd. *ci'S tnae ewstebont Rs. 5. mnst ba seat 

A« astimete will be aabiDiffed if ordered. ap soon. 

«i” Hear** t*lok-eb> letter of Alar Tehsildar A.B. 

X^’a^-** «»• >®* it* 

Areeyiog tower and also Images, ate , froio which the 
rlanter ie lalliag off .... 

Aii eetlmale will be aabmitted if ordered. 

report sebmitUd - r»A« thli oOeeXo. <U E., dated rmfiog inspee- 
«ie> Eebroary ISlt. tioB 

V«no howatationhsatobe tcoor^and patty tejwita A.R. 

' earned oat to theowtent of aboat Ba 60 

remarka ae agaiaat items t and 0 

« k.,„,-ofaob-ui»eaTebrok*aandrwi«iTWto berepl.W 
” lot ’»• andlhawoikislo 

eepwneaeh ae white washing, fioeria* and 
usterin* arw doeo e**ry year prior to the aanaal ear 
{Mtiral by the eaatodiana 

Thb was repaired dmriag l»l»-m I M a wat of Bs. It. 
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■ Report on the condition of ancient monaments 


> 

t 

Qtxkb«r ia 
i« priottd 







lilt or 







sl«dqa«tit 






1 0 

orenimenl 

OUtriet. 

Tolok. 

VUllR*. 

h'aiao of aOBomtnt. 

' Ditaef 


tootioninR 





i&jpecUoo. 

I 1 

le IncloROQ 







of the 
Donament. 





\ 

1 

1 J 1 

3 

4 


8 

1 7 

II9 

1S7 

rriehifiOMtr . 

Ku6r 


Koek<at carrioe 

3Sth liar. 1911. 



i 



ropmeatia^ Babga 
sidkaSTtmi as< 

Kara^aaatvaml 


230 

180 

ftJabir > . 1 

Cmiieai .. 

Bojporo ,, , . 

with inaeiiptiona. 
fiira tempi* .. .. 

7th M 

ISl 


1)0. .. 

Do 

Do 

OWfort 


132 

191 

Do. .. 

Do 

ChcrarinsQr .. 

XtolrantmorfT't tain. 

Fort . . 

17th „ 

13S 

212 

Do. .. 

Kottayom .. 

Tollieberry ,, 

eth „ » 

131 

313 

Do. .. 

Pklgkit .. 

Agitkalthua 

Ancient tample .. 

4th Ap}. „ 

135 


Do. .. 

Do 

KLaoBOboti .. 



isa 

316 

Do. .. 


PalUror .. 

biTB taaela ., 
AfioiaBt join iampla 
Fort 


127 

135 

316 

217 

Do. .. 

Do 

Falebat .. .. 

Do 

4th » 

3H M M 

139 

130 

215 

319 

Do. .. 
Uo. .. 

D». .. 

Do 

Tbioara! .. 
TbimaUthu .. 

lirata tampio . . 

QhagtTatbt templa .. 

6th t 

4th „ 

151 

133 

220 

221 

Do. .. 
Do. .. 

Do 

Poaoiai .. .. 

Tadakkamiari . . 
Cbolmon .. 

Siaatampla .. .. 

X»o ancint Srrian 
cborcbet. 

18tb „ > 

Uth M t 

133 

131 

222 

223 

Do. 

Do. .. 

Do 

W»la»4nai 

TotijUr . . 

KoTor ,, 

An ancient SnUii 
church. 

&iilina 2 niirti tampla. 

13th > 

9tb „ .< 

135 

321 

Do. 

Do. 

Do 

KanaMyataa»»m i 

loth „ .. 

tS3 

326 

'rbe Ka. 
giri*. 

CoonooT .. .. 

HolUkaldrag .. 

Fort .. .. 

nth Feb. , 

187 

239 

Korih 

Areot. 

atcot .. .. 

.i«ot .. .. 

Delhi gate .. 

16th ITar. „ 

-- 138 

133 

330 

381 

Do. 

Do. 

Do. 

Do 

EvlaiaanSal 

Uicoandfir 

Vita^top]. 
Sock^>Dt ca>« acoJo- 

loth „ .. 

loth „ .. f 






lofee and inacrio. 

11 

232 

Do. 

Do. 

I'aiatapalayaca 

nock.OBt oarea .. 

10th .. ! 

11 

383 

Do. 

Do 

Padapadi .. 

Bai^irajeiran tem- 

4th Feb. .. 

11 

281 

Do. 

1 Do. 

Do. 

Veda^yana Para- 



335 

Do. 

! Do. 

Pafiohapa^daTt 

Hook-oot eoclptarw 

Itb Uar. .. 

11 

It 

1 336 

5 JJ? 

Do. 

Do. 

1 

DiW*’ .. 
Otriixpatma 

^l•^ataEap1• 
BrlhaiUmbal tample. 

0th .. ft 

eth Aph t. 

11 

6 338 

Do. 

Do 

Do. 

SanalugeniTara 

6th „ M 

- 



“ — - ' 

- 

(CDple. 
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■Belectod for ronservation for the year 1910-1011— 


Name and deeignation 
of Inapeoting officer 
wnb b«ad-quart«ri 

y'hen the 
monument 

rep.iired. 

Bepaira carried ont daring nat three yeart, the 
Pfoaont oonditiOB and any repain 
teqnired, withprobible coat. 

!!.»., k,. 

8 

0 

10 

11 


SaVCondnetor P. H. 
Englind Sub-Din- 
Eional OSaer, 
Erode. 

..BBf. K. Panda- 
rangn Raa, Teoipo- 
my TJppor Subar- 
dinale, Caljsat. 

Do. 

Do. 

Sab-Condaetor A. O. 
Hawkma Bap«m!ar, 
Cannanore 

M.UBy. y. TanbaU- 
aarjananijana Sar- 
nia, Oreraetr. 8nd 
grade, Paigbat. 

Do. 

Do. 


U.B.R7. C. B. Tiara- 
oaiba ^ar, Teoi- 
perary DpoeV ^ab- 
erdinato, Tuar. 

Do. 

3I.B.BJ. K. Tenbata. 
rama Aijat, Tem- 
pOTjiy Uppar Sub- 
ordinato, blatap- 

Bergoant T. Oraat, 
Snpotviaor, 
gride. 


M.B.Bi.L. D. Bama- 
ehaodra Aiyar, 
Orerwr, Haoipst. 


Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 


Do. 

M.B.RT. K. a.Bubta- 
maUM Aiymr, 

Oretscer, Polur. 

Do. 

Do. 

Do. 


" 


Kot kaorrn 

NoTOtnber HIO.. 


i;0S-19(l9 
Kot known 


Boiag kept in fair ooodition by tba owner and no cosaor- 
TatMD from the pubUo funda it neceaiary 


la raiua. . ... , 

In good ordor and oaitodjaa and no 

aerration from publiofonda la neeasaary. 

Annual repaira arerago Ka. 100. Eepalra to noitb-weatem 
baaUan carriodout. Eetiinalo Ba. 10 aanelioned bnt not 
ezocuW lor want of funda. Condition f>JT 
Ko meatuTuot eooaorraUonia cweaaary. 


dnnaarBBamtooaiiaoosttoatefcrBa. 890 will bo anbrnit- 
No tooaaoro of eonaorration l» BoeoMiry. 


)no la ^ lair ooodition ood tho otbor baa two eraoka < 
walla About Ba 10 will ooat for repair* 


No meiaure of eonaemtioo la naceiiary. 
lo fair order. 


In Bueb eaaei 
the reoom- 
mendation 
of the FabUo 
\Torka 
Department 
ahould be 
ataM. 

A.B. 


In rmoa. 

I P«r» .« fur order. Tbeparepet wall to atepa leading up 
10 the tort rSoireea little repair. Thie being of rough 
*?ir«,^iMOoly without a coping frequently geta 
i^ dWr^thrilugh the hmry rama eapei.e.^ up 
5 ~Se^\nd eome of these etoneo get dialodged. 
at the dro^ «el durioe laat yeir ocnSeled of clear- 

.S’vssri !".« r-it 

I fort. ' 

In good order. 


I. ™J .ri.r 8«8M "f “■ •’ 
wall are leqobof 

B good order. 


An ertiinaie for lU. 1.2«0 haa 

» I- 

J — -Wmll baa f«l!»a for eome Iwgth- 
inbiniltod ehoetly- I 


the reopui- 
mendation 
of the Fublie 
Woita 
Department 

cbould be 
atated 

A.R. 
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Eoport on the condiHon of ancient monninents 



omlier in 

0 print«d 
lUt or 
'bieqoent 






Date of 
Inapeotion. 

i u 

OTernment 

Order 

DUlriet. 

TaloV. 

. Villago. 


Kamo nl monument. 


inotionint; 







- th 

> Inolaeios 








of tbe 








aonnment. 








2 

3 

4 

1 


7 

147 

239 

miitioer .. 

llmndiegirt •. 

Timpati 


T»o gtfuramt on the 

3rd Api.l91I. 







'Iffspati hil]« (targe 
fftpurarn at the foo’ 
of the hitU-Gali 
gepuram at the 


14B 

210 

Do. 

Do. .. 

Do. 


Srl^Taaeperamal 

3rd ,1 !• 







temple. 


149 

242 

Do. 

Do. 

dundragtri 


Port with ita hnUdinga 

17th Mar. „ 







OTuhe hill and the 
lower one with tho 


ISO 

243 

Do. 

Do. 

Timmapomn 


two palaeea. 

Buined temple one 

25th Jan. 









U1 

244 

Do. 

Chlttoor .. 

Ernkampet 

.. 

dragiri. 

Penusal temple .. 

9tb Feh. 

182 

246 

Do. 

Do 

Melpadi 

.. 

S&nenado temple • . 

9th „ .. 

1A3 

249 

Do. 

Do 

Do. 




164 

247 

Do. . . 

Do .. .. 

Valllaalti 


Jain aoulpiorea and 
inaeriptiona on tba 
. hilJa. 

SabramapiaATlmi 

9th „ 1. 

166 

248 

Do. 

Do 

Do. 


9tb .. 

169 

249 

Korth Aroot 

OadiyittBtt .. 

TuoreUam 


BilhanadeJrara 

6th Mar. >i 

167 

168 

252 

268 

Do. 

Do. 

Folor .. .. 

Do 

OangaotHor 

TiniAalai 


QangMrata temple*. . 
Jaioa roek-cnt carea. 
aoDlpCorei and 

7tb Api. 1911- 







"laniapami with 


189 

264 

Do. 

Do 

Padared .. 


paiaimn and 

inaeriptiona. 
Hanomar tompla .. 

21th Mar. 

160 

267 

Do. 

‘TCratUiu .. .. 

TiTVttSDt , . 


Temple of Sahra- 








maoya. 


161 

258 

Do. 

VoJIoro 

Abdgllaparam 


Abdul Mahal 

26th Mar. 

163 

269 

Do. 

Do. 

KoItoI 


Bacna6wami temple .. 

28tb „ .1 

16 

290 

Do. 

Do 

VoUoio 


Port 

Slat „ .. 

16 

291 

Do. 

Do 

Do. 


Jalekantearani temple 

Slat „ >• ' 

16 

5 362 

Do. 

Do. 

TirinJipnTam 


MargaaakaTetTara 

temple. 

2nd 4p1.101i 

16 

6 263 

Do. . 

Do 

Voppampnttu 


Siratcropie ,. ,, 

4tb Mar. t> 

1 

7 263 A 

Do. . 

Do 

Skolaparam 


Do. 









1910. 

1 

9 264 

Do. . 

Walla Jkpot 

MakandraTadl 


MonoUthie 

16th3Ur. IVll. 


1 





teuplee. 

1 

69 265 

Do. . 

Do 

akoUngbor 



2ltbPeb. .. 







pie. 

: 

70 268 

7! 857 

Do. . 
Do. . 

• Do. 

• Do 

Do. 

Do. 


Kaehiar Icmple .. | 
Padmaporam temple. 

24th .. 

16lh „ 


* On (n^nlriM toad* ot th* »yoU tW i« now bo »ae)t Umpla In tb* 
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Be^oeted for consOTrnlion for tlia year 1910 - 1011 — coni- 


Name and detigearion 
of IntpocUng officer 
with hea<l.qDartera 
elation. 

When the moon. 

inent was liit 

tepairad. 

Repaira carried oat daring past three yean, 
tho proeent oondition and any repaira 
teqnited with probabU Ooat. 

Id 1 

Henurkt. 

% 

» ' 


11 1 


M.R.Bjr. M. Bum. 
Jlifmr, Ovn- 
•eer, Chittoor. 


Condnetor O. X. 
Brand, BaSDiri* 
tiooftl officiTi 


Strp'snt H. 
luJoK SaMm’mr, 
Baniptt. 


UB.B7. K. S. Snh. 
n«wnvi Altar, 
OTerteer, Polar. 


T»ylor, Boptrriror, 

B^pot. 

U.B By. 8. ErUhiu* 
anatti Afe”* 

Sapeiruot, 

Condoctor J. B. 
Brand, 

uosal eSeor, 

Vdlot*. 


Condactor J. 
Brand, Bnli-Diri- 
aionai oT 

TellOre. 
ll.R By. 8 . KnshJia. 
awatoi Altar, Supor- 
tiw, Chittoor. 
CoDdootoi O. p. 
Braiid, BaVDin- 
nonal offioer, 

Tali ore. 

Do. 


U.BJ't. nmamac* 
tfaa Kao, Orertoor. 
Bant pot. 

«« 15 «a 6 t H. 6 . 
Taylor, Eoporrbor, 
Buipet. 

Do. 

Do. 


Not kcava 
19Q9.1910 


No ropain di 
IStd-lSll 


Qipumn at entranca if orergrows irith plasta arhieh 
anil ha*e (o bo elMtod nrgently. Cracked at tba jnne. 
tioaof/d/aram with Ibo BaVCiTitioDal officer hat 

bm aahoAto aabmit Hliicato, Beooad yCpKrsmitiB 

good order. 

Iq good order. Plante are aproolisg oo the eater w 
here and then. Attcfition o{ tenpla aathpritica 
drawn tothie. 

Potty rcpaire eaoented tohtahel Qneen'a pelecc, mad 
palace eegeteb'en removed To keep the itraelnrei ’~ 
good order &$. 800 will be reqaired annually. 

Vegetation eloared. Bonding ia in nine Nothing ran 
bedonoeaeept pothipea wall ronod tho Toina 

In fair ooadition. 

Fair. Bopaira nodor eieentlon. 


In good order. Booio tvpaire to tho gate and 

wall are required and an eainsale nil be prepared and 
•abnutted. 

The cat^tone dome over the Idol ie demegedand rei^aSree 
tepaua- An cetimate of Be. 1,701 !>»« been ennotiened 
and work wi'l be earned cat when fonde leeozse araiJ- 
abte. 

In good eondttvAi. 

The wuf near the read end on the tooth it is raina. 


AbontRt. 400 wiUbereqairedannaany to maintain the 
itrootore In good ordor. 

In good ordor. Abort Bt. 800 will be foqaired aanaaUy 


In Kood order The email g»p«r»« in r»tr and otaeU. 
pan try tide of it reqairs* repair. 

Vegeution deed. The baflding it i“ 8«‘‘ 
tfothiBK ehort <rf foeonatrartion of a part of it will 

MToU: Oort will be very great. 

An rttlmate » eanetioned for repaita. tVork will he 
oat whmi fond* become arailable. Correct 
name ie Bbolevaram. 

Good order 


Is &ir ceoddioii. 

All In^t »*y I* «“ 1 ***^ ***'■ 


The Collector 
ie reqnested 
to enqura 
aboat the 
finance and 

”**^A.R. 


viTlage^nown by Ihe name. ThitmtyV' 


aiiWeJ from the Kit. 
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Report on the condition of ancient monomenta 


1 Ksmberin 1 
i the printed 



! 

i 



.T, 

Eetor ( 
Iseqnent i 





Datoof 

inspeetion- 


Teminenti 

Order 

District. 

Telulc. 

vaitgo. 1 

Tfaaie of monament. 


setionics 







incJnrion 



■ 



1 

o! the- 







onnment. 






1 

3 

3 

t 

5 ' 

6 

7 

178 j 

268 ,1 

forth Ai cot. 

ITellejBjxt 

SboUiighBr 

Rofi j iriia jij Ti lu 
traple. 

2tth Feh. 19U. 

wl 

t 

269 < 

Do. 

Do 

Do. 

Koch inieriptioa is 

31th .. 

1 

1 



tsipaffithgolon 

the right flank of 


174 

270 1 

Do. 

Wuidiv^ath 

Bock^ot temple and 

22nlJas. 






•cnlptsree. 


176 

271 ‘ 

Do. 

Do 

ToUar 

ttran temple . , 

2Sth Mar. , 

176 

273 1 

Do. 

Do 

IVanditiath 

Fort 

3tst .. 

177 

278 

Seieni .. 

Kriihnegiri 

Kriahoegiri ,, 

Hill fort .. 

6th Apl. t. 

176 

279 

Ttieluso* 

poij. 

S'uulki) .. 

Kanukkel 

Fort and hm'Uinn on 
the hill. 

80th Mar. 

17« 

277 


TiracheegMo .. 

^•akerUn^ , 

Fort and teaple on 
tbehiU. 

22th Mar. 

117 

1 

1 

1 

Posth 

Ceoirt. 

KtMn(»d 

Dktl 

Fort 

tad Foh. .. 

11 

14 

1 

t 279 

3(4 

r«. 

Do. 

Do. 

UtB{»Ior« 

1 

y Itoondraf 
jOnper 

IlClJart 

Isaja'i j«Un» ksevo 

13th Ifar. .. 

3;th Apl. .. 


1 




at th* •• Bjalhani’* 
•t’.h flae carriDfO 


It 

J 1 tfl 

xv». 

Do. 

1 ItatcOr* 

1 

lliaialalltlbnipl.. 

nth Uar. 

1 

1 1 til 

rvi. 

! 

1 Do. 

1 fiilUa’e UtUr^ tkrto 

tItkJaa. m 



, 


1 

Dikralar* 


l»t { *** 


1 rvt 


014 7«in ttMti, tlTUn 

lift Mar. H 






>• the t«K%««(Uo 


IM t»* 

I i>« 

Do 


J U« 

Jala autaa, |t fax 







kick acj Utaa data 


ii: [ lit 


VI r* 

CuktU 

Jaia ata'M^ •* 0(it>. 



»» t»* 

1 

|W 

D. 

/♦'a Uaatle. ••Cka- 



ei (ft 

Ht 

I 

1 D* 

■ ir7-***)r**‘ 


Janaaka #aan •’ 

JaJa iaa><> aaaala. 

J #-»^a*4#«l.-t.aa. 

iti\ Afct. .. 
tu* liar. .. 


IS »•» 

j tH. 

i “• 

1 


tta-k Drt ,, 

1 

< 

lira A>1 .. 
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'Selected for conserrjition for the year 1910-1911 — eont. 



Kame BO j deBigOBtion 
ct Inspetnig efficet 
vith b««d<qiiBTt«r« 

When the 
monameot 
was (ast 
repaired. 

fiepaira carried ont daring past three yean, the 
preeant eondition and any repaiia 
reqaued, with probable cost. 

Remarks. 


8 

8 

lO 

11 

Sargetot H. 8. 

Tajlor, SopcTTiBor, 
BB&iptt. 

Do. 

MJLEy. N. S. Bob* 
niBBiiiya -^Tor, 
0*«T»«t, W»ndi' 
btbbK 

Do. 

Do. 

SI.R.Ef. W. E. 

BBihyam AiyBSgar, 
Or«n(er, Tmppst* 
Wr. 

ir.«.Ey. P. hL San- 
kanrtsiuvBtoi 
AiTar, Onnaar, 
BinakHl. 

: U.E.E^. 6. Boahadri 
^ar, Oranecr, 

Mr.S. PaUsaha, Sotn 
pngman, Maaga- 

Do. 

M.R.By. 0. Sxini- 
VBsachari, OT«ns«r, 
Vdipi. 

Ht. 8. SaJdaaba, Sab> 
^giceer, Maoga- 

Do. 

it.E.By. Q. Snnl- 

»aiaeliari, Ormeeri 
Ddipi 

Do. 

Do. 

, Do. 

' Do. 

Do. 

Do. 

1909-1910 

1909- 1910 

1910 

, 1907-1908 

1 

Korember 1910.. 

ATareb 1911 .. 

1910- 1911 

Sot known 

1906 

Not known 

Do. .• 1 

1 

Do. 

Do. 

Do. 

Do. 

1910 

Not repaired •• 

In fair conditiaD. 

In good condition. 

Fair. An eatimate of Ba.OSO has been sanctioned and 
win now t« earned out. 

Id good condition. 

Do. 

The fort waa completely lejnired in 1907-1908, No 
repaitiare neoeaaary at present as it it in good cosdi- 
tt<m. 

Only patty repairs were earned ont dnrifig the last three 
ycart. The foUowug works are reqaxreo r— 

(1) A goto. 

(8) Pett* repairein restorisgthe masonry copings 
fallen down. 

1 (3) ClenriegTagetatioo. 

1 (Cl ;to^aifs to the of the taapje at top of the 

1 $) hlakiog the email tanks water-tight and clearing 
eilt. 

Approximato cost of tbeabore works. Be 8(0. Inethn 
recpecta the fort and beildmp are in good ooadition. 

1 Props bate been erected nndsr dangcroos cracked lintels 

' is the yttf tfrvM of T*nitn}t»mitviUmfle. Pnckly* 
pear and bnsbee on the lasban walls were remoted. 
Steps were repaired and panpets proridsd in daegenss i 
place*. 1 

I The monamcDt is in fair condition. 

The following worts are reqmred 

Props are orgeoDy requred u ten more placca in the 

' temple yrdddrem there is still mcch clearug of 

bnshesaod jojjgletobe done on ths hastian walls. 
Steps reqnue repairs. Approznoate cost, Ra. SOD 

The retnulding of the f arthar porb'oii of the rampart walla 
and basUans and remnral of wild growth inside ths 
fort. In (air eooditioa. Soma more portiona of the 
waUa bare to bo tobnilt at a coat of Bi. 600. 

In good condition. 

No wpaito hoT# been done within tho past three yearo. 
Tbo bnildmg known at tbo •• old malham" has fallen 
down and that known aa •• new matham ” la in good 

Theraftereand roeporo of tie roof of the Outer eneloaoro 
of the temple are moetJy decayed and an estimate far 
repainng the same amonoting to Ba. I.Bill uaano. 

Prepal^teee are growing on the rampart waUi Tha 
■tor* are aD worn oot and roqmra renowaJ. The ends 
of the rampart parapets are cracked. Cost of rspaur, 

Fr«^”ooodifton good . bat weeds or* OTergrown on 
muiy of the ptUaio on the tombs 

Ftrseot condition good. 

Do. 

Do. 

K>nuT* to K hostiana were done by the temple antior- 
itiee. Tbopioeenloooiitioaof themonomentisgood. 

Th* walls of the fart are falling down esp^Ily Uiek 
^la and troea am orergrown on oaoy portiocs of the 
fortwaB*. 




SeriU numlor. 
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Report on the condition of ancient monuments 


Komber la I 
tbft prioted ' 
lift or 
labseqneat 
GoTonmmt 
Order 

sanctioning , 
[the {nslnaion 
of the 
monemeni. 


Name of monnment. 


Sate of 
iospeotioc. 


861 Tanjore , 


Do. 

Do. 

Do. 


Kaainavanatba* I 4th Apl. 1911. 
la-imi temple. 


Do. 

Do. 

Do. 

So. 

Do. 

Do. 

^iraraltnjBll 
Thenbalithattei 
Tbimppandal 
TiravlMnallur 
Do. 
Svemlmelat 
Danurem 

TirerMaicmi^a 

U4ra*«nn 

De. 

roD 


Knmbaswantetrtmi 

temple. 

BoroaiYanawiml 
I temple., 
Kageiwarsewami 
' temple. 

Rtnaaarimi temple .. 

Earangapanievimi 
I temple. 
Mahatnngam tank 

, DanapnUMwaraawimi 
temple. 

ChaknpaoitvamI 

temple, 

Maltigarjasuwimi 

temple. 

8vaUiarinajaka> 
ewtmi temple, 
vedapnteivan 
temple. 

i(«aTa temple ,, 

Birapeganatha. 
^•*aal temple. 
lCatkau4«inr 
temple. 

vamina Ibaaa-imi 
Wtaple. 

ipraTateewaran 


4lh ,, 
tth 

4th „ 
80th 2Iar. 
SOtb „ 
SOtb „ 

sst 
81it „ 
6tb Apl. 
Sod ,, 


eth ApI. DU. 


Dacilirg ,, 
Uapamathatwim] 

t«cple 


b« r a l.>gt r. a u * t aU 

Ua|>e. 

l.hU« }'«tt »«.c! •. 


•*<oJ WfU 


«• . aeieatp „ 
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ooleeted for consorvatiott for tho jear 1910-1011 — font. 


Ktme acd dMigntUon 
oS jD»Meiing officer 
wifJt cead-qairtm 


^’hen the 
nonezosat 

repiired. 


Repairs carried oat darioK past three ;^ear<, tho 
present oonditira coo eav repatrc 
teqntred. with probahfs ooit. 


JJ.TLRj. O.N. Bubre. 
tna&ia 

Baperriior, Rtihho 
VTorki Dcpartneat, 
Knmbaiidnam. 

Do. 


M.R.Ry. N 

• Ssbrsinanla Airar, 
Saparriaor, Fahbo 
Works Oepartnent, 
Kambakdoani. 

Do. 


IB.Ry. 
dorat Air 


{ AiyaDgsri 
oaperruor, Pnblio 
Work* Dapartment, 


kI.R.8y. A. Sricirsai 
Sasinai, 6at>>Kngi* 
i.»t, PnWw Works 
Depsrtmapt, "" 

Do. 


Do. 


3 years back 
Iffltkoown 


Being repaired . 
Rot knova . 


Beisg repaired • 

Under rspain . 
Not kBown 


yviroTe.— V* repain done donng the past three ^ars, but 
repsite are otreentry end eeti^te iriJI be made oat. 


JViearr.— Some repairs eete done by piirste eherrtis*. 
Repairs ate being done now. 

iVieoW.— Mo repairs Eetimate for repairs will be pre> 
pared being neeeasarr. 

iVtiwte— RepeireaLimatefoT Rs 3,300 ii lanotioned and 
will be worked ont dnnng lSll-12. 

iV»>rr.^Eepaut for Re. 4iS aanotioDed and sriU be 
worked eot daring 1311»13. 

JVtftMa — Retunate lor Be. 0,400 lanetioned and half 
eontribation coUeetsd. Work wrll be etatted early. 

y»ie«re.— Bapaira being earriod ent by pttrate cbanti«e. 
No nei»d for OoTOraioeal le spend aoy money on ;t. 

/y<fo(e— Bepeue for Be 1,300 aanetioned and will be 
neouteddnnAg I31)>12. 

iVieere.— Being lepaired by pnraio ebentiM. Bst e»B» 
mate for retaire aobmittM Probable oost Ri. t,600. 

JVisjfe.— Reptire re^ur^. Estimate will be submitted. 

iVtSiite.'— Reptir esUmete wil) be sent in eiter iespeotion. 
Probable eoet Be. 8.300 . . , 

PrifeS/.— Eetimate Re. TOO sanctioned lor repiirs tad 
«UI be worked oat doring iOll'i 2. 

pyiraM.>-In good foadiiha beiog melatsioed by the | 
Mott. 

ibititre.— In good osodition. . 

jiVir 4 St.— EeUmate for repsiie ssnctionel for Ri. 670 end I 
wiU be exeeated dating 131U13. 

2V<is<<.->Bepaira end iroproTeoienta to tbe temple are 
bstog dooe Nallohettai Cbcitiee. 
fVit*S«T— Nothing done for tbe past three years. Repairs 
necessary and eetimate will be enbmitted 


jViMi/.—KaUnbotlu Cbetties are doiog repairs to this 
teonU and so no ejUmate sobmitted. 
det/mtirriiS.— Repair esbinate for Ba. S,$60 sanctioned 
■ •ibieemmeneed sbertly. 


rare —In good condition. Blight TSgetabsn to be 
remoVed Ibe temple It (It charge of the Matt. | 

ArMTe —In good eondition. Pcmting in patohcs la / 
mnited bome ctaobe tn AJabimeatapam ere notioed 
i^getabon to be eleeted in tank, mantipam and 

ikl^J^TboWEbly renewed by the ChetUeo and mam 
tamed by them. 

— fkUmMe tor lurther repairs ate being sent 
® n^TJ^cboT Probehl. cost Rs. C,000 


Pt.eaSa _Beqmiree eradication of amati plants on the 
Bonded thetemple aathociUos tor remorU 
of^^ationon the oater goporam as it will injure 

..la 


iV.f<«r/.— y® tepaire needed. 


} 
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•lelected for conservation for tho year 1010-1011 — eont. 


Name enddeaignatlon 
ollnipectlrg olEccr 
with bead-quarten 

When the monn- 
rnent wma lait 
repaired. 

Bepitirt carried out daring past three years, the 
present condition and any repairs 
required, with probable cost. 

Remarks. 

■ 1 

10 

11 


P. Bubn- 
muuyit ASytr, Bob* 
DiTuion»I-oSeert 
UuilUrsadl. 
lI.R.By. 7, P. 
B&mbuin Alyor, 
OT«ne«r, K«g»- 

M.S.Ry, R. Bniidft* 
nm Alj»r, Bub- 
DiviiiQokl-offieer, 
K»g*patim. 


M.B.Ry. T, P. 

8«mbMiTi AlyAT, 

OTsraeer, Nega- 
Do. 

M.R.RT. P. Sobr*. 
maTiU A1 t«t, So 
PiTiaioB:U-oSoeT, 
Slannirgadi. 

U.R.By. V. P. 

Bambaaira Aiyar, 
Oreiaoer, Nega- 

MB.By. N.. K. 


M.B.By. P. Bubra- 
mania Aiyar, Bob- 
DiTiuonal-olBcer, 
Maneirndl. 
U.B.Ry. N. K, 


Al, Mabomad Sikan* 
dir Snhlb, Tcmpo- 
Ta«y Upper Sabordi- 
nat* mtb bead- 
qaaxteia at Tindi- 
▼mtm. 


Bepalrad in 1910-11 and i« in good condition. 


Bepatred in 1910-11. A portion of the oomponnd wall 
haa fallen down. Thia reqaiiea rebuilding and patch 
plaatcnng. About Ka. 680 may be required. 

Repaired la 1910-11. Ko repairs neaeaaary. 

The temple ia In a fair eondUien ; but the following 
repalteare neceaaary ^ (■) N'atarajn or Babha Manta- 
pam neat the weetem tower of the ieoiple : This hall 
deeereee to be preaorred aa a mocnmect of the old 
arebite^ore Tbu ball ia in a neglected ctats and doea 
not appear to baeo been used for the last 10 or IS yean. 
Treee are allowed to grow and bnch mawnry are 
allowedtoweatberaway: (^1) l.OOO-plUared manUpam 
Tbia ii a big hall on atone pdltn deserre* to be preserved 
Treee ate allowed to grow. Repairs in the shape of 
baUdmg np et fellen potiioas, plaetering, eto., are 
neceattry. The hall ie being oonrerted into ssTeral 
nomber rooms which maybe prsrented. ($) Esitem 
tower. A portion eftbe wall at the bass has been left 
Ofiflushed. This looks enaigbtly and may be made up. 

ffi Kortbem tower : The timber work requitee 
mediate attention. (6) Riteben and store-rooms: 
This ia in a neglested stats. This also raqoirei 
immediate attention. (0) Tho wslt doss by is being i 
• Ailed in by the falling of the side walls. This also 
reqalres repairs. 

( 7 <iwr«f.— Treesand ohroboare allowed to grow hare and 
thecs on the walls and turrete. These may be removed. 

The dome and Soonng require patch repairs. An eiti- 
mate for Bs. 390 hat been saoetioned in Bnpenntesd- 
isgEngioeer'aNo. S97-K 0., dated IStb Apnl 1911. 

In good eonditien. Korepairaarenecesiary .. 

The inner eompoond wall is cracked in several places ; 
maybe ropaued at a coat of Re. 6,000. One Batfu- 
ko^i Cbatly bas undertaken to rebuild _tbe whole 
temple * »— --a 


a estimated cost of two lakhs and n 


logoodeondition. No repairs neceisary 

Bepairi are always io progress throughout the year by 
the temple anthonUas and pRvato parties. Ths east 
side parapet wall of the tank m the temple bai fallen 
down It IS said that the temple anthonlies hare 
aUetted Re. 90,000 for tie repairs. 


S'o traee of the oulaide fort walla is assn, aa all have been 
demolubed and the matenala perhapa lold in auction. 
No repainare necoaaary except to the ^va templa in 
the fort whieh I doubt to be in charge of Qovemment 

Fine ebuBsm plaatering to the inner walla of the column 

in patrhea and ordinary plaateriug to Uie inner rooma 

ouUido the colomo are necessary. May cost about 
Bi. 1,001). 

I Bsnairu to the extent of Bs. SOO lO selUng right the 
' fallen sealls w«a earned out. Necessary wpMra 
r»iulred have been vatimatei lor and included in the 
Mtimat* for Be 13.409 aubmltted recently. 
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for consepTation for the year 1910-1911 — wni. 


Name and designation 
of lupectiog officer 
arith headquarters 
station. 

j 

When the 

ment was last 
repaired. 

Bepaira carried out dating past three years, the 
preeent condition and any repairs 
required, with probable coet. 

8 

9 

• Id 


M&liomed Sikui- 
iex Saiit, Tempo- 
rary Upper Sotwr- 
dittate inth head- 
qaaiiers at Tindt* 


{)) In one eranary ctaok* were closed aod is in good 
order. In the other the domed ect^icg has fallen 


(3) Kftllen welle were rehoilt and arches replsstered 
and grooled. Other repaiia are indoded ii 
esbceatea eahaitted recently for Rs. 13,200, 

(t) Ctaeks eloaed aod is in good order. 


(S) In good order. 


sme done and ie in „ 

(7) Fiiltng IB craekt and pUstenog with UnUd chnnaa 
with grontisg were done and is io good order. 


SS' 

(*) De- 

(*) Cracks in the ceilings were closed. A portion of tho 
teciee# wat repaired. NeceiMry repairs are 
fnoleded in the estimate sabmltted reeeotJy for 
At t3.209- 

(61 Floor wae repiasterad Aa nUaitta lor reaewiag 

' the parapet walls has hcea inoladed in the estimate 
reesntly tahmiltsd. 

A _{1) In tbeestimalereomtlysohmitUd (or lU. 13,300, 
prsf irion baa been made for closiog erteU in the | 
Seined celling. . I 

i S'i Craeke in waRs were eioeed ana is In fair order. I 
at riastrrisg and poiollng were done, 
retired Two arebee 
(*) IirepairaHe. 


sewed eod is is f*lr order. 


(t) (d good order. 

J _(J) In good order 

‘^pwiewn i* etisks and teboildlng 

fsWoihJSimste f«wr.tlT iaUoilt^l for Ra. 11.300, 
‘ irerlsma is made fo» »*T*iHog Ih. emrane. arA 


.. I ,J) Cracks were eJeeed TegeUtiea rsmo.^t (o good 


.. I (*) 


telald and ensks ckesd. fa fair crt< 


ti » . —eealJretJ^eeenel.'s^ of hielori a3 imperl- 
II was Wesed tiem the wstle 

;f*r I,* ^Be »-*-♦• TkefertirinUd erder inl 


Vr. C. J. XT, nsmaier eti SSnJ so* 
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Eeport on the oondltioa of ancient xaenuaentB 



^ amber ia 
he printed 
lilt or 
lubseqaeat 






I t 

fi 

OTernment 

Order 

eanctioninc 

Diitrict. 

Tilnk. 

vniige. 

Kame of monnmen' 

Date of 
inipection. 

.2 

ie inclttiion 







of tbo 







roon ament. 







3 

3 

4 

fi 

e 

7 

237 

339 

Kfadiaa 

lladrai ,, 

M..™ .. . 

OM Town wall 

. eth&Iar. 1911. 

238 

330 

Do. 

.. ... .. 

Do 

Corswallii memoria 

4th „ .. 

339 

390 

Chinglepat. 

Chinglepat 

Aripakam , , 

Jain imagea . . 

l«th Apt M 

310 

291 

Do. 

Do. 

Do 

Sira tampls . . , 

13th „ » 

341 

293 

Do. 

Do. 

Clunglapat 

“ Thermahil ” asei 
ai aab.fail within 

th» KafornatoTT 
Sibool. 

8th „ .1 

313 

394 

Do. 

Ho. 

Orak&dam . , , . 

Vadimaiimmt teai- 

IStbJan. 






pie. 



297 

Do. 

Do. 

XirokaWltandraiD . . 

Oroknlmantapiia .. 

SletMer. >> 


319 


UidnranUkun .. 

i?od«m«laipatbDr. . 








o4 the foreit reierre 









318 





PanmheUEilla. 


320 


Do. 

Porambai .. 

Tandametm tesple. 

38th „ .j 

-316 

300 

no. 

ConjeeTenm .. 

Thonnotl .. 

D»rga BiTa temple .. 

30th Apl. ,> 

317 

301 

Do. 

Do. 

Do* 

Lo»*cr Sira temple 

20tb „ .. 

319 

304 

Do. 

Do. 

Conj>e»eniD ,, 

AiraTalMwara temple, 

SrdJan. » 

319 

303 

Do. 

Do. 

Do. 


4tb „ » 






pie. 

2(0 

301 

Do. 

Do 

Do. 

(vailaaanatha temple. 

4th „ •> 

261 

252 

305 

306 

Do. 

Do. 

Do. 


Ird ■< 



Do. 


366 

307 

Da. 


Jiamatehiamman tern* 

9th Apl. » 

261 

SOB 

Do. 



KtcobapUTin tarn* 
pie. 

9tb >. j 

316 

309 

Do. 

Do. 

Do- 

SlaUiiBgaaweni tern- 

Sth hfar. .> 




Do. 

Vararfartjtpenmll 







tetn]Ue. 


35fl 

310 

Da. 


Do. 



SSI 

311 

Do. 

Do. 

3Iukte4rara tcnple 

rd n t. 





Talknntapcramat 9 







temple. 


SI 

tit 

Do . 

Do. 


UadeperMoenr S 

th Peh, « 1 






Umpb. 
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•selected for conservation for the year 1910-1911 — ewif. 


1 JfatteuiddMignalioii whea Ihe mono- 
I meat WM last 


Baji&in c*ni«d out daring; paat tliiM yfirs, tbe 
piesent eotidition usd «njr repiiirs Kqnired, 
with ptotebie cost. 


Hr. P. D. Enright, 
Asssitust Eneineor, 
iltdns. 


JI.K.B 7 .L. B. Sap- 
thaiiibi Aiyat, 
Oacrswr, UUara- 
mainr section. 


U.B.S 7 . A. Baghn- 
natba AJrar, Tem- 
ponry upper Suh» 
orduate, Chiagle* 
pot. 

Do. 


it.ll.By. M. P. Tis. 
*uatb 4 Aiyar, 
Tempofory tipper 
Ssbordinste, Xlada. 
nntabaa. 


M.lLlly, 8 . SrioiTMt 
Aiyar, Orsneer, 
CODjMreraio. 


Bepatied in 1908 . Boprirs now reqoired Coloitrvash* 
log. peiniiBg usd msofal of crergrowis Tegntation. . 
PrebebUooat, Be. 40 . 

CooJ. 


TilUgen hare lemoied the fiont Tstandah by laying j 
etone beams fo^.torraee, pUsleriBg, eonercla and i 
ootnice aJlrooDdatereqDusti. Probable cost. Its. 13 S. I 
CitUDste seat for general repairs endar diicoaal. I 

The sal^yai] baa now been remored from toe hsildisg. 


Eftiaate under diepoeal. 

Kepairt ere necersaty to tbe gopunts terrace and tbe 
watte wUcb basetnched or bulged out 
Oood order. 


Ciliosktefor tieceeeaiy tepaits eeBtlionedln Beg. Ko. ?T 
of 1909 - 1 * for Be. 1 , 28 * Will be pnt in band 
when teed* are anileble Pends since olletted. 

Is good condition. Kethin|r is neeUel at present. 
Inipeeted by tbe BxeeotSTe Esgiaecr. 

Tbe temple is in rows «iU> wide ersebs in walls and an 

estiBiite baa been prepared lor Ki 1 , 800 . 

InrpecUd by the EieentlTe Engineer. 

In fair coedition Kolhing is needed at presast. 
Inspected by Ibe EsceoliTe Engioeer 

Id bad ronditioo. Bepolra and demoliUso were ander. 
talcn by pnrate lodividiiata end the ptopreaa was 
itepped V CoTemiDeol. Tbe roof atone* and portiona 
of main walls removed by them and tbe work is at a 
itaodeUU. A repair estsmato is ander diipoesl, and the 

Uniple aathonllu ar* not wiUicg to havo tbe repaira 
eaaeatad by Oaserameat 


KepaSTS are being 
camad cat 
vTOTp year from 
tsapW fondL 


(n good condition. Botbio* is newfrd. 

In Ulr oonditioo Wants eoiae petty repairs at a cost of 

Bs.m. . I 

Do. do J 

Ja gcod cooditJOD Kapaliab- log eartfcd eat recently { 
la good MMlrt.eii. Sotbtng is seeded at preeeel. I 


lafslreondilien. WasUsuna petty repairs at a coet of 

In^;iri.»d.tloa. bVliog «• "pwi” ts.bg 

bees reeewtly carried eat. 

lu^Tky tb. Esecoti.* Ecgba*. 



I 3«HtI 


96 


Eeport on the condition of ancient monnmenti 


Eabseqaeat 

OoTernment 

Onl«i 

UDcUoning 
the icolailon; 

of the 
nonament. 


Name of mo&amest. 


Data of 
inapection. 


318 Chlnglepot, I Conjeerenm 


Ho. 

'Urarallar . 


Cosjeeretam 


Viahan temple 




PandaTapeiom tl 
temple. 

Old temple vith A*. 30th 
pill'll pBpwraei. 


ValknnUvawiVt* I SOlhiXar. 
perumal temple. 


SomeogaJkm 

Somanatha Sira 

18th ,> 

TtipaTatikacnm .. 

temple, 

Jain ti^mpls .. .. 

8rd Jao. ti 

8tidap«t 

Iiitt'e MosDt Hook 
cat caTe voder 
Cbvnh. 

18 th Mar. .. 

rellkTana 

Moaedi and pnM*« 
torio aitca on the 
billa. 

18tb I. 

Ho 

Cere rs the Paneba 
^ PaodiT* hill. 

3Sth >• 

Ho. , , 

Dirt temple at Thlttt* 
lotam. 

28th w 

BUThemaa’ Meant. 

CrM* {ft lie Chsrrh on 

2Sth „ >. 

Kaubaliam 

the hlU. 

Keoialna of hill fort 
•ith raUeea aod 


TienTillor.. ,, 

otter hulldinga, t 

ViibBu teaple .. |l<ihArl •• 


3 f*h*W!{fena 

<(<•▼•(• r«g«!at) 


All the reek eat end 
•traeUral rMsaIn* 
•» ielev. 


{*) Fhot* ItirpI* 




(») Kl. el 

(>) ISuietita p«»<|irtk « 
Uak^ ! 


(ia< 


I on ar.-»*.i 

lU) ti I nu 

^ t JTiV 

tuj 'iM , 
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eeleeted for conserratioa for tte jear 1910-19H — coni. 


Ktiae&cd desTgution 
ef JoJWting tSccT 
vith UMd quajriert 
sUlton. 

j When tbo 

lEOr.ninent arts 
last rspairsd. 

Bopalra carri*! out doiieg past tbreo jean, the 
pi«sent coaiitson and anr repairs rs.^oiret, 
arithpio^bla eost. 

Remarks. 

8 

( 3 

Id 

1 U 

S. {'rtaiTua 
0»eis«T, 
Conjc«T«nm. 

Do. 

r.opain aw botng 
attrndod to 

tbou and tbsre 
bynsfiDbarnsa* 
kirtbat 

1907-08 .. 

la good eonditioo 

la fait toadiboa. 

! 

1 

a. L. Gna* 
ri^dhikatn PiUal, 
OnrMOr. Pst>}]o 

Worts PofOTtiaent, 
8i. Tliomas' &!o«»t 
Do 

I'. 

Tssa AiTST, Conjsa* 

1909-10 .. 

J910-11 .. 

.... 

1 Terrace in front sras leoeecd and pTastersJ. Prosen 

1 condition u fur. Ovftiram roqvrsd Dndsrpiiung 
EicUmate farrcratnng gnnDram and rebailding sootl 
vail of T-rsodan ia sobmitted to Bnpenniendittg Engi 
oeeriorBa 980. In>r«MH bjtbo bseotira Esgioeer 
Roots require to be atesred and vails to be pointed An 
eaUmate of Rs. 900 avit to Snpenntondont of Arobselo 
gteal Sarrej. Intpeeted hr tbs Kzeeotire Easineer. 
EWncg atones repacbed. Terraco trpUsttrsd. Irsids 
vallpoiotef. N'ottnog more eroded. 

Is good Oondib'oB. 


XK.87.' A. L 
Ustasdiiaa KUai 

Wofks Dsparto'nt, 
SUTbomss' Moont 
Do. 

.... 

Goed. lespeeted bj (be Srseetirs Eogtoeer. 

Good. 


Po. 


■■ 


Do. 

Da. 


Barairsdoaa aii. Estimate for Its 8t0 tor rsbaUdmg 
rortb vatl is sanetionad. laspKted tj tb* EaaeaitT* 
Engineer. 

Good. Bo TOpttfs needed. 


ir.E By. A. B. Rima. 
Hatayana Aipar, 

OTen««r,Trira]lor». 
Do. 

Dsder Ttpam . 

. 

ATCbieoIogiosI Repairs to (be front Mrtions of raioao- 
swa/o^'aM ua being earned oot. Tbe bailding is, vn 
tbs vbolt, ID n lair oooditioc. Tbe nertharn srall 
espeaiallj at tba nertb-west eomsr, u oat afplomb 
and reqiure* orgeat rrpura and also tbe manCapam 
DorOtaad vest of A«iil Sassjrii wbieh is in a rerj 
dangaroas sta'e One ettbeitons pillars in front of 
;r«4iWw AsneCiir sbova rgna of decaj and mast be 
(•placed Bepairs to tbe floor of mnre/em ronnd 
Rama buuiadbi most be attended to. fioonnghen 
and tbere in g»»*«rs*»»n»«ds repair. Rt. 800. 

Historical. 

Slt.R. S. r. Enriiht. 
Assistant Xcgineer, 
Madras. 

Do. 

Do. 

1910-U .. 

Iq good order. Keretmanl lo nortb-ve«t etd eoinpfeted 
and onderpiiiiiig portjona in front in progress. The 
lost of tbe wctlc abandoned as per baperiotenduig 
Bngineer’i nrJer m Bo* tt C S , dsted IJUi SoTerolor 
1910 Inspected bj tbe EaeaaUTS Engmw 

In rnins 1< 

In good eonditton. 

otbing need 

Do' 

Do. 

Sil. •• 

Do 

Do. 

Do. 

All. .. 

Do. 

Do. 

Do. 

AJl. .. 

Do 

Da. 

Po. 

yiK .. 

Do 

Do. 

Do 

AU. .. 

Do. 

Do. 
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I Nnmbcr Jn 1 I 

Ilia printed I 

I lift or- I 

enbeeqsetit i 
OoTemment District. 

Order I 
useticning 
the ineinsionl 
of the I 
xoo&nnent. I 


Tillage. 

Kame of monnioent. 

6 

6 


Chinglepnt.. Cbinglepnt 


hleb&bslipnrmm tor 
(Seren ragodet). 


(27) Bayale Otpt. ITth »• 

rai. 

(34) litren temple. ITth > 
t«) tstroe Cbtpnl- Itta S 
try. 

(S3) Quiga&de 17th ,, 

X»n (eye*’*. 

(64) llakaBdit 17th m 
Kaytsar t«ni« 
pie. 

Air't and $e»}ft’‘rii, 

(6) Beren Pjdaiia, 17th SUr. 1911- 

one Sgnrs and 

(7) Ma^bwera 17th » 

rock. 

(16) Kratna Ifae* 17th f. 


(17) JtriQoa’* 17ih 

poOMce. 

(19) Uonkay »en)p> 17lh •> 
tore. 

(90)t}eptf‘ CUra.. )7lh .. 

(21) Car » 

(22) Klepbanu. 17th 

meokey* and 

l••reck. 

(23) ICn<hBa'ibetl«r 17tb 

boll. 

(21) Cara . .. Wth „ 

(26) lampaicbi on 17lb 

ruek. • 

(26) UbarmaraJaVi 17lh . 

(22) Uraopaii'a Ktb 

t JO. Car .r 

(ll)tiU>o« to««b .. 17lh „ 


(l2)U4b«rro ' 
{iti Uon .. 
(If) l>i»ap»U*a 


(JS) VaiabatMpW 

■04 Cat*. 

(it) Car* .. 

(it) Ar{aik»‘« 

\tl, i:iB.«aB|«(4r'a 


I 
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selected for conservation for the jear 1910-19U — eont. 


Kimeanj dfsisnktion ^ 
of Ini^ttog officer . 
witii ce3d-<iaaHer* 
EiiiioQ. 1 

^Yhen the 
monomeiit 

ropnired. 

Bopttn nmM oot doriog (hreo veue, ihi 

proeoftt eomlitioD end enj repout 
roqeired mUt proheMo eeet. 

Bemirki. 

fl 1 

9 

10 

n 

Sir. E. S. V. Eoiiatit, 

5tl 

Is good eosdilion. 

Kolhicgsred he 

.ieeutaot Engiseor, 

Do. 



done. 

Mi 

Undnithed •trecturo. 

Do. 

Do. 


Is good condition. 

Do. 

Do. 

Mi. 

Do. 


Do. 

Mi. 

Do. 

Do. 

Do. 

AU 

Do. 

Do. 

Do. 

Mi 

Do. 

Do. 

Do. 

Ml 

Do. 

Do. 


Pit. 

Ettimtto lor K*. 600 Msctionrd is S, Ko. jfijj* 

Do. 



r«ni«d for E*. SIS le sndor dirpottJ. 

Do. 

Do. 

AH 

Is good condiUoiu 

Do. 

AH 

Do. 

Do. 

Do. 

Mi. 

Do. 

Do. 

Do. 

Mi. 

Do. 

Do. 


Mi. 




Do. 


Oo. 



Do. 

Mi. 

Do. 

Do. 

Do. 

Mi 

Mi. 

Do. 

l>0. 

Do. 

Do. 


A-ii. 

Do. 

Do. 


Mi. 

Do. 

Do. 

Do. 

Mi. 

Do. 

Do. 

De. 

Do. 








Do. 


Do 





Do. 

Do.; 

AU 

Mi. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

AH 

Do. 

Do 

Do. 

Do. 



Do. 

Do. 

Do. 

Do. 

Do 

Do 

Do. 

' Do. 

Dc. 

Oo. 

Do. 

Ali. 

AH 

Ali. 

Aii. 

AH 

Do. , . 

Dsfiswhod . >n good ocodition. 

Xn Kcod condition. 

I'd. 

Do. 

Do. 

Do. 

"Do. 

Aii. •• •• 


Do. 

Do. 

A'li. 

At/. 

CoSnithod: “ goodccBditfco. 

Is good eeodition. 

Do. 

Do. 
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I 

t 

Jumbar in 
printed 
list or 
obeequent 
orerruaent 
Order 






H G 

Oietrict. 

TslnV. 

Village. 

Kame of tnonoment. 

Date of 
inspection. 


iDCtionice 





- t 

e inclusion 







of tbe 







DOnmncnt. 






1 

8 

8 

4 

S 

6 

7 

1 


Cbisgleput. 

Cbinglepni 

Mahabaliporam or 


ITthMar.lsn. 





(Ssren Pagodaa). 

ratha. 







(33) Jialia , 

17th H 






(89) Ariaoa’a ratha, 
(41) Nalnla'a and 

17Ui „ >. 






17th 






.‘’abadera'a * 















17tb „ II 






(43) unarmarajah'i 

17th „ .. 

373 

296 

Do. 

Do. 

SaltTanltDppain 








rook.' 







(1) Edayanpanda! 

17th „ t> 






namuivam. 







(V) Kdaynn 

I7tb „ 






pandal. 

17th II 






cbandra 

PaUsTji 







temple. 

(41 Isscntwd 

17th II 






rocks— 

Christian 


874 

878 

S51 

399 

Do. 

Do. 

Ponnen ., .. 

CblRgUpOt 

Pulicat 

Vayalor , . 

Dntob cenetsry 

15tb-Jan. n 
89rdMu. II 

876 

89« 

Do 

Do. 

Stdrea .. .. 

and iBscriptions. 
Rnincl fort . 

?0th „ II 






CsmeleTy 

8Uth ,1 11 

877 

474 

Tnobio^ 

poly. 

Tiicbiaopoly . . 

Biahaederkoil 

Tiramsrthtsinffii 

tsmple. 

24lh „ >1 

37S 

475 

Do. 

Do. 

KUapalator 

Bin Ua.p)e with 

35th M II 

il* 

476 

Do. 

a...ri .. .. 

Konatalsm 

inscriptions 

VenkaWSwamperiiiDal 

ttmpie 

3Ut „ 

ito 

477 

Do 

Tnehioopoly 

I«>gud« . . . . 

Sits temple ,, .. 

24th „ *> 






1911. 

••581 

478 

Do. 

Do 

TnDifnopoly 

Port with tsmpls and 

12th 

582 

479 

Do. 

i 

1*0. 

tnecnpUnQS. 
Ksthsdshah niosqae. 

Do. 

583 

' 480 

Do. 

1 

1 


Kabob’* paUce 

Do. 

• 58 

441 

Do. 

1 


Two ro«k cot caTM on 
enchinopily rock. 

Do. 

5S 

|42 


I 


Iw. 

Tliayomsntswimi 

58 

4ia 


Trioblnopoljr 

TiroppaUtborai .. 

Siirumpte 

Olh Apri’ 


1 





1911. 

• 5*7 1 481 

Do. 

D' 

TlroTtninbar 

ErsmleSwsra tampl*. 

5IB April 





i 



4 441 

Do 


IboTvIlifki 1 


«th 



1 



»b4 rock Inaino* 
tide*. * 

1911. 


•Tb*M »uo Um hf n. r. n»w»f»y. 
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■^tclccted for coDsorrstjon for tho jcat 1010*1011-~ran<, 




Mr. B. R. P. EnrigU *V,/ 
Anu'ict 
Mtdru. 


prcMnt •onilition and any npairi 
t*t|aiwd, with ptobihl* osit. 


tTnfie(*h»d : Ingoftd oondition. AnMtimiU (or Bi, 70 
(orexcafatiDg ibaoita wii imclienad in E. Ke. 
bai ta ba workad a«t in IklUlS. Isipaolad bjr 
Esaaatira Cngioaar , daar and anoatarj wtntad. 


Hi. 3. 8. ItaUaa, 
Tricblsopolj’ Sob* 
CiTiilonal aSc«r. 


6. Enbra. 
man'^a AJfoi, 
Sspcrriior, aacond 
grada, Lalgndi. 

Ur. J. H. UoUan, 
IricbinoTOlr Sob> 
Cmtioaal OSear. 


In good aoodiUan .. 

Innaed ol ta[>*ir. An aatitoata l» andat diipoM). 

Inaaaetad by Bxaeobta Esguaar. 
lo nuM. E*ti»ata wiQ ba nbrnitlad (or renOTisg 
ragaUtion and tma. 

Id good ordat. Eatiiwta wtll ba rDbrniKad (or fixing 
In^^^d oonditon, bnt aoisa rrgttitioa os (aapla to be 

rataorod. 


M.K.P.y. T. Aijg- 
<wami 8»tri, 

T, \V. S. Woyya- 

kosdan loetiOD. 

Mr. J. 6. irnUen, 
RaVQiniional 
Offioar, Tnohino- 

rf&. a sabra* j ; 

iQuua Aiyar, Bup«(- 
»isor, aaoond giida. 
Lalgudi. 


Tbii ii oecuptad 
br lha Tihiil- 
dsr'a eoteherry. 
Keoeimry 
zapiirt arabaing 
earned under 
45— C.B. rapalio> 
1909'19t0 and 
1910-I9U at a 
coet ot Be. 700. 

jfot repaired by 
public Wotki 
Uepartmont. 


Probable coet «( repaira Be. 300. Id good oondiUoB. 

Thilia a pnealalampli* in blumi telnk and bee (ooda. 
In good eondition, bol remoTel of eoine eegetation 
needed. An aatimata (ar Ba. 690 Banetioeed in C.B. 
Ke. 67 a( 1010*1011. 

Fsode Be. 690 allot'ad in tba onrreDt year's bodget on 
the ataodard liat Tbie tecopla ie reported to bara no 
loode In good aondition. 

In good aandition. 

A few joiete o( antnnea faenfepini ra<ioire renewal bat 
there ie no innnaduta danger. 

In good condition ; probabla aoat of repairs Be. 300. 


The whole of we-Mpe-* wsido wie palled doTO and 
raeoBetTiii.1.00 af lb* laae >e being done by Bettai- 
kottai Cbettias Th«* in the lintel etonee 

Two*^w'et<m^n>»rted and breagbt t^otiee lest ye« 
kaT# not been resnoecd and replaoed , the temple 
Mthoritiee will be addrewed Prolabla coat of repeira 

Th^Manlaft that waa aitaitad in front of Amman 
shnnareWreeto be teeooetrnctei Bcn,ed wtimate 
JftTHa ^990 lacalTad from Sob-DiriMOnal officer, 
^ic^i^y. ni^ retnrried to w.^ ** 

eXilttXan reoelpt An aUotoent of Ke. 100 has 


r«,^»ad in 1311-1913 budget 


I CJ , Exeontire Engineer, Temporary rank. 


26 
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1 

rnm>»t in 






t 

b9 printed 
iut or 






s 

absoi^tient 






i u 
1 

OTomioent 

Order 

enetionin:; 

District. 

Tolok. 

VDlase. 

Ifame of monnmeni 

Date of 
in^iecUon, 

® t 

e ioelnsion 







of tbe 






S ” 

aonnment. 






1 

= 1 

3 

4 


6 

7 

289 

486 

rriobino- 


TiraroUarai , , 


16th March 






Pwatnal tempi 

with well on th 

1911. 

290 

487 

Do. 

Trichinopoly 

TitUTanaikaTal . . 

sonth-west of it. 
Small Chola tempi 

6lh April 






of Raja Bajeawara 
temple north o 

1911. 






Jambakeiwaram 

temple. 


• 291 

488 

Do. 


Do. 

3 amhsksjwaram 

• Do. 

• 292 

489 

Do. 


SrirangaiQ . , , , 

temple. 

Bengnnatbaawami 

Do. 

• 293 

490 

Do. 

'i'nchinopoiy 

Semayaporaia 

Bhojeswaraiwami 

23id Ifareb 






temple. 

1911. 

• 994 

491 

Do, 

Do. 

Do 

Aneiant aite 

Do. 

896 

493 

So. 

Do. 

Alampakkaa . . 

Biratempla .. 

27th 






1911. 

999 

493 

Do. 

Do. 

Do. 

V»iadai4jspemmal 

Do. 






tampJa. 


997 

494 

Do. 

Do. 

Samayparaa .. 

Malakali temple .. 

23rd March 







1911. 

999 

496 

Do. 

Do. 

Toraiyar 

Sira temnla 

8th April 







1911. 

299 

498 

Do. 

Do. 

Viropally .. 

/ain imago In Anna. 
Taaal, 

18tb April 

1911. 

900 

497 

Do. 

Do. 

^•Uanoor 

^ainimaKe 

7th April _ 







1911. 

so: 

498 

Do. 

Do. 

ThoTOTodtBkobni. 

^xra tampla .. 

8tb April 







1911. 

• 909 

499 

Do. 

Do. 

Retnagad^ 

Inicrtptton on anient. 

i3rd March 

• SO 

600 

Do. 

Do. 

Dyakonaan Tim- 
•onlal. 

Temple and Cbolam. 

41b April 

1911. 

90 

eol 

Do. 

UdiijerptlayeiB .. 

Oy»|caftoa44Uiola. 

■"Sstr.:""--' 

Pth April 

1911. 

SO 

6 631 

Do. 

Do. 

K*Mfl.ng«lkea4a. 

aboZaparvo. 

Kara»»l«pj.»i,ooii .. 

9lh April 







1911. 

90 

4 691 

Do. 

Do. 

Jaya^koadukeU. 

paraa. 

^alnatatoM 

Ith A^ll 

1911. 




• 

Tk***lt*«« 

ITT! — 




lOS 


■elected for cousemtion for the year 1010*1011— <on/. 


Kaae and dealgnatiea 
of Inepectisg officer 
arith cead ■quarter* 

1 M*benlfaa 

1 monnweat 

wulaat 

repaired. 

Bepain earned ont darleg part three yean, the 
praaent condition and any repaira 
repaired, with ptobabla eoet. 

' “ i 

to 1 



MJLRy. 8. Sabrt- 
Btsu Aifsr,8apn- 
n«or, M>co&d 
Laindl. 

ilf. J. S. ifaI2«j, 
Eat'-Diruional 
OCe»T, Trlthino- 
poly. 


DaTugl{«»>I910 
•t • «o«t of 
lU. 10 (or the 
preparation of 
retiDiU for 
reptlrt tu (he 
(eaplo. 

Kol r«pt!r»i bf 
PoUio ’.Votke 
I Department. 


Kot repaired by 

Pahho Wotke 
Department. 


firmoeal of eepeUtlon lictft In the (etsple and in the 
well needed and alee aome petty repairi to the latter, 
rrohtble coet of rrpaira lU. tOO. 

From the eotniM* of flftirim aerenJ lionee fallen, 
lihewiee from Um ttoor of mjefepoee in front of ibnne : 
portianotcompoandwallcollapeed ;Teg«lat>on prowing 

in all eraila Eetimate fat Bt. 32S teoeited frm Enb- 
Dieieional-officcr fe oruler eentioy. Will ho lahmitted 

It*ii etlif order repolie i coet of which ie horsa by Battn* 
kottai Cbettiee. 

lo go^ oondition. 

Temple in good tonditloo, hot eegelation to bo remored, 

I cempomdoall dpeteod etoneo on each tide have been 
I taken awey and the roogh t'eee In ehnnam only 
remeint. UaoygepiiBCODponndwiIl, froUMecotC 
of repeJrt }U. 1,000. Fende Be. 110 ptorided in the 
cnrient year’a bodgct. 

htathnTtnewbnf temple ette. Main temple in good 
order : knl eegetatwo to be rtmoeed. dfe";»pe"« in 
front ttonea fallenj probable eoet of repaira lii. tOO. 

naif thkknemof eantb wall of ■•nfay.w in front of 
ahnoe fallen, largo embe growing in the roof, in 
walla and coaponnd wail. Early irpain neeeaaary. 

rwt-aWee«a'tolr«pauaBa.9,C00. 

The ehrina w.tk meefe/ow in front leaMng all crer, lo U 
rarelred. large ihmbe grwwtng in the lop of the 
roof and end] ebonld be remored. 1‘rebable ooit of 

The^rae**of*K>i^ in feooh ‘“tJe todly eraeked. Tbw to be 
Eetimate Be W for oeoeaeary repaira. la under attended to 
exteneioB. ' ** _ 


UB.By. g. Sobri- 
manm Aiyar, Super* 
eitor, eeootid grade, 
lalradi. 

Eab.C<nidnrter J.TT. 
tVajon, Oremewr, 
firet grade, Tn'cbi* 

Mnllea, 
EulyDiTuioiial 
Officer, TiicbinO* 
poly. 

M.B.Ry. V. Aiya- 
avami Saalii, 
T. W. S. Woyya* 
kondan eection. 

Ur. J. 8. Mnllen, 
Triclinodoly Bob- 
Diruienal Officer. 


There ieheaey growth of eegeUtion io tte whole temple 
mdUpreaeote an appearance of ^ler mne. Itneeda 
prompt attention and a^nt repair*. Protable wit of 


During 1809 to 
1910 and 1919- 
ISllataeoit of 
B*. 91 and 319, 
respectirely m 
remoeing eege- 
tation. 

Kot repaired by 
Pnblio Worka 
Department. 

Kot repaired. 


In good eondJlK^ bat faee of image »» todirtinct owing 
I to weather actioii. j 


abortly. fond* »»• proriftea in me i»ii-i»i. 
budget. 

In goM eonditioo. 

rniier portion of cooipoond wah of lower mantopam 
®?fS,^ahniba trowing in aU walle, OBtecone edgmir to 
' to&r^gth of IV. eegeution to wDl. require* 

aid pTnt, growing 

b»dlT damaged Eeriarf eaUmate for 
RTTwenbiiiitted^oraanctton lathiaofficoKo. 316, 
RF dated 9Hb April 1911. S»f»rtnfnJi<v • 

S n. "i—f » 

eonwrt jeai^ badget. 


aj(j.c.E., Execntira ligineet, Temporary n 



Seiial Qomtxr. 
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Knmljer in 
tlie printed 






list 01 






•ubseiinent 
Government 
Order 
sanetioning; 
the inclusion 

District. 

Talnk. 

Vfllege. 

G 


Date of 

' inapection. 

ot the 
monument. 







8 


6 



601 

rrichinopolF. 


Eemnrasaralley . 

Sira temple . . . 

f 

. 26ih Jsnnary 





ml. 

606 

Do. 


TiramalsTady 

Temple , , , 

37th Ueieh 

1911. 

166 

Do. 

Kulitilsi .. 

Eulitalei 

Eadambnr temple . 

19th March 





1911. 

167 

Do. 


Hatnagiri . , , , 

RatnSiintra temple . 

22nd March 

163 

Do. 


Palaya Sangadam. . 

liwara temple , 

i 

1 16th March 





1911. 

160 

Do. 

Enlitslai .. .. 

Sandakkeparai , . 

Nageridra on rock .. 

20th March 



Do. 

Sivalyaio . . , , 

Sotniiwara temple 

1911. 

20th Mareb 

, 




and the acolptnred 
rook. ' 

1911. 

1 161 

Do. 

Eohtslsl 

Pajaja Jayankon* 
dam. 

Ancient siteinslnding 
Bits temple and 
Teppaknltm, 

16th March 






6 Ids 

Do. 

Do 

Parahokotii 

BIts temnle .. j 

let March 

6 483 

7 464 

Do. 

Do. 


PrintTutnallar 

Eoranganatban (eu. 3 

19U. 

nd Mireh 


Maslft 

lend eloiee. r*«H. t 

ISII. 

* 463 

Do. 

Do. 

■Hrapiathar 

^kal e/«, N-.ttn 

1911. 



lyiaae .nj g^jj, ^ 






•entlha te«pJe. 

1911. 

0 461 

Do. 

r«r*ahtl9r 

atu. 

ttoiemkodl fert | 

Kh F»t«»r? 


1 






TVw* iUM kt«« w fcy n. F. 
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•clfded for corucrriition for tho year 1910-1911 — conf. 


>*»«• tn 4 ^Mlitiution 
s{ IatM«*jD( oCiror 
«itb 


R«|>»lr« e*rTi«>) «Bt dsrinf ^«it thr** rn 
....... r*p«fri 


{iT«*<'Dt a... ... . ...... 

•ith pfeUbU »nt. 


Mr. 3. «. Ualtra. 

TritbiB5r«W Bab. 

OTirar. 


MJLUy. T. »«ba. 
pathj’ UtiUIijar 
.Irjrjr*]. BaNFnri. 
rwr, third md*. 
Untirl. 


Do. 


1910 

Net koowi 


0ecr« pillari and corarin; atona* of froat nanttfn 
lUIan. Vaitatallen to rtmorai). Eatlioata for 
rapalra «i!l ba nbcaitlnl abortij. 
lo Kood otindiUan. bat aoEDpoand wall 179 faat Iod(( 
(alira ant 4 fact (a baljcht raboBt aod Iba mnainloK 
Mgbt of 18 fact atlll to W rahullt. rrsbabla coat of 
ra{<alra lU. ' 


Ka«>If Inaladad 


Good. Thalranrailmgaatthaeishtei alapa laadiogto 
aanctooi aaoetoram and in Amman mantapam raqnira 
lapaln. I'ralabla coat Ila W. 

CiMBPOond valla aa<)aiia labnUJing In niaeaa. Tha 
aepng (brick in morur) 
tbraaghoat *“ r-®* 


- rVoiit aJtnoat 

...aatimata farlbi. 8<M> net rarriad out 
fer vant otfanda. Tha aatJmaU will hara to ba 
tarianiaa aoma mora portlona of eompoasd vail bavo 
alocvtollan dav«. ToUia t>ae|tdam aaama to b« a 
(orrvbtian ot ratara Ja7ai)keaitaaM tbara ia boaueh 
TliUgaao raltaa 6aBO«>n no* in oiiatanca. it !■ 
aactwtad that an amtnm ta iaaoad corraatiog tba nima 
of tba oONit* Ab aUotDMt of lU. SI9 baa bian 
rroaidH io tha onmnt 7«ar'a bodgat. 

" ' Ib goad aonditioo. 


.VIA 


Ooa of tba Urtaaa aionoa In OinafBtbr maatifr^ ia 
brokan araaavlia Joal at tba trnitv and it ntof pad op 
bT * voaden paat. Tba battl and tba aida aletini of 
tba antronaa to Oaiuapatby'a room aouth of t^ihml t 
fall dovo. it ia aoM. aboet 3 yaara ago and rafixad 


fall^davnforabaattOfeal . . 

ibtiak In mortar) baa fallan downier a length of os feat. 
Kaodtad W^a™ """‘•’T*’' •"'i 

are ail aalJ to ba leaky. VagatatioD U taking dwp 
I rootalDto tha taofioga and iotoroma of tba vaJJa. All 
tha aoeeriog Otanaa oeer tba rarandab Met of 


Sabapathy .*f-lry«v ba« fallen down and Ibey 
teoloTee tba Tbara era inaariptiena on 

««ic and aoatb walla of mamUfam and a few ineonp. 
tientio other plaeaa ta w,U. No repairi eomad oot 
iiunnir rost 5 yevra.. Xrtimtila for Ki 459 ii not 
onmaSa^forw^taffonda Tande Ka 825prDTidad 

iDthaaoreanlyear’abodgat 

vit Porklr-naor baa to bo rcioerrad all roand tba 
^MUIdaof^a^ppaAo*""- Bomacf tba bulla on tba 
Tdai oflbiTappirolam ba»a been mutdaled Tbara 
lanofciTa laoipla m exutenea now near Tcppa.ulOT 
W.r« l> odIt oi»a tampio norti of and about a quurtor 
^T»a“ iJoTlha atilaga cl Palay. J.y.mkomU- 
JhalaporaiD aallad AUTandaawara templa. Nama el 
AnnaTalla Amman Tba eondition of this 
r^^.tl 5ir.i^nnndctaanalNo 95 number in pnnlad 
■n.-TTO^.w .. S',!"' 

^Uga and if m good aooditon It it auggealad t 


wiuo oat ui i9W 

jni. In good oonditwo 


suhtssj jr.. .a ii" «">""* ft. 

and other Tbo balance el work la lu 

B, 376 apeBt>n 1910-1 

progrwe 


N.Z. 


.. -Enonieer. Temporary n 


37 
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li 

V 

r umber in 
be printed 
list or 
bseqa ent 






_2 Qi 
B 

OTemment 

Older 

Dietriot. 

Tnlak. 

Village. 

Kame of monnment. 

Date of 
inaoription. 

1 “ 

anotionisg 
be ineluiion 






o! the 







nonoment. 






1 

2 

3 

4 

6 

6 

7 

•820 

467 1 

'riebinopolfi 

Penmbolor 

Valehondaparam .. 

llantapam oootainlDa 

: lOth April 






tombe and Shuna* 
aUiau moaqne. 

1911. 

•321 

468 

Do. 



Temple, tank and 

loth Febmar/ 






mantapitn. 

ion. 

•322 

469 

Do. 


Vallapurain hamlet 
of Bramadeiam. 

Sfantapan containing 

10th April 

324 

471 

Do. 

Da. 


ArombaTat 

Shamaakhan moiixne. 
Sira temple .. 

Do. 

I6th Febrnary 







1911. 

82& 

472 

Do. 

fetunbelar 

Adathorai 

Do 

2Iel Fehroary 







19tl. 

•329 

473 

Do 

Do 

Dttnthoor . 

Do 

34th Febrnary 







1911. 

827 

390 

Medan .. 

Medan .. 

Anaijar .. 

Tomple 


328 

824 

Do. 

Do 

MoUipollam 

Sira trmple ,, 

4th April 

1911. 

829 

’ 399 

Do. 

Do 

Tanamalai . , . , 

faina care inicrip* 

20th Febroary 






tioQi and other 

1011. 

380 

400 

Do 

Do 

Do. 

IfiTUlmhaawainl 







tomplo with tculp. 
torea and inaorip- 


331 

402 

Do. 

Dindjga) .. 

Dindigol . . , , 

tiuna on a rook. 

Port DU rook ,, 








1911. 

332 

: 403 

Do 

Do 

Muttapat!}' 

Mattapaltr oars in 






1 

Sethaimallat. 

ISU. 

aoth Jtareh 







1911. 


> 404 

Do 

Molar 

AUfarooll 

AlaRirmaUt earema 







•‘th t aneba- 

1911. 






(oldwap botwean 


33 

1 401 

Do. 

Do 

Do. 


Do. 

33 

6 409 

1*0 

Do. 

I4 

r..npU with two 

Do* 






(•Pki on lb* hill. 


'■t «»7 

Do. 

IVi. 

Do 

riroma] Tfaik't 



17 1 404 

D'* 

I’iirl 

Cthoor ,, ,, 

|«]ae* 1 

K«h iRMriplIno S 



I 



1 

Mm*4 Undapartl. j 

1911. 


• Ij II. T. *>l - 
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•selected for eonserr&tion for tho year 1910-1911 — emi. 


Kama and designation 
of Inspecting ofic«r 
with bead*<iasrten 

VThsn the 
monmnent 

was last 

repaired. 

Repairs carried ent dniing past three yeiirc, tho 
piaeent condition and any repairs 
i*i)nired, with prababls oost. 

8 

9 

W f 


U.K.B 7 .T. 6 *b«patb 7 | Kot ksovo 
5!ad«IiAr, AnrM 
III 

grade, Masiri. 


ILKBy. G. S=iT»- 
ntaikiisboa Aiyar, 
Teotporary Upper 
Sabordinate, Andi- 
pattr. _ , 

P. S Sdbruaani 
Aijat, OrersKr, 
Chettampattj. 

. Do. 


iI.R.Ey. II. Kuna- 
kritbna Airar Atxz. 
(ral, SolyEngineer, 
Din digs). 

O. SiTaramakrubna 
Aiyar, Temnoiary 
Upw Sttbordinate, 
Andipatt}-. 

|ir.R Rr.C. L. Kruh. 
canvmi Madalirar, 
Sa)>-< Teneer, Kal> 


I luBy, T. 8. Sob- 
raminla Aiyar. 
Temporary Upper 


Ket knon 

1910-1911 

Do. 


Uil. Ectimafo 1U *S0 eaoetioned (or repatra ii not 
earned oat tor irant of (oada. Pnndi Bs. 780 pronded 
in th« earient r ear't bail;;et. 

Be.'aiia in progreaa Bs. 1,9M spent in tbs estimat* o( 
Its. 2.778 in 1910-1911. Fbe balsnce of work isin 
progrew. A earn of Ks. 1.387 bas been proridediu the 
earrent lear’e bodget. 

jr»;. Ftooring and leir»« reqaire repairs Probatle 
cost Its. 300 

Do. on- 

ya. FelimaU for Ks. fOO for necessary repairs «Qb- 
mitted fsr eanetion in Ko 211 B.E . dstsd 3lUi April 
1911. This satimsts is snder reference to the Ezeeu- 
tire Engineer 

All estimaU for Ba. 810 sobnulted for sanction in 
No. 318 ^ E.. dstsd 2ltb April 1911. TbsMtimstsis 

under seraUnr In the dtslsofics. 

Rspain to 8>>oriBg and roof oi mantafam all roond at* 
eceasssry , silt in the pond attached to tbs IsbpIs U to 
ha cteaied. Coapeand wall rsqairs* xsbBildisg in 

g seaa Ab satuB*to for repairs rscaiTed from 'be bnb- 
irlmoal t)fic« fsloraed for fortisr intennatien 


Bepoit Bwaited 
from Bob' 

Dirisicnal 

officer. Periyar Report sinoa rsostrrd. It is onderstood tbst this is 
■itosted 10 'IiraBangsIaoi taluk in Msdon Spooisi dirwen. The 
EzeenUT* Engineer of tbat dirisien bss written to SopennUndlng 

c rmtacer'e r/w«rl< — TbsFiscetiTsEsgicear.MsdnrkBpocia) 

’S7ritMn hu wued to cay ibai tb* temple is not in bis chsrg* bnt in that 
of rtrEzW!tir*hBgiii4r. Hsdura dmiiea. The Utter e&eer bas been 
f.limtwto eobaSt bis report no Ibe temple which will lo forwarded 
0 thTt-Bpenntendwt. Anbwological Sorrw. on receipt, 
e e>r<«rnrliiv Aefiaecr’s rewarir —In the OorerBrnsnl Order i{got«d by 
“ fi« ofBce^Eiecotire Engm-cr) the elimination of the monnment bss 
not teen epprored of Hesse see EzecBtire Engineer's remarks in the 
report (rOB. I909-191<' 

Infsircrder . 


^ ^ 'tliBWrr SBob as pronding eonnngs to 

cl^Si t-oto.ate. During the prenr- 

to'the m-a* »»d wSsre ehmbing is^oalt on 
"S 5 . 5 ll. 315 , Tb.b^-.l«...t.,Il- 115 , 
, ... 
jungle elearaDC# « *U* i>ee«“^- 

. <h> amtant cl Es. 164 carried out by 

°*PBwL"wOTkl^d?fttmeBt as a part contribution 

,ork In tepaira Ertimsta 

' .ffb. B. 5™. 

Conditiani lair 


Will be stinok 
eS the hat 
undst 0.9 , 
N'o. 848, 
Public, 
dated 2Sth 
July 1910. 


1 C.B , Ezecutire Engmeer, Temporary iztik. 
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Beport on the condition of ancient monoment 


Number ii> 
the printed 
list or 
snbse^aent 
GoTemme&t 
Order 
eanctioniiig 
the inclnsion 
of the 
monument. 

District. 

TaUk. 

VilUge. 

Name of monument. 

2 

1 

3 

4 

s 

6 


338 409 Madnra . Palani 


839 410 So. 

340 411 So. 


313 391 So. 


Tempio on lull, care 39nd April 
and loulptnre, 1911. 


Ror&ftoor .. ., SiTa towple and in- Do. 

„ , . soriptioao. 

.. .. Temple on hill .. 27th ilaroh 

1911. 

Periakottnr .. Two old Bira temples 21st April 1911 
with inicriptioise ; 

Rodimangalam .. anbramanis Swami 16th April 

temple and the 1911. 
rninedSira temple. 


344 393 I So. 


347 397 Do. 


819 111 I Do. ,, TirBtnsngiJeo 


Tirapparankoodtai. Remains os the hill 16thAprfl.l9ll* 
inelodicg roak-eot 
cave and insorip- 

•Do. Caveru with Vancfca- Do. 

pandaval beds on 
the western elope of 
the hills and similar 
beds hehlod the 

(T . Bikkendar moiqoe. 

Koppolnnatbam .. Jain kcalptaie on the 8th April 19I1- 
hllloclc. 


414 Ho. .. So. 


.. 1 RendipatU .. .1 Temple 


461 416 I Do ..I Do. 

3t3 I 416 I lUmoSd .. IKmntd .. 


I VlkTsmsDiraUa 

1 (IvoilpaUi). 
j Kim^vaiaza 


.. 1 a3rd 

, I Ta&;ora hriharaiVs 2lth^ il'srtb 
thattram ,8tl. 


3U 417 Do I 


I 
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selected for oonserration for the year lS10-1911~font 


Name and doaignation 
. of Isapacb'og officer 
With bead<qaartata 
alation. 

TThen tba 
tsoscioant 

repdtrod. 

Bapura carriad oat daring put tliraa yesn, 
tba pmaant condition and any rapan 
raqnirad, vitb probabla coat. 

Renuiba. 

, 8 

e 

>• 

11 


M. Rama* 
Mihiu Aifar A-rar- 
pil, Snb-KngiB«er, 
Dmdigul. 


UJS.By. Eama. 
ekandri Aiyu, Over- 
»««r, 2&tadiua liaatb 

i-ction; lie»d-<i«aT- 
t«n, Uadua 
ltR.By. K. Viiieka- 
nattui Aij-ar, Sab- 
DirfiioB afS««T, 
U«d«Ta Sontti Soft, 
divliinn ; lk«ad 
qQtTten, lladora. 

Do. 


W.B By. V. Bima- 

cbindn \iyar,OTff 
Kci Madora .^utb 
SMtior: head^qnar- 
t«r«. Atadma. 

Do. 


■I.BRy.T. S. Vanka- 
Hrama Aiyar, Orer* 
»eer, Ttrtnn «nga'ani 
•ectmn , Tirananga- 

Do. 


Do. 

SrjlEy. A. Ara- 
lucbalam PUUi. 
Orerseer, Eimnid 
iwtien, Baunad, 
and U.K.Ry. K. 
Pancbaiuitha Aiyar, 
(‘sVUitIuob o&ocr, 
Madara. 

Do. 


Kot knovn bainc 
aisM ineUdad 
intbaliit 


Za good oondicioa. 


Fairly good, tnaaonry ia fcaisg diiyiacod by aagatation. 
It » pmpoaad to lai&oTa tha ragatation by maana of 
aorab aradiaator 

la fair otdar. 


Tba araok in tba Aahta Zofrdiaii nMarapoai and tna orao. 
kad Jintatbanaaia tbofafyaao maarryo-o vara broggbt 
to Uia BOtMoot tba Diatri«t Afagia^ta. Tba etaeV 
aloeabaa bato rafauad. TbaUayU vaa alao loi^tM 
ey tho Cbiaf EogiDoar, Pnblie Work* Departnant, 
aodi^upariataodiog Coginaar, 71 Canla, and Exacntira 
Ecgtnaar lo Fabra^. Tb« ttmfl* it otbarmaa fa 
good otdar. 

Bapairatnd mproraoiaot* raqurad to Diia tba rooma 
aoitabia tor o&eat in tba jalaea ain baing dona la 
ooaaoltauon vitb tba Arebarolegiea) dspartataniant. 
Tba boiiding la vail maietiunad. Iba ligblnmg ooadao> 
tort bara boon taatadand fosod aorraet. 

In fair otdar 

EiUtaata for Ita for remonag tba abrab* m tba tiiUi 
ta r««dy and vtll boaantta tba Anli»ologioal bBpet> 
{Ma<.d^t lor approral 

[q fair ordar. 


rha rar» eobvaba. The 

tamoloautboritUaabonldbaaaket to do ihii at »n i- ’- 

data 


IPOf 

1910 


In fair ordar. Sondry rapaiijare raqoir^ vbiob tha lem. 

pU anOiortt’e* hart agrrod to tarry out theaialTM frm 
tMnnle londs— o»df tortoapondanoa ending witb thia 

Kx. mR.E..d.t.d» 5 ib J.n.ary 1911 .o Sapa.. 

K'SU'rof. a»otoant of 

R». 120 baa to«" aanetjonodiB tba torrent year abodijet. 
In fair ordar. 


OTiiment 


inotioi 


^’’Zw.^Vuua'mono’iwt" from tba list of o-.nMrred 
M -T ti. Aro.,.aolo*.ral 

Sajienntendent in ^a o»n-.ar»ali6n notes . or 

IPlO-m**** 


Vn 79J if*, dated rrtn March illl. 

If* of »«»:»” Th. Collet 
J^^^nided on 3J*t Apnl IBIJ 



SeritI ntunber. 
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Nomber in 
the priited 






Let or 






enheeqnest 

QoTCrni&eDt 

Order 

eenctlonlng 

theisolorion 

District. 

Telok. 

Vilisge, 

Name of monument 

Date of 
inepection. 

of the 
nonumeat. 






3 

S 


6 

6 

7 . 

41B 

B&ren&d , , 

Sdmiild , . 

RStaderaTan] 

Two-storied mania 

28th Slercb 





P'lfit. 

1911. 

<13 

Do. 

Do. 

Do. 

Seihomothn lUms 






Ldgaswimi temple 


430 

Do 

Do. 

Derifattiasi » 

Jagaimatha temple .. 

eth April isn- 

431 

Do. 


Do. 

Bdmndd 



433 

Do. .. 

Do 

'i'elakeinara temple.. 

Do. 





hone and elerbant 
at R<itin4d. 


43S 

Rianid . . 

ho Dir«ctor>(leoen] < 

f Arohswlofieel deps 
ValijpQT 

Iment (Doeter Vogel) bi 

1 inipeoled iU®* 





temple. 


434 

Do. 

SrfriUipBUdr 

6ri»mjputt«r 

Tiremal Ktik’e 

SSnd JtnBitf 






1911. 

436 

Do. 

Do. 

Do. 

Anda) temple. .. 






2911. 

433 


NinganSrl 

B»»»r4l ,, 

Th[niritiMvir*in 






HwiraJ temple. 

1610. 

42T 

43S 

Do 

1 Do. 

Do 

Do 

KeUkann^lam 

KeUkoS 

BaJaaimhi^tr.Ta (•». 

39th .Taneety 




pVe*^*^'***'' 

at .iritcO 

1911*. 

1 439 

Do. 

Do. .. 

K<0(«r4T4 , . 

VIiIbo tempU 






1911. 

3 OO 

1 Do. 

Do 


KellUjp*..iaiI J 

at Mer^S* 


1 




nil. 

• 411 

* ill 

j I'o. 

JVg. 

i 

D« 1 

1 


Venr«fr.tf«ailv,„. j 

at tt'tntrf 

4'*>nt«mniQe. 

Mlivv 

wreBred/evlm’ imd. 3 

i»n. 

A«*n‘ 

i 


j 


i»n 



' — • - 

— - — 


1 



Ill 


-aelected for conssrratioQ for the year 1910-1911 — eont. 


Name and deeignatiori 
of Inirecting officer | 
with bead-qaartora 
elation. | 

>VbTO the 
monninent waa 
laat repaired. 

lUpaira carried ont during put three yeari, the 
preeent oonditioa and any repaira 
reqnitod, with probtbJe ooit. 

Beinarka, 

8 

B 

10 

11 


U.R.&7. A. Arana* 
ohaUm PUla], 
Oraneer, Rtmofd 
aacUtin, Ramnad, 
and M.H.Uy. E. 
Paoebanatha Ah’dr, 
PaVDiriaion oIBmt, 
Uadora. 

no. 


U.S.R7, A. Arwu* 
abalam Ffilal, 
Ot«m«r, lUtonid 
lection. 


i)o. 


1909*] 910 


U.R.S;, A. Arana- 
ebalia Pillai, 

0*ene«r, Uinodd, 
and K. Panehua- 
tba Aijur, 

Diriaion officer, 

Uadatn. 

S93, 893 and a9( on lUh Janaary 1911 


Captain L. Ponagbue, 
AMKtant Engineer, 
Head-qoacteri Sab* 
dinaion. 


Infatrorder. Reply «( tba Colleotor of Blmn&d to tbii 
office No. 793 31., dated 39tb March 1911, en^aizing 
vbather arrangementa bare been sede witb the temple 
aaihoritieat»<«rfyonttb* repain aaggeeted by the 
Arcbeolepioal Snperintendont la awaited. 


Ordere of Ooeerament on tbe racommendiiion of the 
ArebMiogioal Boperintendent to bare tbe monament 
deleted from lb« liet of eonasrred lacpnomente an 
awaited. FendiDg tbeae ordera tbe eiecntioa by PaMic 
Worae departmeot of tbe eetimila of Be. 610 for 
ropain lo tbe tamplaeoniitanigned by (he Areheologieal 
fioperintendenl redefe m d -^idrtbie office Bo. 192 iS.A 
dated 39tb Uateb 1911, to tbe Arohai^ologieal Bopenn- 
tendont. 
lu fair order. 


la fair order. Sbreba grown in tbo tempio were eradi* 
oeledataeoet of Be. 88. 

Ke^t rep-ire An eeiimalo for B« 330 wai forwarded to 
Coli^or of Bdoodd with tbia oSee No. '* 


and item! *18 to 419 on lllb to l«lh Janoarj- 1911. 


M-EBy. r. N. Ath* 
numatha A^ar, 
Bat'-Orcreeer, Pint 
grade, Ningudri. 


1905 

1890 


1900 

1910 


I There la a^ 
I tnob eiJlag* 

■ by nam* 

Vallijar in BitWr telob. A«p«rier»»diiv S’ltwr’i rtMorit Thia temple 

if pTMomabb lo Ningrmdri talak— refr Bzecotire Kngueer'i rep'^ on 
(be /art itein (eee ebo Jl it anggeited that an erratum bo usued 
correcting the name ol the Ulnk. 

In Tory good order and req*>rae o® r«p*"' 


A naTementbfeetwideall rpund tower hate wia laid in 
order to proTent rain wetereateriDg thafoandationa and 
caaeing aetHe*®*"^ Tower only in ^d order. Btono 
beanvt fopporting roof ere cracked and *encera hndgriig 
oafc Fr^bte coat of repaire to hmlding arcbee it 
Ra. to, WO. 


Uaad aa tba 
Talnk office 
anb-lroaaary 
and binnti/'a 


Tbe different 
j deeke ol tbe 
forett 


and protection. Tbe temple alia reqelrea aandry repuia. 


to the tempi* wore done Tower 

® en/Tl. rhirthadanathar 

repeired^d feinted, noormg w.a done. 


In eery good 
oonditicn. • 

Preb^Wy 
taken eare of 
by tbe moU 
in Terj- goM 

oondition. 


rtefeerarre to the tower wall Ml roaad floonng ■ 
tber reiMrt were oompletod. 


It i« in rery 
good oosdi* 
Uon. Be-iaire 
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Ktunber in 
th^rintod 







list or 







■nbsequsnt 






s 

a 

Uovenunent 

Order 

Distriot, 

Talalt. 


Kama of monamenf 

Date of 


aanetionme 






the incineion 







of Use 







nonament. 






l 

2 

9 

4 

S 

6 


369 

633 

Tumevellj, 

N&n^o&^ri .. .. 

Tiruk&ruigndj ,, 

. Vishno temple 

. 24th Fehntary 






1911. 

370 

636 

bo. 

Do- .. 

Vlriaaaiayknkw^ ,, 

Alagiamansar tem 

- 12lh Febroaiy 






p3e. 

1911. 

571 

63; 

Do. 

OtUpiri&niTt 

ffadamboot 








groDnd. 


372 

636 

Do. 

Do. 

EelognmaJti 

Itook-cnt tema.e on 

28th JaDuary 

373 






ion. 

637 

Do. 

Do, 

Do. 





Qroopof Jaio £sarea 

Do. 






on tba fcUi. 

1 

376 

433 

Do. 

Do. 

Do. 

Ralogaebaluioartli! 

2Sth JiDuary , 






temple. 

1911 

375 

63S 

Do. 

Do. 

Totioorin . . 

Dutch Catcbery , , 

20lh Mateh 

1 1921. 

376 

660 

Do. 

Do. 

agaretD .. 

Plibno feujpJe 

S7th Pobrotr* 






1011. 

377 

461 

Do. 

Do. 

PenelialiRhuriclil.. 

Ruined fort 

JOlh BoptcmNr 

378 

613 

Do. 

6tRk«raatjii4r. 

kdrtl. 

Bantanaejisir. 

kflTn. 

BankanoararunB. 

SSth JanuaiT 





fwimi temple. 

1911. 

879 

663 

Do. 

Do. 

^oemihamini ,, 

Rook^eut eare* and 

Do. 

380 

616 

Do 

eriTkfkaotun 

adlobasallar 

(*r*hittorio rvmairL*., 1 

Ijlh Jfareb 







1911. 

88! 

663 

Do 

Do 

Alwaitlronaflrl .. 

Piibno Umple .. ] 

,;iti kfaroh 

1911. 

887 

610 

D». 

^ Da 1 

1 

TirocLoodit 

VallUmman raie «ttb ] 







»o46-«at ■colptam. 

1911. 

3U 

617 

I>* 

1 Do 

Do .. 1 

^ubriraanUtwini] 

Do. 

781 


l>o. 

1 Do 


Iwap:* 




e>i*alkQataia 

t aIkanta|«ttB ’ > | 

Tih «*r*k 


618 

i 

i 1*0. 

1 

1 , 

Kirai*]*. 

j t! 

tM-rv. 

tell. 

(•b 

1811. 

- 

( 

[ 

■ I>o. 

i 

2>o 1 

i 

Sa>.*r«M)«Utawe>« . 

i 

1 
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aelected for conserration for the year 1910-1911 — eont. 


Name and desigiiatioii 
of liKMCtisg officer 
with nead.<IoaiteTi 
eta tion. 

When the monn- 
ment era* laet 
repaid. 

(I) Bepain eariied oat daring past three yean, 

(9) the preaenteonditioaandp)any repairs 
regoireil, with probable cost. 

8 

g 

10 


U S-Ky, J. N, Ath- 
Amr, 

Sob-OTeneer, Firet 
gTad«, Vutgiuidri. 


UapUiiL Ij, Dqm* \V««n«Tsr 
rhoe. Ani'tant npalred. 
Ensinear, Hekd 
eourtrn nb* 
diriiikQ. 


M.R.Tlr, Jt. V. 1910 

RriuRA<irta( 

Aiyir, SaeervUot 
N'urth l•DU»ll, 8ri« 
niXoiiUm. 


iPi/ j A buttnwwiB 

' w«a biult for 

th« fontli 

vkU by ottr Aejmrtmoot. No foxtbor npoin wgt» done. Tbs toirer bae 
got er&cke •)! o*«t and raqairoa preteoUona of arelueologiail and aoolp* 
(oral worlia 

UTil ilhia it not In 

good coodU 

' tion; but 

doei not toqnita any emergent repaira. It hat no flooring, RmI leak*. 
It ri-qolroe ordinary reptira. 

ffii ilofoimation 

I hu been 

■ * ea])ad for 

from the Sab-lhriaion offlecr wbteh vill ba fnniJiad on rooaipt. 
KonpeiraweremrriedoBtfor the piat tbrra year* In | .... 

gt^ order Notepaiiaac* neoeteary. 


No topaire wort carried ont for the put three yeare. In 
good order. Ho repair* are neeeaaaiy. j 


PUaiering reqeired throogboat Nomorerepeir* needwl | 
for about a year mote. j 


No repaite for the leet three reat* n»er Hub on 

«bxh Uve temple elendf ie being eroded An erlimate 
for Ka. SO for a vetcher to prereot the erotioni by ' 


pUnline nenal erlll be earriod oet in 1911-1911 
Funde l(e 10 prorid^ ia the 1P1M9I* badget. 


Nor»feir»we*«»ri«<!oetfor lb» p»»t three yea 

order, ho wpeire are oetouerp 


Ordered to be 
remoredfroiB 
tbelieteener 
O itc. 

no, daud 
3rd bUreh 
1911. 


M.n-llr. O. V. 19CM907 
l.el»btu!s«rayana 
atyar, O^neet. 

Beulh eeelieu, hrt« 


The rrmeme ere Wog eetebrd by a »at«het under an 
Vet.meU ter Ke. Oeeeery yeer U In good ecudi. 

tien. I 

Sn tepelte lee lb- laet tbr*. yeaia. An e.timau for 
««trui«th-»tone reand the Umannd tree 

uV-mn^rked rmC A aum et Ke lOJ hae b— a pro- 

-tJeJio tlieearrteit yaat*a tadget 

yarcteirelertk-faetthr-ayur. .ho repair, o-otrd. 


Cep»ajn I- IVMgkaa, V 

AeaiaUet |j>(tT>«-r, | 

Heed oesrleta eoh- t \V*r» ue«e 

diTi.l..n. f repalied 


to Ih-farre«t ye.r'*tad(et 
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lUjvjrt ea Iho foRililien of »Re:rt:l laaoan'st* 



'•nUr l> 

>.» yr^^U•^ 







)l<t cr 








tUlikt 


Ti:!.fo 

Kino of 0 ^ «aM'el. 

[>••0 rf 


0 

•1 U* 






_ 

mi aiitMnl. 






-! . 

1 


1 

ft 

« 

7 

117 

411 

TletiaTllj, 

Tlaeoiott/.. ,, 

KlUVta|«ftM 

Tlf^sakn^U , 

9lA Jttttrj 

nil. 

ttl 

4tt ' 

1>9. 

Do 

Woft-’lOf 

D4)«t-^«U*ae.tal 

}9li W»f»b{ 


: 





1911. 


4tl 


D*. 

Tln»«*»J)f., 


lOlb 

ISO 

494 

!>o. 

m 

KoraftoiVftl ,, 

ITof# iMbf lo al 

Do 






MkaUi«l».|. 


III 

414 

Qalien (IW 
Taji««r*4. 

Qslloo 

Ac]«d(o 

I'lrt 

fib 







ID 


Ho. 


IToJUjat 

Pa)«a.r«nUi*iml 

Uib 






l*nfU, 

nil. 

sn 

>11 

IktKrj .. 

fUrpoMbol.’l 

D*«*ll 

Kol'Maan looi;!o ,, 

■til ArM»« 

114 

>14 

0<h 

n.. 

Dol«*afalft 

1>J. 

imii n>t 

I9S 

lit 

Do 

Do. 

Do. 

liollifttrjaauatai 

r^??»VVh»fort .. 


IM 

lt« 

Do 

Do. 

Ilorjaaoliani 

sothAfi. n>i< 

397 

117 

Do. .. 

Do. 

KataratU . . „ 

lUIUloi^BBAraial 

irih .. M 






Uoplo. 


391 

111 


Do 

N0faB44 , . 

flblcooowan t#Ba|)Io. 

SrllXor. .. 

399 

119 

1)0. 

Do. 

Dolao9t4arrtas .. 

Inn lort an4 paloto. 

4Ui Apl. M 

-400 

190 

Do. 

iiidtgolu 

llaolno.lUdo^ll!. 

Fort , , , . 

9nl Mir •• 

401 

I9l 

Do. 

Do. 

Do. 

RallOOvata tmspla .. 

Srd 1, •• 

409 

122 

Do. 

Do. 

Rongopunis , , 

S’arutisboiwomi 







toisplo. 


403 

123 

Do. 

Do. 

Hirai.UB4ag«lli 

ICalIC4vara (cniplo .. 

tod Mar >’ 

404 

124 

Do. 

Do. 

Uogtlam .. 

8ury»niT4y«ti». 

Otb Mar 






•wimi t«nplo. 
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- selected for oonseiration for tte yejkt 1910-1911 — eont. 


Nacoe and deeignalion 
of laapeeling Officer 
with bead-qnartera 

When the mona* 
meat war last 
repaired. 

(V Kepair* earned ont daring peat three year*, 

( 3 ) the preeont oonditioi], and ( 8 ) any repttre 
rofnirod w^ probable ooti. 

8 ‘ 

9 

10 


1 1 CtpUin L. Don«ghu«, Were _ 
1 1 Auietaut Engmesr, I 


u«T«r iftl. Th« roof* iMik and mouldingi bare fallen whieh 
reqnire topeit*. Aneitimate anoasUng to &*• TOOhat 
been nnstroned for the finC item end Ra. 70 u requred 
for the monlding*. Total ooit B*. 770. KondsSe. 8S0 
allotted Ilk the tOU-lSlf badget. 

.. jm. In TCfp good Older. 14 e«d*Dor»pittra. 


' Bnh-Condnctor 1909-1910 

Sheridan, Bah-IMTi* 1910-1911 

] Rional offioet, 8 er< 

( maddn. 

' 't. V. 1909 

‘ AUua*nalba 
' Ai7tr,Sat^Oran««(, 

1 Bint gnde, Kiagu* 

ain. 

0. Banga. Not knawn 

, chan, Oreiteer, 

Ifarpanahalli. 


Repair* to the roof •nd other petty lopain (emerre&t) 
were oonpUled. 1 hi* le genertlfy good. The Iroot 
mastepam of Valhaozaan hu er*ex* in itone 
hetio*. Tbii refloiree repairt and preieeUoD. 

<t) hU 

( 9 ) In good order. Jte repair* n*oe*»*ry. 


lo Uotpl* of naoe in th» nllige. 


M.R.By. K. U*ha- 
( d*Ta AI}ir, £d^ 
* Diriiion*! OfEeer. 


U.R.Ry. 0 . Bane*. P«- 
I then, OvetsMr, 

{ IlarpinahalU and 

\ BadgoUitalah*. 


t) 'The *t«ae* bare WUo town and U 

thiek reeetetKm grown on t«“rle- 

J Bstiioete eahaiitted ®n tfth M»^h t 9 ll for 

•aiy repair* amoanUng to S»- 5 b 5 - 


tier* ft xt* fal'ea 

(tone* iheald 
T n»oe«. ^ r*p]*e«d 

and regeU- 
tionr«moT»<h 
A.R. 


) Ifo rrpeife i»eo«*r*ry. There f* ■ hjg hanyan free Thi* in*»t be 
gre^OK o»er the well* which rtqairee inuncdiate qaieUy re- 

lemoral. tnored . 

,) No. A R. 

i) Ko f’ep*'r» ne«e«ry ; portion* fillhg down. 


U.BBy, O Itaoira- 
»h*n, Orerwer, 
Uirpenahalli *eo> 


1 ) Tw^. of the ride wait* 

• Tt^oire rehoildiDg at a »<*t o* a^-oat B«. < 00 . 

,) Jfo 

I) An*«et.o..le for R». IIO U i*n«J^ .ed if #*eeaW 
' wiJI j»*he the m<M>nai«il* *S:irot. ronoe are 

;} hi V*od eHrr • aliUM »«d«d. 
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selected -for conaerration for the year 1910-1911 — eont. 


Name and designation 
of inspeoting officer 
witbi head^aartrrs 
station. 

When tha mono* 
zaent was last 
repaired 

(l)Itapaiia carried dot dcnog paet three yaara, 

(3) tbe present oondition, and (3) any repairs 
reqoiMd, with probable cost. 

Bemaiki. 



10 

11 


U.B.B7. G. Rasga- 
clun, Ovarieer, 
Harpintballi 
tecticm. 


II.R.B7. 7. Sudar- 
aantchtri, Orenaer, 
PuWio Worka 
Dapu-bsent, Uoapet 
•action 


iJa. 


M.B.B7. B. Mtbt* 
d«rk airtr, 8«li* 
SiTirieotl US«ar, 
Batp«l. 


M.B.By. T. 6ndar> 
••TM Cbkri, 
OmiMT, Fnblio 1 
Woika Oepattfflcnl, 1 
no*p«t tootlon. ‘ 

Do. 


U) No. 

(3) Fkir. 

(3) an •abmtU for mpporting k slipped lintei atone will 
be rabmittoliD n week at a coat of about Bs. IS. 
The temple ia not wortk eonsetTatioa. 

(1) AV 

(S) In good order 

(3) Scrub endicator baa been reoeireJ and win be naed 
(or rooting out Tegetation. 

(t) Oiosting, pmntlng.remoTiog ailtacd debria from tbs 
wait and pUatenng were done Rooting oat trees 
OQ tbe roonament waa nlw done. 

(3) In good order. 

f S) Gepairi not needed at pTe«ent. 
t) In good order j 

{«) , Do- I 

(31 

(3) The three torabe regaire nnderpioning for the walls, 
arenea regaii* mating and wedragand all the 
watte tenure ^astensg. The lalJsn partition 
walls hare to he rebailt. 

Appronmeta cott Ke. 300. 


(5J 

^e temple la orergran vitb bigtreea badlp diiloca- 
ting tbe feee etenea. trooden Imtele of tbe 
eerntre'* are falling dowo. 

(3) Thera >a an estimate of Be. ),SI0 aanetioocd for thla 
' ' work, renuisaion te work cot tha gellmate ia 
eelieiled. 

(11 BU 

(3) Stain temple aod 
big (in treee. 

e'lOlb weet re. , 

mtirelr fsUen down ; walls of goporam an bclog 
tbroel eat of plomb. tbe joint* being Indlp widened 
bj root* of tree*. The from eweijpew ae a meat 
abows vp* of barlog bent forward Thera ia an 
eadmate of R<- 3,330 sanetiooed (or this work. 
Xefr.-tntbe followng liatoolp thoie Ihnt hare beco 

erominedprarioOTlraxolDeltdei. 

(I) Boogb atore -ailing to nUm eertben fasramf b.a 
^ ' tMQ done, rtllara of froDt «»M/e7«>e hare been 
wedgrd In -lUi iron cblt* at U'4*rn to note 

there le BUT (irtbrrUlting. 

rt ft fl) 8«ob eradleawr will be nawl in rootlog oat 
* the ragrtatien bp tbe waubmeo employed for the 

niCwstnwkm olbolUtaara to «ppor1 lb. atthei 
‘ ’ graotiog tbe arab jolott, •«» . -« 

Sene onlOT the **** J***- 


Immediate 
atteation 
aboald be 
paid to this. 


! * ‘to W 

' 0) 


•j^^ eaat tie Dili* 

*“ Nmawtm. 411 

Tf*® }• ftare wader tie pmeet eatimate 

etoee ee4 e«i4 is »• th* Maatom. 


Tklf aasft be 
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cn th« c^twlitlon <>t iir.t4cr.t lawnarci* 



S‘tmV«rl« 1 
ti* {Tlcl*} j 
bit tt 

I 

MSrtiepIpii; ' 

It* IctUtU^ 
BkeR9a*«l 



1 OTtial 

lutVtr i»n 


1 

■ 0(rtn*(*1o«*t^M4r 

1 

IV 

1*9 

Il<ira4«tn!l 

»Hh 

lit** •Rif.tl Vl}!* 

v\% Vir.tni. 

■ 

/•kt<es|j*, oetib •( 
rk*)4f«iM Ueif!*. 

H •• 

IK> 


!'• 



*Ttb »«r. I»n< 

Da. 

*Uto* et 
Nimimt*. 

ISlb .. •• 

I»« 

r*af4)(tU trapl*. 

I9UkJan< !•**• 

I**. .. .. 

lUmtiwlBl 

tfthVar. .. 

1*0. 

lUaaivtn) uaplc. 

fiStb Itn M 

Do 


jethMar- •• 


KkllMvon tanf'I* .. 

»th „ •> 
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‘^eleotecj for conservation for the year 


Name and detlgn»tion 
of inipcetisg officer 
with bead-qqitter* 
itation. 

- 

When the ncEn- 
ment waa liit 
repaired. 

• 

9 


V. IJa^r- Not kaowQ 
tau Chiri Orar* 

»«««i PoWie 'tV’otki 
uaparlnient, Hoi- 
pot Motion. 


(l)R«paiK CArrtod ont dorifig p«i( ttroe year*, 
|3) tbs pnfont oondition and (S) any ropain 
reqnfrod, vilh probaMo CMt. 


Do. IM7-1808 


Co. t 1S0M910 


Do. Kotknowa 


U.R.Ky. R. Uahi- Do. 

a«Ta Aiyar. Sab- 
DiTliional Offiotr. 

U.S.By. V. BudiT- JMT.IWI 
■asa Cbiri, (/rap- 
Iletpct. 

bl.U !iy. K, sxaba- Not koovo 
d«Ta Atrar, Sob- 
pitiilocal Oaotr, 
iiotiol. 


M-R Rj-. s. Righo- 
oalba Cbarf 0*>r- 
•fw. ICadUjJ ofc- 
Uon. 


nii^nlrad. j 

(1) Ciaatiag dobria andolnning piUari {(.lid* dono. ( 

(2) In o*»d of ropiba. Tbo oraibed op nortii-«aat cor- 

ner of tbotoinplo raoniro* iopport to nlievo ita 
weight, tho oimUarluilol r«4]urai to arraDgod 
io poaitioa ; onickod haioli of front ovraadah r»- 
quttM to baaapportod with pillan. 

(3) Ahoot Bi. £00 ia repaired to eonterta thia temple. 

(1) Bepaokiog fallen portion oltho tempt* tnd proriding 

Dottreaaea for falling portiooa wei* done. 

(2) In neod of fotiher tepura. 

S Abont K*. 600 1* te<|(UT*d. 

KtDOiiog dobrit and packing tho face rtonea of the 
Unpl* don*. 

(9) Oeftram i* in * fafting eoB^'b'on. OrderoJ to be 
'' t*fttoiU*lt. 


alioe*! been done. An eertben heiemeet wjih 
rongh beam otonei, reUlemg wait at the eonth-eait 
eomeriabeingpmSded, abuttnea ha* been done 
to Beaiana]aun ; portion of lb* eenpoud wall bae 
bMfi boDt op anew with eat-etone, eorki pli itering 
hat bModon* totb* roofoftbi tempi*. 

(2) & (t) In need of farther repair*, ccrab mdimlot 
will beaded In rooting oat the tiM*. 

. (1) .’rtt 

{i) A (3) In need of repair*. CoUectiog and Biung tb* 

' acatlerrd part* of tb* Idol bee to t>e done. Aboat 
Re ion b trgaired. 

. O) fFU. 

(2) & (3) Tb* yfyerew lintele and the peparaw bnek 
wallaiiaToahewnbigenriL Thaa* reqalte to be 
tarpoeted iaemedbuly- Approxiaiatoeoat, Repeet I 
2,000 

, Boildiegtepporti.reflxing fallen elabeof roof ia Selyane- 
montap<m aad maoeiBg debrb done. 

12) A .Il^pei't'o on oxtentof Ka. 3,000 are repaired. 

(2) A (f) the front compound reqairct proper retaiauig 
' wall with (warn et^e to prerent aeoar. Ae oater 
eoefoao'e wftb Iron ralllog fe alee regeired. 
Approximate eoat.Ba. 1,000. 

If) 4^)Taapl* la itood eoaditleia Sat ]aagl* aroaad 

' thetempte et^«r«« thoroegh otearaae*. Sameeal 
of debrw on the weatarn aid* and remoafngiad 
tenckiag pUl aroani haro to l« done alao la 
addltieototheatoee. ApproximaUeuet, Ra. 3.000. 

<21 lo goed order. 

fJJ A ^od elope eD eooeB the temple end graeel aptead- 

^ ' tag wnb drain* to carry i^n water will impreec 
tn* BMtoce* and appiwT«nc* ef the tempta. 

I Apnwjiaalaeoat, Ka. 000. 

f( M (he reqiwai ef the eOlageia that Ihebsple 
ho pioeldwl with a wamiwend wall af roegh 
ateae la mnd <a order U prataet tho tample trum 
koiag a*U>d with hy mlwkbroai toy*. 


. APPENDIX G. 


Xuf oj 'PhtAojTapht. 



w 

BMcriplion. 

FilUge. 

1 Dialriet. 

j hlatcrinl. 

Age, 

3200 1 

fall .. 1 

Soatb eait f cncnl «S*w at I'alaoa I 
tnO rained 6it« I 

Cbandragirl .. 

Uorth Areot .. 

Btono, triel 
and pleatar. 

k DruTtdlan. • 

3201 1 

Fall .. 

Eui Tiew of tit gut* r>i Chandn* 
glri fort. 

Cbandtagiri .. 

{forth Areot .. 

Atone, briel 
and pliater. 

t Draridian., 

3303 ; 

Full .. 

EmtTiew of 3r<d gat* of Chin' 
drugirt fort. 

Chandraglil .. 

Korth A root .. 

h'lone, briol 

and pluter. 

1 Dravidiaa. 

3303 

Fall .. 

Houth>«ait view of rulnal S\ia 
temple near the Piliee. 

Chaodiagfri .. 

{forth Aroot .. 

Ktons, hrieli 
and platter. 

Jlraridian. 

3304 

Fall .. 

Kerth-oiiit ricw of tha lUju'i 
Palae*. 

Cbandngirt .. 

Korih Arcot . . 

Stone, brieli 
and plaater. 

Uroridian. 

230S 

Full .. 

Kartb-eait view of ibe lower 
earridor in tha Baja'a Falaoe. 

Chandraglii .. 

Kortb Areot .. 

Btone, Irieb 
and pliiter. 

Brartdlan.. 

3300 

Full .. 

Sootb^it view of the Qoeen'i 
Palao*. 

Cbandragtei .. 

Korth Areot .. 

Stone, brick 
and plaster. 

Draridiio. 

3367 

Foil .. 

Kortb-caat elew of tb* ruined 
VieAnu tempi". 

Timmlparem. 

Korth Areot . . 

Stone, hrieV 
and plaater. 

Dravidlan, ' 

3360 

Foil .. 

lletdlaaa Unra tram (be aatn 
ahilne of the rained f'tiAna 
temple. 

TirnDtporam. 

Korth Aroot .. 

Stone, briek 
ud plaater. 

Dravidiaa. 

8309 

Fall .. 

Korth'Weat rlaw ct the main 
ihnne in 
raia/oK temple. 

MingapaniD.. 

1 

Korth Areot .. 

Stone, brick 

1 asd plaater. 

UrnTidian. 

3370 

Fall .. 

^'orth'weat eiew of the main 
ahrine in 
aednt temple. 

Ofangepann.. 

North Areot .. 

Btone, briek 
and plaater. 

UruTidias. 1 

3371 

FaU .. 

W'eit eiew of the main t/ifuram 
of the maio abnne la Kalytaa- 
tniaUttaraitSmi temple. 

: Uangtpnram . 

North Aroot 

Btone, briek 
' and plaater. 

l>ra'rtdian. * 

3373 

Full .. 

8oatb-weit eiew of the main 
entranee of 3Vli ^iro temple. 

. Calieat 

Malabar . . 

Brick • ‘ end 
wood. 

'Braridiaii.^ 

3373 

Fall .. 

Hoath-weat eiew ol tbo Sad 
friiSr* wall of the Tali 
temple. 

Cslioat ' .. 

Malabar .. 

Brick .. 

Craridiaa.. ' 

3274 

Fall .. 

Nortb'wcit riew of the main 
abruie in tha 7a{< Siva temple. 

GalieDt . . 

Malabar 

Briek , . , . 

DraTiiliaa_ ' 

3376 

Fall .. 

Fragmente of the Jain images 
diaaorered near the Salfan’i 
Hatter^. 

SoltAo’e Bat* 
tery. . 

Malabar 

Stone .. ,, 

: 

3376 

Full .. 

Foot and amlen Jain figure 
diKOTsrad near the Saltan'i 
Ilatterj. 

Boltao’e Bat- 
tery. 

Malabar 

Btooe ,, 

Jain.* 

3377 

Fall .. 

Another new of Jain figare 
diaeoTered sear the Boltao’a 
Battery. 

Baltan’e Bat' 
tery. 

UaJabar .. 

Sta... .. 

Jaio. 

3278 

Fall .. 

View of a heam>stone naar the 
Zamorin’e Pelaee. 

: Oalieut .. 

Malabar 

Bton* . . . , ; 

Kerala. 

3178 

Fall .. 

&Qath'eatt uiew of the Jain 

Falgbat 

Malabar « . 

Stone, briek i 
and plaster. 

fain. 

238C 

r Fall .. 

Images and Ifdpa etonea in Ibe 
Jam temple. 

Falgbat 

Malabar . . 

Btooe. ; 

fain. 

3381 

; Full .. 

Forth t lew of fort haatioDB 

Falgbat 

UaUbtr ^. 1 

Stone, briek ! 
and platUr. 

iTohammadas^ 

2285 

\ Fall .. 

KorUx rlew of the main gate in 
the fort. 

Falgbat .. 

Malabar .. 1 

8lone, hriok 1 
aad plaster. 

luhammadan.- 




liZ 

• List of Pkotograpbt— conr. 


m 

mn 

Dvacripllan. 



1 UaUrUI. 

Age. . 

3108 S 

dU .. e 

MacUd potUry 

1 

1 

1 

J 

(3 

Barthen , 

PnhUUtif. 

8809 J 

nil .. 1 

’ntunr* frara finda of 2 Umpi, 

2 tnya indalripaditard. 

Cbitraiglri . . 

Bellary .. 

Braaa . 

AneiesiniBda. 

7810 3 

frUl .. 

oatb-ant tUw ei daitriad 
Vtfugtfiiairimi tamfla. 

kfhsaU 

Ballary .. 

Btone . 

ChllnkyaB. 

•3311 

'all .. 

ioatb'waat tia«r of daaartad 
tanple. 

btngula 

Ccllaty 

6tjn* 

Cliilnkyas. 

3813 

Poll .. 

Soaib'WMt vUw of a partly 
eollipaad baatlon. 

nieabota 

BelJary .. 

Stone 

Uinde. 

2313 

Poll .. 

vrestT><»of a partly callaptad 
baation. 

UlrakoU .. 

Bellajy 

Stone 

Uindo. 

3314 

Foil .. 

Salt aiaw of a partly oollupii^d 
baition. 

lliukeu 

Bellary 

Btone 

nindn. 

8328 

Full .. 

Beatb<aaat vtaw of a partly 
eollapaad baation. 

IliMkOie .. 

Beilary 

Biooe 

ninia. 

8818 

Fall .. 

^alb.waat a'law of a rained 
baatlon and a rooQata hamlet. 

KdguUpftr 

Bellary 

Stone 

iitod.. 

-2817 

Fall 

6oatb>«eat riaw of a daaartad 
nlUga. 

Kagnlapika 

Bellary 

Stone 

llindn 

3316 

Fall .. 

8«uth**aat Tiev of tba daaertad 
A'aiUtaara tampla. 

AngOr 

B«Uary 

Stone, brisk 
and plaalOT. 

ChtlOkyaa* 

•8318 

Fall .. 

Eittviav oftba main anUanaa 
of Fa/(f(Mra tamplo. 

Angbr 

BoUery 

Htone, briek 
and plaater. 

Cbilakyia, 

■3880 

Fall .. 

Imairaa o( flrttii and Ptr»- 
aUaara and of 

SiifdtNti. 

Angbr 

BalJtry . . 

Stone .. 

Cbilukyu. 

8331 

Full .. 

Ima^aa of TSntU and FtframJA 
aora and oi 
and bit wifa tugatbar. 

Angtkr 

Bellery 

Stone .. 

Cbalakyaa. 

3833 

Fall 

iforib*aa*t viaw of Vttaifi 
Anmatt templa on tbo top of 
tba bUl. 

Ctaadgi* 

dargam. 

B*l)ery 

Stone, brick 
and pUator. 

Hindu. 

2333 

Fall .. 

Soutbaiaw oftba rotnad palaoa 
on tba top of tba bill. 

dnrgam. 

BeJlary 

Btoca, btlek 
and plaater. 

Hindu. 

3334 

Fall .. 

Cootb.aait aiatr of tha rained 
palaaa on tba top of tbe bill. 

UttsngN 

dor^m. 

Baliiry 

Stone, brick 
and plaater. 


8833 

Fall .. 

Korth-«aat Tiew of lbs rulnsd 
paJaoa on the top of tba bill. 

Uteangi. 

dorgua. 

BoUary 

Stone, brick 
and plaater 

Bind.. 

2333 

Fall .. 

Fortb-araat aiaw of tha interior 
of tha rained palaaa on tbe top 
of tbe bill; guard room and 
f anpat walla, ate. 

dorgam 

BcJJery 

SSoQO, brick 

and plaater. 

awn. 

2331 

FaU . 

Boutb.aaat view of tbe interior 
of the rninad palace on tbe top 
of tbe bill . guard room and 
parapet walli, eto. 

Uteangi' 

dorgua. 

Bellery 

Slone, brick 
and plaater. 

Hindo. 

332 

Full . 

6antb.«aet view of tha interior 
nfthe roinodpalaeeontbetop 
of tbe hill ; guard room and 
parapet walle.rto 

Uteangi* 

Bellary 

Stone, brick 
aad plaiW, 

Bind.. 

333 

9 Fall , 

Frirth'weat view of the Xdnt 
palaoe on tbe top of tha bill 

Ctaangi' 

dttrgan. 

Bellary .. 

>toae, brick 

and plaater. 

Bind,. 

383 

0 Full . 

Kortb-weat tIow of the interior 
of the SiTnl palace on the top ol 
thehiU. 

Uteangi' 

durgom. 

Bellary 

itone, briok 

and plaater. 

Ilinda. 

833 

1 Hull . 

Selected pottery diaeovered in tbe 

feruokuiam .. 

klalabar .. 

Giitben 

’rehiftorio. 

•983 

3 lUK . 

Selected pottery dlioovered in tbe 

Pcraakalaia .. 

blataber • • 

Zarthon .. 

'rcblatorie. ' 
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Id«t o£ PHotogritphs — coni. 


Ko. 

6t*e. I 

Cetcription. 

j FiUage. 

j Dittriet. 

1 Material. 

1 Age. , 

3$3S 

K>lt .. 

Im {mpleaseata, iUs3, ate.. 

I^tosbnlam , , 

ifilabtr 

. Iron . 




Oiteoreied in tlia earaa. 





J3St 

U*l( .. 

Flint itona, mortar and pcstia 

Pennlralam 

bfAlabar 





diMiorarad n> tha eara*. 





339S 

foU .. 

Oranary on FrtiAafiyiri lull 

Gingaa .. 

South Areot ,, 

1 ScoDOi brioV 

I Viiiaaagar. 





and plsiter. 

3333 

Foil .. 

(lata way on Frit3K«pm hill .. 

Qingea .. 

ScothArcDt ,, 

Stonsi brick 

: Vialansgsr. 

3337 

Full .. 

Qatar ri»w et Uia frittn lionoo 

Oingea , . 

Sooth Afoot .. 

Stone, briol 

' Ftaianigsr. 



in tha Fort* 



and plaster. 

9338 

Foil .. 

Fart of Uia PriMn bouta at tba 

Gmge* 

Sooth Aioot . . 

Stone, brick 
■ nd plaster. 

Viiiasagar. 



Fort. 




.. 

Tba other part ol the piiaon 

Qiingae 

ftooth Aroet , . 

^one, ^tich 

i 

•s 



home at tba Fort. 


and plaster. 


Foil .. 

'ihe 34 3Tr/4«ofsr/> at itmMi. 

Oingea 

Sooth Aroot . . 

Stone • . 

J'aina. 



(m Kdittm Dear tba Fart. 




' 3311 

Full 

Idoli relating to Treaeara Trvre 

WandaTtib .. 

North Areot . , 

Stone • . 

Ansieot. 

3313 

Foil .. 

IdoJi raUting to Treaior# 7h»ra 

Wandivisb .. 

North Aroot . . 

Ston* .« 

Acaeot. 



eaie. 





3313 

Foil .. 

Idoli reUtingto Tteatora Ttoaa 

WandivlA . . 

I North Arcot .. 

Sfoci .. 

Aneienfi 



Cue 





-3314 

.Fall .. 

Idoli raUtisg to Freaiora trora 

Wandivitb . . 

North Artot . . 

Btoae >. 

Anoienti 



Mao. 





33(3 

Fall .. 


BamMTaiam .. | 

lUinijad 

Stone and 

1 Bravidian. 



(«««( runinO' 



plasur. 


3314 

Fan ,, 


Itimafrirsm .. 

lUionAil 

Stone and 

1 Staridian. 

VuBtsa 



plsAtsr 


J317 


I'xtivaidr rctnoaed from tba 4t*t 

BamWvsTsm .. 

fUtfoad .. 

Stone .. 

Ancient, 


1 fall 

friUrt ot /IfmtitHiatMtit 
temple. 


1 



3349 

|Fall .. 

The two itof led "lai-laya 

BtmWvsTaai .. 

Bainntd 

Stone 

Bravidias. 

3St9 

Fall .. 

Plan et tba vropoaadremodallinK 

1 BimWvanio .. 

B9S>na4 

Paper .. 




of the flnt frUfm of fdVaa* 
ndfAairemi temple. 





*-3950 

Fall .. 

Images of Tressare Trove ease. 

1 ViragelOt 

Triohiaopoly.. 

Metal 

Ancisrtt. 

2931 ' 

Kail .. 

Onuiuients tn (rcssate Trove 

Pnlivalsm . . 

Tanjore 

Metal 

Ancient. 



Case. 





. 3933 

Fall .. 

Scnlptotes of FesAcAAe^tvere .. 

Conioevaram .. 

ChiOglspat .. 

htone 

Bravidian. 


Fall ,, 


1 Aitnni 

Senary 

Stone, brick 

blahimmadaB. 








Fall .. 



Bollary . . : 

Btooe. brisk ; 

tlahsmmadan. 


Sdiuin 






Fall .. 

1 


AtInnS 

BoUary 

Stone, brick 

Uabtmmadan. 


JitniSn 





9938 

FaU .. 

Nerth.west view of ilfr^Aerthe 

.SsawKs XdtM. 

, Al'XU.. 

Bdla>7 

Stenc, bnelc i 
and plaster. 

Idohammadan. 

9987 

Fall 

So\itb>wcst view of Jifi\ or the 

Adont • . . . 

Bellory . . 1 1 

itooe, brisk J 

dabammidae. 

Asmnf* 


1 

•..Jills 


91S8 

roll 

6onth.aait visw of fr#res>nA.e. 
t*/ni lempl*. 

Kaogapotam .. 

DfU*ry .. Istoos, brisk I C 

1 and plaster. I 

IhAjokyso- 

3350 

Fall .. 

Uortlusast VMW of fr«rsJ«'ela. 
swfmi tempi*. 


BsUsvy .. [ gtoos, brisk C 

i and plaster. | 

bajakyen. 

• 3380 

FaU .. 

Fsst view of IlolmsB .. «• 

1 Amelspalll .. 

Coddspah ..If 

Itooe .. 1 1 

’reblstorls. 


Foil .. 

89qtb.east general eiow ef 

AmelApalll •« 

Csddspsh ..'StoB* ..If 

'svIiUtorie. 


UetnuDS. 


i 

1 
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List of PhotORT®pln«~w«/. 


Ql 

Bl 

De*erlptt<m. 

VDUga. 

DIaUiel. 

1 Uaterial. 

' Ate. 

«J62 I 

.. ] 

!lotlh tUv o( Ui* IMiOn tiosM 
ot tbs kUl fott. 

Ooot7 .. 

AnanUptir .. 

Blone, Irial 
and plaitar. 

$ liindn. 

SS63 1 

roll 1 

louth'vett tI«« of tho Triion 
boo** at tbo bUl loTl. 

Oootjr.. ..| 

Acantapor ,, 

Stena, briol 
and pluUr. 

[ Ilinda. 

23S< ] 

'all .. 

Viaw o{ a nalaral (Iona Higa 
bood. 

Tvmnana- 

entU. 

Coddipab 

6toca 


> IfatnnI. 

>ses 1 

[lolf .. 

Hntt tIcw of tha 

Jltlim, 

lltmalUpoma. 

Cbinglapnt 

Btona 


. rdlava. 

3366 : 

Hklf .. 

Boothw^it vfaw of tba 

Sathi. 

Utmallipanm. 

Chlnglapot .. 

Stone 


rdlara. 

2367 

TUK .. 

{l0Qtb<<«*t riair at Ai^wnt 
Siitha. 

MlmaUtpanm. 

Cbli’gic'pnt ,, 

Stona 


PalUra. 

3368 

Ualt .. 

27ort7t-aa*t view of llbaroufafa 
Batha. 

bltmalUpnraas. 

Cbfnglapat . . 

Stone 


Pdlara. 

8369 

mif .. 

Saeth<aait araartl viaw of J*/*- 
diirt Jtalkii. 

Mdoallaptitam. : 

1 

Cblnglapat .. 

Ston. 


FdUra. 

SS70 

Hill .. 

Raath*«a(t gananl view of 
l« and Simula 

1 Uatnalltpotaiit. 

Cbtnglapnt , , 

Stona 


Fallava.. 

3371 

it^ir .. 

Flaw of JfaHiiSiyramarUhiiti 
panal Irao tba XtiitAinra- 
nardiAani cava. 

tilamalUpnnm. 

Cblsglapnl .. 

Sfana 

•• 

PalJava. 

8S73 

llkl! .. 

View o( Xa»faK/lhtit/mi paoal 
framtha ifaA{<3/«rawardita"t 
aava. 

ITttnallapotam. 

Cblngleput . . 

Stona 


Pallara.. 

3373 1 

HiK .. 

teUriar pAOal from pMfatl 
Balia. 

UtmalUpnnm. ' 

Cblnglapat >. 

Stona 

.. 

PaUara. 

1374 1 

n«i{ .. 

Flaw of Fimana Af*Hf panal 
from tba rariSattimi aaaa. 

1 

1 

B 

Cblnglapat .. 

' Stena 


Pilhaa.. 

3376 ' 

noil .. 

V>»w of VitrdhaAaalir panal 
from tba FarMantatl eara. 

; MtmalUpnram. 

Cbioglepnt .. 

Btona 

.. 

Pallaw. 

3376 

Hill .. 

Intatlor panel of FtiAna frocotha 
2Vta»«?rti enaa. 

Allmallaporan. 

Cblnglapat .. 

Stone 


Pallara. 

3877 

Uall .. 

Two Sdfipffwi in front on tba 
watt lUe of tba tibore templa. 

M(maUt|niiam. 

Cblngbpnt >. 



PalUra. 

3378 

H«U .. 

Tba biaemant at tba iliea/x- ' 
ftAamJAd on tha weat tida ol 
tba Shora tampla. 

ManalUpnnm. 

Cblaglapnt 

I Stone 


PalUra. 

3379 

|hh1( .. 

Fanal of TrimOrtl in tba abrioa 
nieba of tba Bbora tampla oo 
tba waft tide. 

UamanaparaiD. 

' Cbloglapat .. 

Slona 


PalUra.. 

2390 

|hi1I .. 

Linn on tba »ontb of tba Shota 
tampla. 

Bltoallipnrsia. 

Cblnglapat .. 

Btona 


PalUr*. 

3381 

jHalf .. 

Panel of Sih in tba Trimifrti 

SltmaUtponm. 

CbiDglapnt . . 

Btona 


PalUra .. 

338! 

• 1 Holt .. 

Panal of Sira in Ibe mnurH 

Mimallapqram. 

Cblnglapat .. 

Btona 


PalUra, ' 

9381 

1 1 Half . 

Panal of Brahmi in tha JlnnSrlt 

Mamalbpnram. 

1 Chinglepnt ., 

Stone 


PalUra 

238 

t Hall .. 

Jforth-weet (cenatal Tiaw of 
raniata Salhit 

UamallaporaiD. 

; Cblnglapat .. 

Btona 


Pallara. 

338 

S Full . 

Past view uf the eighth antnnee 
of the bill fort. 

Goaty.. 

Aoantspnr ,. 

and pli 

brtoh 

HmJ., 

238 

S Half . 

. BrarafSIiTi on the tower cave , . 

'nfobiiiopoly . . 

Triobinoooly ., 

Stona 


PalUra. 

838 

7 Half . 

, Soulptnra of the lower OBTo 

Tnebiaapoly . . 

Triobinspoly . , 

Btona 

.. 1 

PalUra, 

83( 

IB Half . 

. Soolptore of the lower cava 

Triehinopaly . . 

Triobinapoly . . 

Brone 


PalUra 

23{ 

19 Half . 

. Boalptore of the lower care 

Triehinopoly.. 

Triehinopaly .. 

Btona 

.. 1 

Pallfra.. 

23$ 

lb Hall . 

. Roalptnre of the lowercava .. 

1 nioUnopely .. | Triebinojnly . . | 

Btona 

.. 1 

PolUro. 
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lizst af Photographs— 


No. 

Sii«. 

Beicriptioti. j 

Yillage. 

j Digtriot. 

hlaterial. 

j -ieo. 

.2391 

BkU .. 

Bcolptoro of tho lover cave 

Triohinopolj. 

Tricblnopjlf . . 

Stone ,, 

1 Pallara. 

'2393 

Uall .. 

Senlptoio of tbe lower care 

FriehinopolF. • 

Triobioopolj .. 

Stone 

Pallara. 

3393 

Ball .. 

Tancicg figure in rtnia{g- 
ehalafalittaru temple. 

Kriaholparam, 

TinnerellT- .. 

Stone , . 

Dra ridian. 

3391 

Ball .. 

Bonlptore of fiT^rriu with 

f 

1 

1 

Tinnerellf .. 

Stone ,, 

DruridiaD. 

3395 

Ball .. 

Soalptoie of 0 Xcrata earryiag 
a pnnceea. 

ICiuhnAparam. 

TinneTelly . . 

Stone , . 

Uran'ilian. 

S398 

Uall .. 

Senlpture ol Jfjuna with FFfe/e* 

Kriahnlpnnm. 

Tinnerelly .. 

Stone , , 

Draoidian. 

2397 

HaU .. 

Ecnlptarc of Ktralli ctnyiog a 

EriihoOpnram. 

Fumoeelly 

Stone 

Drandian. 

3393 

Fnll .. 

Benlptore ol a dancing figore .. 

Kriahntpoiaoi. 

TinneTelly .. 

Stone' 

Drandian. 

2399 

Balf .. 

Bcnlptore ol CSairepiaiMtomt 
on a pillar in Binairami 
KOtiI. 

KmbbbnVOnam. 

Tanjore ♦. 

Stone 

Dneidian. 

3109 

Ball 

Sealptnre ol Taa^aamirti on a 
pillar in JtSna$finti EOnl. 

KnmUiakOnain. 

Tenjor* 

Stone .. 

Draridian. 

3101 

Ball .. 

Sonlptareol OafiaJTaaihhamott 
a piUar in Fdnd>*ama Konl. 

KumbhakOnam. 

Tanjore 

Stone . . 

Draridian. 

3102 

Foil .. 

j Bcolptnre of Coronation of 
! Samanimi on • pillar in 
ildnoifomi Koril. 

EambbahOnanu 

Tenjore •• 

Stone . , 

Bravidias, 

1(03 

|fuI1 .. , 

Paael from the >iorth«w*at 
' comer Ol the JUXdmaafafa In 
tb« /f/toro Mnoifoni Umplo. 

! 

BelJaty 

Stone .. 

Fitunagar. 

9101 

Fall . . 

Panel from (he nortb-eaet 
earner of the ilahtmaafaft in 
the Sitara Btnaitamt temple 

Htinpi •• 1 

Sellary .. 

Stone .. 

Vixianagar. 

310S 

Fait .. 

Arcbee on the aoatb<eaat eoreer 
el the CounoU ball (lower 
itorjr). 

Haapi 

Bellary 

Slone. hnck 
and plaiter. 

Tiiianigar. 

2108 

Foil .. 

Sailthh on the road to Fclluma 
t ifalhaJraitdml temple. 

Hampi 

SrDaiy 

Sim. 

Tinacagar. 

3407 

Fnll 

Tih on a pHlar in Kalyaaa- 
manfafam of riffjlaeeaiwi 



Stone 

Vittanagar. 

9m 

Foil .. 

Tmrnre-trOTo om« bull 

Baeiaathala .. 

Oeatnr .. 

Stone .. 

Anoient, 

3(09 

Foil .. 

Trealaewtrore Saplanata Or 
Fevtn maideni. 

RaTtnatbala . . 

0„T» .. 

Stone .. J 

Lnoient. 

SllO 

Full .. 

Treaanie'tniTe Ttntf/alar, Htfa- 
Jaaps and Sairahmanfatrafat. 

BarlnnUiale .. 

Onstor .. 

Stone >. i 

tneient. 

3111 

Fan .. 

Treiiure-troTe JfjjMJseare* 

msrA^Asai. oanirsukaafa and 

fUnnnUtaJa .. 

Gantnr 

Stone • . 1 

incient. 

3112 

Fall .. 

Tretanie-troTe FiiJmi, Sal»- 
Hairera and Tirtatl. 

! BaTfnathtla .. 

Onatur 

Stone .. J 

.no'ent. 

3119 

FaU .. 

Treaiore'trOTe IVaJefrsnspa* 

ITadpstri 

•• 

Stone .. A 

■cl.... 

2111 

FoU .. 

TrtMnre tiore ZsJtJm . , 

Tadpatri .. 

AoanUpnr .. 

bfone .. A 


3116 

Full .. 

TieMore-trore Garmda and 3 

Tedpetri 

•• ' 

Stone • . A 


1116 

Fall .. 

Treeiare-trOTe eaee 4 eresri 

Tadpatri 

Anairtapur •• < 

Stone .. A 

"""I- 

3117 

i'all .. 

Tmtare-trere 4 s/to'* 

Tedpatri •• - 

leantaper .. 1 

Stona .. A 



ii2 
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Lut of Pbotograpbi—«>nj. 


So. j 1 

Ml*. 

DtfarHplion. 

VflUiy. 

j IKiUlet. 

j UaUrUl. 

Aff*. 

SIIS I 

[kit .. ( 

3krt<n|« troia on oM tar et 
p) D«W»* 

dra on •I«{<hknl, (2) n 

(Jini'i, (31 tnd (4) 

f)if* on boll. 

RacBbfiakdiuia. 

Tanjoro 

Wood . 


• AneUnt. 

4110 I 

!kll .. ' 

Ckrriti^ Imn ut old Mt of 
Siraaftfiai tonplkl (1) 

JTrliAojtrifai), (2) r«^aojr«- 
■••oloaWmi, (8) 
touring //iroo}o knd (1) 
airdUnt’^i. 

ITstnbbkbOiutiu. 

1 

1 

iTksjoro 

1 

1 

Wool . 

! 

1 


• Ancient. 

om 

Ilklt 

Okrvin^ from on old t«r of 
Sdra»f»f4nl loarU s (1) 
fdUia, (2) 

(rO>it, (3) r«i2iii)7)j«afila knd 
(8} DrdrardMo. 

KombbakOoko. 

Taejoro 

Wood 


' Ancient. 

J 

401 

Uktt .. 

Ckndng* IroBi an old ear of 
Sdraajtfdai tamplo | (1) ' 

rifto, (3 1 (’hAom mi liM, (3) 

f\t* irriri and (t) 

ICainbtikkoakiD. 

Tonjoro . , 

Wood . 


Aneiont. 

4123 

Uklt .. 

ombraelag tho £l<*/o .. 

PattUrarom . 

Tanjete 

■‘teno .. 


'Uraridlan. 

. 40S 

lIiK .. 

XnokfD in ponaeeo .. 

PattUraram .. 

i'anjoro 

Btona 


Drarldian. 

401 

lUlf .. 

H*dy*kar in ktandlog {'^(ofo , . 

PaUidtomn .. 

Toojora 

kfau) .. 

.. 

Aneiaot. 

4i2S 1 

Iltll .J 

{XyjfaU'tt*. (2) *{lb' 

airo and (8) Ata^a alono. 

Pkllilroram .. 

Taajeio 

kirtat .. 


Anelmt. 

40S 

Skit .. 

1 SSaamaihar 

PaU'lraram .. 

Tanjor* 

btona .. 


Draridlan. 

407 

lUU .. 

KfUiaiaMramirfi .. 

PoUilvkrkm .. 

Tktijoto 

Btono 


BrtridiaB. 

308 

Uklt .. 

Skairatar 

PaUllraram .. 

Ttnjora 

SUmo .. 


1 

Braotlhn. 

309 

lUlt .. 

A/kirfmOrlt 

PsUtlrmiD .. 

Tanjore 

Biona .. 


1 

' Drarldian. 

3180 

UkU .. 

VaiihiaS'ittirli .. .. .. 

ArOr .. 

Toajora 

StOTo ,, 


BraTidlao. 

3131 

Ilkll .. 

booth'iieat view of tbs Fimifao. ^ 

ArOr 

Tanjora 

Urick 

.•d 

Dnoidian. 

4133 

Full .. 

Bouth-oait vi«ir of StJJhdmrita- 
ilriaiH 

TaithUaaram 

Ron). 

Tanjora 

Briok 

ptakter. 


Bravidian. 

3183 

Hklf .. 

XaMiaiS Stfa on tho iroond 
weatcin glfvra. 

VaithllTaram 

Konl. 

Tanjore 

Briek 

pbiiUr, 


Drarldian. 

3131 

Half .. 

OaagS I'farjaaar .. ,, 

TaitbUraraiD 

Eovil. 

Tanjoro 

Mata] , , 


Anoant. 

313{ 

> Skit .. 

ShiithSrtdatxr ,, „ 

Farnrankodn. 

Tanjora ,, 

Metal 


Anoieat. 

3131 

J Full . , 

, tJoatb>we«t gonenl riew of all 
the vimdnSt wilbtn tbo 

llroTeokadti. 

Tanjoro . . 

Briek 

plastar. 


DrarrdUn, 

318 

7 Foil . 

. Weet viair of tba aocond wvatrro 
fSpura vith tbe fgoia of 
AghSramSrfi 

TintTanbado 

Tanjoro 

Bnck 

plaater. 


Drarldian, 

-343 

8 Foil , 

, Impreaaiona of tbe aaata, bronsa 
nng, lead coin, ate., diaeoTaied 
on the Qarubhakthaitnda hill. 

KamallrtaiD 

Viaigopatam. . 

tfarthen, 

bionze 

lead. 

] 

and 

Buddhist. 

313 

19 Half . 

, Earthen pilaiter disooreiad on 
tbe OttTuhtilaimda hiU. 

HkiBkttrtaia .. 

Yiaagnpatam . 1 

Earthan 


Sudd hut. 



Liat o! Photogmpha— wni. 


No. 1 Hire, j 

Drecriptioo, | 

Vlllaga. 

DIatrict. 

1 Material. 

Age. 

aisslFoii .. 

i 

Sooth. treat view of trick ChtUgt j 
on ttis top of (ha JJurf iindt. 

1 

lUmatntham.. 

1 

Flfignpatam .. 

Hrick and 
atona. 

, Boddhlit. 

SiSt 1 Foil .. 

North.«s»t Roneral slaw of 

00(2 CAatrya onthatop o( tha 
J/uffa i*m 

namaUrtban.. | 

1 

Viugapatam .. 

Dilok and 
atona. 

Haddbiit. 

sta -1 Foil .. 

Flaw of rock inacriptioa on 
(parfteurt) Sifffaitada. 

lUtnatittbam. . 

Vjiagtpatnm , , 

Stona .. .. 

Roildbtst. 

3(66 IIoK .. 

A Jain imapa In l«o piaera on 
Darga ia^fa. 

Bimstirtbacn. . , 

Vlu^pttam , . 

Stooa 

Eoddiiiat. 

2(67 Foil .. j 

Oroamentol poltary (le'aettil) 
dlucorered ontb« DargaianA* 

lUmatlttbam. . 

VlrigtpaUm .. 

Rirtben 

Boddhlit. 

216E Hill .. j 

Omamenlal pottaiy (aala(rtad) 
ditocTCrad ontho , 

Ramatutham.. ^ 

' 

V IjSpsUD.. 

Earthen 

Baddhitt. 

2(69 UftK .. 

PoUary (aalaetrdl dltoorarad on : 
tha hargaltnJj 

Ramatlrtham.. ; 

Visrgspatita .. 

Earthen .. 

Boddhiat. 

2(70 Holt .. 

Fottary (aalsotrd) diicorarod on 
tha bargtitadj. ^ 

Raatatlrtbom. . 

1 

Tiisgapstsm . . 

Earthen 

BsddhUt. 

9(71 Balt .. 

Pilaster ducoraraJ on tha Darga 
t*nJa 

Itaraatirtbam. . 

TlsigspatAm . . 

Earthen . . 

Boddhiat. 

9(72 Poll . . 

1 Stncoo creatqenta (ralrotod) dia* 

1 eorarai on tba Dargaitnii. 

1 lUmatlrthMn.. 

Tiugspataa . . 

Plaslet . . 1 

Beddhiat. * 

2(78 Halt . 

\ PertlcQ «( 0 NJ/a Atad of an 

1 Irotn diioovaradon tba X>ory«. 

1 tanda. 

1 Bamatirtbaa . . 

Viisgspetaxo . . ^ 

Stooa ,, 

Boddhiat. 

9174 I Balt .. 

1 Stena omiinantc (lalactad) di^ 

1 aararad on tha Dargaka»tj. 

1 Samatlrtbam.. 

VitafipaUa .. 

Stona . . , . 

Boddhiat. 

-9(7$ 1 Hsif .. 

1 Stona arNcIai faclaetad) 4i^ 

1 oorarad on tha j>arf((( 4 i)da. 

{Mcnattrtbam.. : 

Viregapotsm .. 

Stone . 

Boddhiat. 

9(7$ ^IsH .. 

A oopparcoin (front) diarovacal 
on tna Durgaka’tda 

tUDaUHhaiu.. 

Viuppaiam .. 

Copper 

Buddhist. 

9(77 (Halt .. 

1 

1 (^pper coin (Teraria) dueoarrai 
1 on tba Sargaiani*. 

Rsmatirtbaa.. 

Viresapatam .. 

Copper 

Boddliiat. 

2tTS jHall .. 

1 North-«aat Tia* of Sfrulinga- 
ammi temple. 

Garipslli .. 1 

Vizi^pdam .. 

Stoca and 
briok. 

HM., 


APPENDIX H. 

Litt of Dravingi fnpand. 

1716. Mop showing localities of selected aacient monuments in the Madras Presidencj. 
1710. Plan of ruined Bnddbist Monastery, Dnrgakoada, Bamatlrthsm, Vusoanatam 

distrect. ° ^ 

1717. Deities of the twenty-seren stare. 



No. 997, PoBuo, 16 te SapxEMBER 1911. 


GOVERNMENT OP MADRAS. 

PUBLIC DEPARTMENT. 


Read — the follo\riDg paper ; — 

J^iter — from A. Rra, Eaq., ksjl. (Scot.), Superintendent, ArchseologicaT 

Department, Son^em Cmle. 

To — the Chief Secretary to GoTemment. 

D(rfei— Madras, the 12th lone 1911. 

A’b. — Dis. 243. 

I have the honour to sahmit herewith the annual report of this department for 
the year ending 1910-11 and to place, as directed in Government Memorandum 
No. lt)93, dated the 25th August 1902, the following subjects for the consideration 
of Government. 

2. Instances of damage to monuments such as those reported on pages 3 to 5 
are becoming numerous, and these are only the cases that were noticed during inspec- 
tion by the officers of this department and reported upon by other officers. Besides 
these, it may he possible that there are other cases that have not been brought to 
light. It is scarcely necessary to say that it is not possible for me to inspect all the 
monuments in the course of the year, and that I most only rely upon the reports of 

•'the officers of other departments, mostly the Public "Works and the Revenue 
departments. The wilful mischief committed at one of the stone dagolat at the 
ruins of the Buddhist monastery at Ramatirtham calls for serious notice and, if a 
successful prosecution under the* Act is secured, it will probably lead to this part of 
it being of some service, instead of at present being a dead letter. 

3. The recent orders of the Government of India on the storage of negatives in 
this office, mentioQ<^ on page 5, have to be given eSect to, and these coupled with 
the fact that arra'ugemeuts must also be made on a permanent scalo for the prepara- 
tion of a dark room, etc., for photo-printing, consequent on the increase of work 
ge’at!Ta\\y,a'nA\Vial-wbioh will arise tbrougb this dvpaTtsaent having now to supply 
the public direct with such photos as may be order^ by them, compelled me to apply 
for a permanent office building which should be of a plan sufficient for the sp^ial 
needs of this office and thus obviate the damage likely to be done to fragile articles 
like photo negatives, etc. 

4. The question of private contribution to be collected from owners of monu- 
menta towards repairs ot the latter is one that Ins not been properly handled till 
now. To work section 9 of the Ancient Monuments Act means causing detailed 
enquiries to be made, which can easily and successfully be done by the Hevenua 
department alone \ and to briog it into operation will necessitate some funds towards 
the important work of conservation being collected from the custodians of monuments. 
On enquiry during tny recent inspections, several custodians agreed to pay a portion 
of the cos^ and so if only this is properly amioged by the Revenue department who 
liave greater control over them in every way, Government is sure to be benefited. 
Unless Government is pleased to extend tho working of the Act and issue orders to 
the Revenue dejartment on tho subject, there will be something always wanting in 
this respect. 

6. Tho excavations of tho year detailed on pages 11 to 16 have been, in a war, 
broncht to a c1o'’p, but I should like to have been permitt^ to t^o op some more 
of this important work, for tbero are several interesting which require being 
examined properly, and I am certain that the results would bo of iinportance in 
revealing some lost chapters of tlie early history of tho Presidency I leave tho 
matter to the decirion of Govcnimtnt, an^ io this connection 1 imy be^pcrmittro to 
quote tho order of the Government of Bomliay embodied in their G.O. Oeperal No. 4, 
dated 8rd January 1907, issufti on tho Progress Report of the Arohicological Suner. 
Western Circle, for 1905-06. 
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Ko. 997, Public, 16th September 1911. 


6. The additions and altemtiona to tiie list of monuments in accordance \nlli 
my notes under “ Conservation will be separately dealt with. 

7. Some of the names in the margin of the text are without vowel marks. I 

am informed that this is due to the press not having a sufficient number of this size 
of type in stock. Anyhow, in the body of the report, the transliteration marks have 
been inserted to a certain extent, though it was impossible to got them done satis- 
factorily for want of time and the difficulty of getting them uniformly printed at the 
hands of the press. This, coupled with the preparation of blocks and plan for 
illustration {vide G.O. No. 952, Public, dated 13th October 1910), necessitate my 
again bringing to the notice of Government that the present time limit for the 
submission of the report is quite inadequate. I may also be permitted to confess 
that the readmg of large numbers of proofs within such a limited period occupies 
so much time that I am forced to let the rough notes, put in order at the beginning, 
remain as they were^ without consulting reference books which, if done would 
■prevent the report being submitted in time, though they might make the reports 
more interesting. ^ 

8. I would also suggest the desirability of a slightly-glazed paper being allowed 
for the printing of the report so that some illustrations might appear in the letter 
-press. I had intended doing this, but the text illustrations had to be struck out and 
re-arranged in plates owing to the unsuitability of the paper. 

BRCLOaORB. 

<7.0. No. 4 {General Department)^ dated 3rrf January 1907. 


8. Hifl Excellency the Governor m Council woold be glad to Jeam that the Superintendent 
bae in contemplation some echemee tor the excavation of the historical sites in this Presidenor 
each ae Brahmanaha^ Shivner, Sonda, NagarbasUkeri, iSalectte Island and the vioimtj ol anoa 
ancient villages ae flalehi, HuU, Aihole and Pavangad. It is undewtood that the extent of 
Mr. CJousen’a charge leavee him little leisure to devote to work other than the eonsorvatiou of 
valoahle moomnonts already listed for restoration. Bat Government woold view with regret 
the completion of Mr. Cousen’s term of service wiUionl his undertaking some at least of the 
important excavation works that seem to prumiao a valuable harvest. This Govomment would 
be prepared to lend their support to a request f«r some additional staff to relieve the Super- 
intendent of a portion of his conservation work with the object of rendering exoavatioos feasible 
in tbe near fnture. 


II. E. Ejmiovwr, 

Ag, Btertiarkf to Ue Ooet. of Bombay, 


^raer— No. 997, Public, dated 16th September 1911. 

^ Beeprded.-s, ^ ^ V V ' ^ 

'' 2 .-Th 6 re^rt might baVo’-becn^curtoilodlwith 'narimtagb afid bottcr arranged 

but like those of previous years itmaintaiDBtt high level of interest \The section 
hcadwl “ circular letters, etc., ” might Imvo been greatly compressed,- if hoVullogethor 
omitted and in tho conservation section the details of pBranio legends rind stories 
which probably already find place in District OareltccrB could bo excluded with 
advantage. Tho Superintendent should deal with his subjects in future in the same 
sequence and under fixed heatlings nnd not vary them trom year to year. Tho para- 
gmpbt in tho report should aUo bo nurobored. 

S. Contrrralion . — This brunch of work has received much attention. Tho 
atatomenl showing tho amounts surrendered and transferred out of grants in tho 
eonserration budget does not show tlio actual lapses ui the grants nod the Superin- 
tendent is requested to combine this with tbe first statement in api^endix C in future, 
to show at n glance the amount sanctioned, 8|K*nt und InjKed in rt"ip*Tt of each work 
as required in jaragrajili 5 of G O. No. M6, Public, datid 28th July 1900, 
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4. The remarks of the Superintendent in the chapter on conservation as regards 

■ the use of plaster on monumente and the growth of vegetation will be bronght to the 
notice of the Public "Works department. The Superintendent should epecificallv 
bring to notice any cases of apathy on the part of the Public Works subordinates at the 
time when they occur. The attention of the officers of the Public Works and the 
Revenue departments will specially be drawn to the cases of wilful damage done to 
the ancient monuments referred to in the report 

6. J^xcavation . — There were some interesting but not particularly important 
‘ excavations carried on during the year. Government are willing to allow the Super- 
intendent to devote more time to this branch of work when he has the services of an 
Assistant. 

6. The question raised in paragraph 3 of the Superintendent’s letter with regard 

■ to the fixing of contributions by private owners to repairs of protected monuments 
should be made the subject of a separate official reference. 

7. Orders will issue in the Revenue department on the subject of the issue of 
licenses by the Forest department for the removal of stone from the rock adjoining 
the Rodamurutti channel which is mentioned in part VI of the report. The Super- 
intendent will submit for orders separately the question of not granting any further 
extension of time to the Treasure Trove Syndicate, Trichinopoly. 

8. The proposal of the Superintendent to incorpowte illustrations in the letter 
press of the report does not commend itself to Government. Nor can the Superin- 
tendent’s request for an extension of time for the submission of his annual report be 
acceded to. 

9. Ciopies of the report and the photographs referred to in appendix G will be 
. forwarded to the Uight Honourable the Secretary of State for India. 

(True Extract) 

H. A. Stuart, 

Aff, C^t'ef Stcretary. 


“To Ih# Ssperintcadmt. Arthvologio*! Sarwy 10 «»?•*•)■ 

„ Ui« AMuatant Arelivelogictl %ap«rint«Tidnit for Epi^rl*r* 
„ tha Saprrintondoflt, Goranmant Cantnl MaaosBu 


„ tba Goraranirtit of lodia, Uof^rfcDOnt of KioOatMBfvitb C.L.). 
,, tbo Ctkiaf Coramuaienar el Cmrc {with C L.). 

„ its Dinctor-Oaban] ef Arcb&'olo^ (arlth 4 ropiaaand C.L-). 
‘-.■Editor** TiUa (with rapcrt, oHtnut of rorrriog Uatrr and ordw) 
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J/isi of pullie lilraries, etc.^io which copies of the Archceologieal Survey Reports^ NetO" 
Imperial Series-, including the Birector-GeneraVs Annual Report, Pari II, antf* 
ike Provincial Annual Reports of the Superiniendents are regularly supplied. 

I.— COUNTRIES OUTSIDE INDIA. 


United K^nodo^. 


India Office Library, London, S-W. 

British Museum Library, Great Basse) Street, Bloomsbury, London, W.O. 

• I 'o. (Oriental Department), London, W.C. 

Bodleian Librdiy, Oxford. 

Bendal Library at Cambridge. 

• Birmingham University Libraiy. 

London University Library, South Kensington, London, S "W. 

Cambridge University Library, Cambridge. 

Edinburgh „ ,, Edinburgh. 

Glasgow ,, Glasgow. 

Aberdeen ,, „ Aberdeen. 

Trinity College Library, Dublin. 

. Folklore Society, 11, Old Square, Lincoln’s Inn, London, "W.C. 

National Art Library, South Eonaington Museum, London. 

Eoyal Institute oi British Aichitecta, 9, Conduit Street, Hanover Square, London, W. 
Eoyal Anthropological Institute of Great Britain and Ireland, 50, Great Euasell Street. 
London, TV.O. 

Advocates’ Library. Edinburgh. 

The Royal , "Windsor Castle, Berks. 

Eoyal Society, Burlington House, PiccadUly, London. 

„ „ Edinburgh. 

Eoyal Irish Academy, 19, Dawson Street, Dublin. 

National Library of Ireland, Leinster Honee. Kildare Street, Dublin. 

Eoyal Asiatic Society, 22, Albemarle Street, liondon. 

Society of Antiquaries of London, Burlington Honee, Piccadilly, W. 

Eoyal Bootiah Musenm, Ediobargh, Scotland. 

Society of Antiquaries of Scotland, National Museum of Antiquities, Queen Stroet, 
Edinbargh. 

Imperial lutitute, London. 

Indian Institute, Oxford. 

Booie^ for Protection of Ancient Bnildinpe. 10, Baokbgham Street, Adelphi, W.O. 

The Eoyal Academy of Arts, Burlington House, London. 

HeTlenio Booiely, 19, Bloomabury Bquarc, l/ondon, W.O. 

Eoyal Colonial Institntc, Northumbeiland Aveoac. London, W.O. 

France. 

Bibliothe6qae Natioaale, Paris. 

Bibliotheqno Doueet, 19, Eno Spontini, Paris. 

Institute de Franco, Paris. 

Mnsde Guimet, 7, Place d’lena, Paris. 

Sooicte Asiatiqne, 1, Buo de Seine, Paris. 

GERatANT. 


Bibliothdk der Deuteehen Morgonlandiscbcn Ooselbohsft, llalle (Sasle), Germany. 
KbninUeh Prenssiche Akademiedcr Wmcnsehatlon, BtiUn, W., 35, PotsdamerStraaeo 129.. 


Imperial Academy of Scicnecs, Vienna. ' 

Hungarian Academy, Buda.lVsth. 

Itait. 

»-s"' ‘tSecwlarj# Uiritla di Storia Antica, PA'lova. Italy. _ 

Dibliot^ca Kazionalo, Vittorio Kmanuclc, Uomo. 

It. llibhotectt Narionalc Ccntralo di Kfonre. 

Britiiih School at Itotne, PalaEz.a Odeaoalcbi. PiAiza, 8.S. Apottoli, Rome 
American School of Classical Studies at Rome. 

Sucleti Asiatics Itallsna, Fimixi', Italy* 


vRoyal Musouifi'for Ethnology Bcrhnf\ \ \ ^ p 

Oiw GesclUchaft der^Wiascn'ch'Sftcn arOdtHogcuyGollia^J Gerjfltny 


• tU{«r« »n*y »« 1‘trt 1 1 et li« Ann**! tirpntX»t Iks Plrss*sr.Usa«fsI &( la IcSia. 

t E*Ur* cniy Is I'sil II s( l)i»<‘ar.<l«vsAra Aaassl fUfsrt. 
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I.— COUNTEIES OD3BIDE INDIA— 

Otseb Oountkizs nr Eubofz. 

Komnklijke Akadcmie van 'WetenBohappen to Amsterdam, Holland. 

Eoyal Institnte of Netherlands, India. The Hague, Holland. 

Imperial Academy of Soienoes (for the Aaiatio Museum), St. Peterahuig, EusaiaM 
Royal Library, Copenhageo, Denmark. 

National Museom, Oopenh^en, Denmark. 

Academie EoTale d’Archdologie de Belgique, Anvers. 

Dniversity Library, Upaala, Sweden. 

„ „ Christiania, Norway. 

British School at Athens, Q-reece 

La Soci^t^ Arcb^ologique d’Ath^nes, Athena, Greece. 

Ajssrica. 

American Oriental Society, 235, Bishop Street, New Haven, Conn., U.S.A. 
Smithsonian Institution, Washington, D.O., UBA. 

Secretary, National Museum, Washington, D.S.A. 

Field Museum of Natural History, OUcago, U.8.A. 

Newberry Library, Chicago, U.S.A. 

BBmsn Cotomzs. 

The Museum, Canterbury, New Zealand. 

Literary and Historical Society, Quebec, Canada. 

Melbourne Library, Melbourne, 

UniTersi^ Library, Sydney, New South Wales. 

Yictoria PubUo library, Perth, Western Australia. 

Royal Asiatio Society, Ceylon Branch, Colombo. 

Straits Branch, Royal Asiatio Society, Singapore. 

Mnseam of Arabio Art, Cairo, Egypt. 

FOBBiaH CotONtES. 

Dlrectsur do I’Eoole fraocaiso d’extrdmo Orient, Hanoi. 

Batariaasch Geuootschap van Runsten en WeteDScbt»|>en, Batavia. 

Instltut Francais D’Area^ologie Orientale do Cairo, Cairo, Bgypt. 

Ethnological Sarver for the Phillipptne Islands, Department of Interior, Manila. 
North China Branch of the Royal Asiatio Society, Soonghai. 

> .TavAK. 

Asiatio Society of Japan, Tokio. 

IX,— INDIA. 
lUrEOtAJ.- 

Imperial Library, Calcutta. 

Indian Museum, Calcutta. 

' Press Room, Calcutta, Simla. 

Central Library, Army Hcad>qaartets, Simla. 

(») PROVIKCIAI.. 

Madbas. 

Secretariat Library, Fort St. George. 

University „ Madras. 

Public „ „ 

PresidenoT College ’ „ 

School of Art „ 

Government Central Mnaeum, Madras. 

Kristian College Library ,f 

Bouvat. 

Secretariat Library, Bombay. 

University ,i „ „ „ , 

Bombay Branch of the Royal Asiatic Society, Town Hall, Bombay. 

School of Art, Bombay. 

The College of Peience, Poona. 

DasroAt. 

Secretariat Ubrary, Writer*' Bnllding*, Cslcntta. 

Univenity Librarv, tho Sonata House, Calcutta. 

I'rctidoney College IjbraiT, 1, Coll^o Sqoare, Calcutta. 

' Santlcrit CollfRe lAbrarT, 1, College Square, Calcutta. 

Atiatia Society of Bcii«l, 67, Park Street, Calcutta. 

MabaK>lbmi ’Societr, BaniapookeV lotne, Calcutta. 

Gocth*r* Indian library, St. Xavier'* GiUcge, 30, Park Street, Calcutta. 


' Sofovt, J*u1 tl. 
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IL— INDIA— <»n#. 


(9) PROVlNClAL-fwX. 

United Protinces. 

Secretariat Library, Public Worta Department, Allahabad. 
University Library, Allahabad. 

Public Library, Allahabad. 

Provincial Museum Library, Lucknow. 

Sanskrit College, Benares. 

Thomason College, Roorkoe. 

Archteological Museum, Muttra. 

Panini Office, Allahabad. 

Punjab. 

Secretariat Librarv, Public Works Department, Lahore. 
Punjab Public Library, Lahore. 

Museum Library, Xiabore. 

University Library, Lahore. 

Government College Library, Lahore. 

Nobtr-West Fsontibb Province. 
Secretariat Library, Peshawar. 

Peshawar Museum, Peshawar. 

Burma. 

•Secretariat Library, Rangoon. 

The Bernard Free Library, Rangoon. 

The Phayro Museum, Rangoon. 

The Vajitanana National Library, Bangkok. 


Central Provinces, 

■Secretariat Library, Nagpur. 

Museum Library, Nagpur. 

Assam. 


•Secretariat Library, Shillong. 

CoOBO. 

•The Chief Commissioner of Coorg’e Library, Bangalore. 


Native States. 

Hfyaerr, 

The Indian Institute of Science, Bangalore. 

Hyderabad, 

The Resident’s Library, Hyderabad. 

Central India. 

Library of the Agout to the Govemor-Goneral, ludoro. 

The Librarian, Dhar Museum Library, Dbar. 

Rajkumar College, Indore, 
fihuri Singh Museum at Chnmba, 

Rajputana, 

library of the Chief Commissioner and Agent to tbe Govemor^eaenil Aimer 
College library, Ajmer. ’ * 

Rajaputaua Museum, Ajmer. 

Baroda. 

Library of the Resident at Baroda. 

Baroda Museum, Baroda. 

Tronmeere. 

Travaneore Durbar, Trivandrum. 


' )t*Nn on)/ to I’hrt II of Uuoelor-Qonml'o Asnskl B«corl. 
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ANNUAL REPORT 


OP THB 

AROHJIOLOGICAL DEPARTMENT, 
SOPTHEEN OIEOLE, HABEAS, 

POR TBB TEAR 

1911 - 1912 . 


Office Eoutise. 

During tbe year, Govcrameot appointed an .Additional SD]>eriDtcndent, together EstabUib- 
■witli a tour clctk for. him, to relievo me of a part of the conservation work in order 
to enable me to proceed with the arranging and catalogningof tho antiquities ot the 
Museum. Mr. A, H. Longhurst, Superintendent of the TVestem Circle, accordinglv 
joined me in September 1911, and after some time spent at Ibe recess head>querten 
he vras asked to proceed to Dellury and its adjoining districts on a tour of conserra* 
tion inspection. 

2. Tbe VfOTk done by tbe members ef tbe office wee sstisfaotory, end it -must bo 
said that almost nil of them had to attend both in and out of office hours to overtake 
tho work of correspondonco, etc., which has increased in every direction. Tho 
Manager, ir.R.Ry. P. V, Jagadfsa A iyar, made some successful tours, in tho course of 
which much useful information was got, and numbers of ancient wooden und etono 
carvings, hqsidca some bronso images, were collected. Tho designation of the clerk 
on Rs. SO to Rs. 50 grade has been changed into Head clerk. 

8. A tomporarr clerk was at work arranging the previous records of tho ofllco 
and indexing and Wmging them into a satisfactory state for convenioot roforence. 

Despite alt efforts, howover, tho work has not yot boon concluded. Tho two temporary 
draftsmen engaged for inl^g and completing tho unSnished drawings luivo I>een 
continuously nt work. But the work is faborious and progress slow and it may lake 
at tho present rate eevcml years more for them to bring it to completion. 

4. BoUj His ExoeUoncy Lord Carmichael, and Dr. J. Ph. Vogel, the Acting 
Director-General of Archmology, inspected Iho office in tho course of the year. 

They were plcsisoil with tho collection of wood carvings and stono sculptures, etc., in 
the office. 

6. The offico has been rcmovetl (o n more commodious bnilJingin Egmorc, which Offlee 
has been taken on lease for ono year with the a<e of Ujp electric in«taltilion available baUdlaf. 
there. Special fittings liad also to be made for the outturn of photo work 

6. Qoremment onlorod that about half of my ttmo should be devntc<l b> n ork at Arebroi^- 
tlio Madras Museum in arranging the numerous archn'ologiea! objects that have 
nreuniulatwl as tbe result of the exearatioos ronducte«l during pastyear*, and toeiuble Maiwcu 
me to do thi«, un additional staff, eoD.<)i*Uog of an assistant, a surreyor and four 
lascar*, have been sanctioned by Ooveruraent in January J912, Tbe work has been 
started, but till tlio shetl for tlio arrangemcat of specimens is put up by the I’oWie • 

"Works Department, it will cot be posstblo to get on with the work rigorously. 



'Tvere taken out, and these were afterwards declared to be treasure trove. They were 
•-exarained and found to be ancient and their acqnisition^ for the Museum was 
recommended. 

16. Wiiile digging for medicinal plants on the 23rd September 1910 in a Thidal 
' (waste'land) adjoining the Perumal Koril temple of the village, one idol was found ^mnad. 
bidden unHergroimd and on further digging twelve more were discovered. These were 

• rfeferred to me for opinion as to their acquisition for the Museum, and on inspection, 
they were all found to be ancient and as such worthy of being purchased by 

• Government. 

17- A bronze idol (plate 1, Tig. 1) and some srinding stones were found during 7ada- 
8ome excavations in the temple of Jembukeivarasvami at Vadarangam of the TaDjore 

• district. The digging was in connection with the intended constructiou of a well 
within the temple and the work commenced on the 3rd Ocbiber 1910. On the first 

• day, a copper gandi (water vessel) and two brass plates were discovered ; but these, 
on being taken out, crumbled to pieces. On tbe Ith idem, the idol iras discovered at 
a depth of about 3 feet below ground, and this being ancient its acquisition was 
recommended. Further excavations have resulted in the unearthing of an old well 

-of brick in mud within which were some stone grinding stones. The well lias 
been found to have a profuse supply of water from an underground spring. 

18. On the 3rd December 1910, the trustee of MarkuthinathasTami temple, Maru- Marnthan- 
Uifinthanallur, Tafijore district, was digging for foundations to erect a vtantaj>am on the ^oallar. 
western prakara and found 32 ancient bronze images of Dindu deities (plate II, Fig. 

5 to 9 and plate III and plate IV, Fig. 1) and various utensils buried at about 6 feet 
underground. Tlie exact places where these were unearthed arc on the nortli-wcst 
comer and the centre of the western frakara wall The temple is said to be a very 
ancient one, as it finds a place in tbe Tamil poems, and amongst the objects found is 
an imago of the Tamil devotee Sambandar who is said to have composed poems in 
honour of tlic deity of this place. 

**■ 19. AU the articles are of antique make and worth acquiring by Govomment 

But, should there be* any similar ones already in the Museum and shomd the Superin* 
tendont not require all of them, he was asked to inform me of tbe fact so that such 
of them as might be rejected by him might be purchased for other Museums with 
the fund.s provided by iho Director-General of Archaeology. 

20. Treasure trove found at the Melokandathil pnramha in the Malab&r district MeU kaada- 
consisted of a fairly complete set of Hindu domestic brass utensils similar to porembi. 
those in use at the present nay. This circumstance of itself would not bo sufficient 

to show them to be modem, for some specimens of prehistoric pottorj’ are almost 
identical in form wiUi articles used nowadays. The articles wore decidctlly old ; their 
condition, if not their form, showed them to be such, but they could not be described 
as ancient There arc now no houses in the vicinity of where they were found, and 
tlio present owners of tho land, who have been in po^ession of it for a long period of 
time, know nothing of them or their having been buried tliorc. Ko reccntcvcnts Jiavo 
occurred within the past century, which would have led to their being so hidden, and 
it thcreforo scomeil not iinpromblo that this must have taken place during one of 
Hjilcr Ali’s incursions. If a complete set of such Malab-^r utensils was not already in 
tho Museum, Uie purchase of these was recommended. A standard lamp in three ports 
nod two hanging ch.'iin lamps were noted as curiou*. 

21. 'Some old bnuM and copper vessels relating to a Treasure Trove case in Kalmid, iCilnxt. 
South Oanara district, were refcrml to me for my opinion, and as on insjiection they 

were found to be worth acquiring, their acquisition was recommended. On 
the moulli ef a large vase, an inscription in Telugu cluirocters was noticed, but it 
was not decipherable and the Superintendent of the Museum may Iv intrres1e«I in 
getting them deciphered. 

Antiquities. 

22. Tlie Superintendent of the Sfadras Museum askrd if a rannon which was lying Crsacs. 
half-burie»l on the road near tbe temple at MyUpore in Madras' was in any way Mztsyert. 
curious and worth aequirinj?. On inspection, it was found to be of Knglish male 

of which there are itpecimens already in the Museum, and so its acquisition was not 
recommended. 
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^ once existed to carry water to the moat. In the course of certain diggings by the rilla- 

«gersj stones of various buildings, Hindu and Jain sculptures, stone wells, buildings 
etc., hare been unearthed. There are many stone built Ooranm (tanla) lyin^^ deep 
below. If carefully excavated, probably the fort with the moat may be brought to 
view. The inscriptions found therein have been referred to the Assistant Archtcolo- 
gical Superintendent for Epigraphy to see if any date can be fixed. It may be desira- 
ble to give weight to the recommendations by the Collector of Ramnad to declare it 
“ protected ” and to prohibit the villagers and others from indiscriminate excavation 
without the permission of Government. 

Pre-hlsto- 38. These lie at a distance of nearly 15 miles north of Tenkasi. The village 

Kadaya.^ 'w^hich at one time is said to have been very populous, has during recent years b^n 

.■^nr- shifted to the east at a distance of nearly three miles on account of the trouble caused 

by wild beasts from the 'Western Ghauts close by. 

39. The nnicut of Karu^panadi in the village is said to Jiave been constructed by 
king Sri 'Vallab^ for the irrigation of nallja lands of the village and there are also 
found the remains of an ancient Siva temple in a mound on the eastern bank of the 
river. It is an eyesore as it is, such ruthless destruction has there been, resultin" in a 
large accumulation of ancient pottery found there ; and unless immediate steps are 
taken to save the remainiog urns which may possibly exist in several hundreds there 
will be no trace of the history of this ancient village in future years. The inscriptions 
fcjund on the temples of Siva and Vishnu, Kadakalesvarar and Karriyamanikka 
pcrumal do not appear to have been noticed by the Epigraphical Department and the 
attention of the Assistant Archseological Superintendent for Epigraphy will be drawn 
to them, 

MSwom. ^0- building stands at a distance of nearly a mile sontb-east of the Hailwav 

station. It ivas specially built for the purpose end is under the management of the 
Local District Board. The Buddhist and Jam soulptnres and stones boarinK insorin- 
tionsbaro all been arranged in the front compound. Some of them have been 
obtained from Amardrati, Allnr and other places, while others were found when the 
Krishna canal was dug. The wood carvings of the district are exhibited in the nnner 
and lower floors. It might bo advantageons if the District Board were to take for 
tha Museum some duplicates in the AmarSvati oollootions at the Madras Museum for 
it will be a valuable addition. , ' 


I About thirty bronze statues of Rama, other Vishnu forms, Krishna, nnd 

‘ Sheiraa- Chakrams varying in height from 1' to 8* were found stored in this temple, and these 
being very ancient were photographed. It is said that these images were found some 
so or 40 years ago underground while digging for foundations near the ruined temple 
of ^laduappar KOvil which stands at a distance of a few yards on the east of tMs 
temple. The workmanship of these images is very good, and it would bo advantage- 
o.ts to acquire some of theso for the Museum could the temple authorities bo induced 
to soli any of them, and if funds arc available in the budget of the Museum. It is 
generally said that such finds are frequent although not always reported, 
fie^ptured . 42. On a reference from tbo Sfadras Mnsenm as to whether certain pillars in the 
Kota!’ \illagc of Kota, Nilgiris district, were worthy of being acquired, an inspection was 
made, and it was found that these pillars had sculptures of the buffalo, snake fish 
and a rude car, besides a Kota male and female figure, side by-side with the names 
of boUi written in modem Tamil below their feet. Uy appearance, thoi’ did not 
appear to be of old date and this coupled witli the fact that Iho figures of a Kota 
family u*ith a modern Tamil inscription below, then existed, went to show tliat a family 
of the Kolas may have carved tliosc during recent times for puposes of worship. The 
place was inhabited in ancient days by tho lower orders, and as such the pereoniQ- 
CJitions of those animals may have been used in tbo carving of these pillars for purposes 
of worship. Tho pillani being of no historical or antiquarian interest, their acquisition 
was not recommended. ^ 


Rofarences and Publications. 

IS. lilimalra werv being rycoived ocrajionnlly tram the Pubhe IVorVs Demrt- 
ment tor monamenU tentalirely in tho eonjerved lirt and tor those not inelujed irUie 
hd. A. exnend.tnra on »neh monnmenhl is liahle to audit objecUon, a eireulnr letter 
«ddr<™ed to Surennlending Engineera with a view to iratrurlioa, beinTi^ued 
loU,ejr.nl»ra,nates l<.e<mBnolhe.r.ltenlion parely to monument, lh.it .re in t ImliA 
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^lennanently, and to send in detailed reports in ease of any others requiring attention, 

'.to enable. this oflBce to make the necessary recommendation to Gorernment after 
.inspection. 

44. It has been ordered by Government, on the suggestion of this Department, Hetie* 
ttbat notice boards should be a^ed to« ancient monuments, but that they should be 

restricted to “protected” monuments, and monuments which are Gorernment 
property, the boards being of wood and Urn notices as per draft prescribed in diglott. 

45. The annual reports of the Ifadras Museum were not being supplied to this xu«ud 

• office. On Government being addressed in the matter, orders were passed for supply 
of all previous reports, as well as those to be issued in future, and the reports received 
are kept in a bound volume to servo for future reference. 

46. Informatiou was furnished to the Director-General of Archmology in India JouMie; 
with photo illustrations on tbe exploratory work done during the year 1910-1911, 

for a preliminary account in the journal of the Royal Asiatic Society. soeutj. 

47. The Acting Diiector-General of Archteology in India asked for information 
.03 to the game of chess in the Madras Presidency and on my making a referouco to 

Collectors, much information of a very interesting nature was received from 131 taluks 
in all districts of Madras, except those in the Yellore district, where the Collector 
replied that he did not think that the collectiug of information of such a trivial 
nature, should be added to the duties of hard-worked Tahsildars. 

48. During the year under report, Mr. Rustaoji Nusarvanjl, Munshi of Bombay, mitoTy «f 
'was kind enough to favour this Department with a copv of his “History of the 

Kuib Minor ” 

Excavation. 

•19. Government not haring provided funds for purposes of conducting original 

• eaqdoration, no work of this kind was undertaken during the year. It is a matter of 
regret that it has heeu so, hut it is likely tliat, hereafter, this work may beundertaken, 
as representations pointing out the necessity and desirability of continuing these 
operations each year have met with approval. 

50. The articles unearthed during tho past year were sent to the Museum for 
storage there, along with a sample brick used m tho Rumatirtbam BuddJiist sites. 

* Conservation. 

61. The expenditure incurred on conservation amounted to Ra. 3*, 805-1-8 against 
tliC lludgct grant of Rs. 40,000. There liavc been largo aarrendors during tho 
year, but on repoatetl requests from this Uepartment to utilize such sums on other 
"monuments that needed rejairs during the year, so far J>aa been done Towards 
bettering the existing state of affair^ m the matter of repairs to monuments, two 
things arc ncccs.sary : the initiative on the part of Uio Revenue department to 
collect all possible sums towards the repairs to monuments that arc under the charge 
of private individuals and that could admit of the whole or part of tho estimated cost 
being recovcretl, and the attempts of tlio Public tVork-s Dcrartment to do their best 
in the matter of rommcncing Itie works sanctioned in the Bodget early in tho year 
anvl not allowing lapses to occur. Ou both these points, Qovemment have already 
issued the nece«3ary orders to tho Departwenks cooccrucd, and it i» honed that the 
co-operation of all will tend to better the work of this Dc|nrlmenl during future rears. 

52. The following monuments were onlercd to be declared “Protected” by 
•Govemtnont - 

(1) Abdul Waliab KhanV Tomb, Kumool. 

(2) The temples of ^JarasimliasTimi and Rofiganlthasrami on the hill at 
Kftniakknl. 

53. An in previous years, applications were received for the demolition of Peroral 
ruinous walls in the norllicm uistriet«, and after oMtinicg informafion about the 

-extent and condition of llie existing porti »ns, permission wx* girco to tiispot^ of the 
lollowing: — 

llipi .. .. .. .. .. .. .. IJrllinr cliitrirt. 

KTurkaem .. .. .. •. .. .. Bo. 

pDcbtruiklU .. .. •• .. •• Ibx 

it»ch5kpnJiic*h*lii .. .. .. .. .. 1>«. 

Go<iJ*lU .. .. .. .. .. •• A&ntspsr 

SirijjTpfclli .. .. .. •• «♦ •• CoUmjwIj dutrirt. 
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ISmtaa repairs had hecn done during the year under report to the dagobas and 

Sankaram. blocks repaired in conformity with tlio old work. There are some more works to bo- 
done. The rook stairway on the west of the hill up to the main cavo has also 
undergone repairs by the replacement of missing parts of the steps. There had not 
been much work done nor was there any necessity for too many repairs to the west 
hill. 

(n) The hill, as it contains many ancient monuments has been declared 
“ protected ” under the Act. But of recent years, there hare been several disputes 
between the ryots on account of their having allowed cattle to graze in the adjoming 
lands which relate to the hiU. It will be highly desirable that a peaceful settlement 
should soon be made and the ryots advised not to use the slopes of the hills which 
contain the ancient remains, as pasture for their cattle. 
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6.5. This temple is built high up the side of a range of hiUs. There is an extensive- 
flight of steps leading from the base of the hill right up to the temple. Several 
gateways are observed, in one of which, called the Hanumar gate, there is a bastion 
leading to the conclusion that there existed walls round the gates and circumvallatine 
the temple. Tegotation is found on some of the walls which should bo removed 
forthwith. The o/maim has been plastered up in such a manner that it blocks up all 
traces of the sculptures which exist below it. Leakage has occurred through macks 
caused by vegetable growths. It appears tliat fearing the Pindari invasion in which 
several temples were mutilated, tho mmam sculptures were covered up The inscrin 
tions found there, apparently have not completely been noticed by Se Epigraphical 
Department, and tbe Assistant Arobmologieal Soperintendent for Episraphv do 
weU to caretuUy note toem lu to next inspection. Several interesting facts m Indian 
History are recorded about the Kaliiga country such as its conquest by the Cmia Kinu 
KulottuBga I of Tanjoro, who reigned from A.D. 1070-1118, the constniotion of the 
central shrme and several other manbpams and the copper plate erant dorine tho 
days of another GaBga King in 1280-1281 A.D., and the^^laufiug of vll 

by Erishmraya of Vijayanagar in 1616-1516 A.D. 'The authorities of the Vitava- 
nagram SamMlanam may bo addrrased to remove tho plastering so as to disclose the 
architectural value of the temple vtmSna. 

56. These lio at a distance of nearly three mUes nocth of SimliSchalam There is 
no direct road leading to Uie place but only a jungle path between Kambalukonda 
and the hiU of Pevudukonda ; the path is nairow and probably this with tho physical 
features of tho locality, combined with tho existence of a perennial spring, led to tlio 
selection of the spot Gardoos have been planted by tlio Vijayanaga^^amaj/o/iowj 
on the sides of tbe valley. Largo bricks, etc., aro found at tlio site and tho people 
of DarapaUyam at tho foot of the pass leading to tho ruins every now and then remove 
them for house building. Tho remains aro Buddhist, but I have not yot Lad an 
opportunity of excavating them, llio Vijayanagiiram samaaidnam should bo addressed 
with a view to put a check upon those who ore carrying off soraothing or other froii 
tho ruins. If this custom is allowed to contmuo, it will largely decrease tlio results 
of future excavations by tin's Department 

57. This is about a mile south of Bezwada ou tlie opposite bauk of tho Krishna. 
Similar ones exist tboro on tlio northern bank of the river. 

68. This cavo is three miles to tho souUi-wcst of Bezwoda, and is one of tlio earliest 
of tho Bralunanical rock-cut temples. Tlioro appear very wide cracks on tho tcrraco 
of somo of tho storeys which requiro being filled in and thus closed. J^in wafer 
percolates through tlio crovicos and vegetation appears id sovoral places. Arranco- 
menta must bo naado as early as possible bv tho Public tVorks Department to rectifv * 
Uioso defects. Many pillars l>earing Vaishimva sculptures arc broken and rcouiro to ■ 
ho rcnlaced by others. In tho course of doing so, care should he (akon not to 
interfere with tho existing sculptures. The sliriacs aro laigoly infesfeil hr !mt«. And 
consequently are in a more or less filthy condition. ^ 

M. Th„o ore two IcmpW ono jlcdicali,! („ , 

pie inscriptions Invo been copied by tlio Assistant Archtrolnflf-kl * * t 

for Kpigraphy, Southern Circle. Somo of too iuseriptions relato^o tho hiTtorvTf tho 
BcldyKing, while other Tdogu in^ptions gire'somo in^tunto^^ 
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Tijaj’anagar. The people of the place agree to pay Es. 800 to^ra^ds their conserva- 
'tion, and hence the Public Worla Department of the district maybe addressed to do 
• •what is necessary in the matter. 


60. This temple lies six miles north-west of Guntakkal Railway Station. It is a Chennake- 
'.fairly large one and contains several noticeable parts of architectural workmanship ^*^sTaml_ 
’the chief of them being the pillars of the kal^anamanptjiam which have many <»ood Clup^paglrt. 
•carvings, the monolithic diyai/ansJa, the west entrance goj/uram built of huge blocks 

- of masonry, the four-pUlared mani^pam with a wcll'carved base and pillars on the 
south-west corner of the inner court, and the vantasala or cooking place built of large 
slabs of stone. Excepting slight repairs, such as removal of accumulated fallen 
debris and vegetation, nothing need ^ done at present The inscriptions relate to 
the Vijayanagar kings, chief among them being Bukka. The inscribed stone with 
the date, S.S. 1430,mTelugu, west of the ron/ojtf/a does not seem to Iiave been 
noticed by the Epigraphical Department. The rough rubble filling up tlie wide 
• doorway of the arthamantapam is very unsightly and should be removed at once. 

‘The inside of the arthamnniapam has four original piers in square, octagonal round, 
and Ifi-sidcd sections and are of gneiss. The leaky roofs should bo repaired. The 
shrine on the whole is in good order and is built of stone to the summit in receding 
lines of stone cornices exactly similar to the Jain temples at Hampi. 

61. The stylo of tho temple is similar to the above one fChennakesvarasvfimi 
temple, Cheppagiri). The shrine tower is of stoue, covered with plaster. Tiic debris Chippa’gW. 
on ttie floor of the hack of the courtyard within the temple, should bo removed and 

the floor levelled. Excepting this, no repairs are necessary. 

62. These are two high towers about 60' in height which were formerly part of NsnVi 
the Navab’s palace, but now form p^t o! the western wall of the jail buildings. The cndSS^. 
northern one has been recently repaired in a carefnl manner and the other tower also 
should bo repaired similarly. The brick building adjoining theso towers inside the 
courtyard is boynnd repair, being in a hopelessly rained condition. 


(a) Tho solitary bastion of the old fort, which once snrroundod (lie palace, is 
overgrown with bushes. This may bo repaired and kept free from vegetation, 

(fi) Tho wellhas an arcade around its four sides under ground. On acconnt of 
scgleot in keeping it In a state of repair, it ts needless to do anything to it now, as it 
would cost a large sum to repair it. 

* (e) This is a square building with walls about S5' in length surmounted by a sred 
largo dome in the centre. Tho parapets of tho building contain some good ambvsquo 
panels in plaster work and great care has been taken to renew some of tlio missmg Mahid, 
parts therein. This is worthy of preserration. Caddtp«h. 

(d) This is a inosquo which ri in fairly good condition. It is needless to have 
it in tho conserved list as there i-i nothing unusual about tho building, it being like cndJapW 
80 many others which ocourolsowhero. 

(r) The Govcniment grant allotted to it may bo used for some qther better 
works such ns the iVaruJ’s towers. 


63. This ancient temple of historical and nrchajological interest lies a milo south- 
east of QuUiAlayam railway slation. Tho temple is ina ruinous condition dem-anding 
immediate attention. It is not possible to rebuild tlio missing {aria of tho outer 
courtyard as it would l)o rerj- co«tly. The gap* and the crevices should bo properly 
repaired to prevent loikage. Tho vegetation on the ceiling of the rirao/nu of tho 
shrines and the prickly pear which exi.st all over the courtyard should be carefully 
removed to stop leakage. T'lO tempio Ins no fund^ solho expooscs of conservation 
would have to In* met solely from prorinctal grants. 

(a) There are two namh'i (bulU) hero in front of the shnno in pLaco of one 
only which is the almost invariable rule cl«ewhere. and this exrent ion is eomjecled with 
anotbrr local tradition. Tho loicriptions have been noted by tho Epigraphical 
Department and 0.0. No. 63S, I’ublic, dated 2Slh July 1909, page 82, gives o* a 
.detailed aereuat of tticm. 

61. Tins building stands at a distance of nearly 12 miles sonib-east of Tiruppur “Tbt B»t»- 
Railway station. On accfount of some goo>l sculptures on the piers of the naafayom 
attache'! to the temple, it was inclndM in the list of anrienl monaments (rute jago 2 
the report for IS95-183C). Sub*eqacntlT hosrever, on tho pretext of rcaoTaliog 

S 
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tho tomple, tho rillngcrs havo puUod down this manfapnm and moat of tlio other nnoiont 
porta of tho tomplo, nnd thoro now romaiii^ nothing but the ruins to mark the place. 
Govornment, on ray reprcacnlalion, have ordered tho removal of this temple from the 
list, and tlio necessary intimnlion given to tlio Collector. 


leSiff tomplo which is aitunted on n hill composed of seven peaks and standing 

tempb, at a distance of nearly 7 miles on the north-west of tlio Itnilwny Station has n largo 
Tirumalal. '^corao of over six laklis of rupees. Tho entraneo is through a rjdpnram at tho lull 
foot. On tho way up, there aro other gdpurami nnd also scvenil innr.Uipami which 
serve for purposes of rest nnd shelter from heat and rain to tlio numerous pilgrims 
who daily tlirong to tho shrine. The gdpuram at Iho foot has been included Rpeoially 
in tho conserved list on account of tho sculptured figures which illuHtmto the scones 
connected with tho historv of the teinplo. Unfortunately (he building )ms been 
neglected and tho figures have partly disappeared consequent on tho neglect in tho 
removal of vegetation. Tho cntrauco itself is blocked up by prickly pear and 
pilgrims are thereby necessitated to take a circuitous road. This is most undesirable 
and steps should bo iramcdiatoly undertaken to remove (bo vogotntion and open tho 
passage for tho public convonienco. Slight repairs would mend tho damage caused 
by lightning strokes hero and there. An observer of tho figures on tho nbovesaid 
gdpuram would bo able to form an idea of tho figures and images inside tho tomplo 
and it is a pity this cannot be done nt present. ^ 

(a) Tho gali or wind gopuram is also in tho list. Some modem buildings have 
been conslrneted so as to completely cover the base and prevent its sculptures being 
seen. So, oven if tho existing houses cannot bo demolished nnd tho site acquired tho 
erection of more buildings may bo prevented. Tho vogolalioii hero should be forth- 
with removed, lest it should in course of time destroy tho liuildings. 

(i) Several of tho mantapamt by tho side of tho way aro in a bad condition 
The terrace is fall of vegetation. Tho buildings, since they servo a very useful pur- 
pose, should bo put in proper condition. ^ 

(c) The steps of tho tink, “ Soamx Puthkarani ” aro disarranged and those must 
bo put in order. Tho silt of tho (ank also requires oloanmeo. 

(d) The statues of tho kings in the mSkamantapam bear inscriptions which have 

already been deciphered by the Epigrapblcal Department, while there are many othera 
not investigated. Those deserve careful conservation on account of their aeulpttiral 
work. The modem brick walls built in tho should be at 

once removed. Some of the flooring in sovoral places’ has also to be renewed and 
restored. There are tnices of tho walls of the vvnana and tho adjoining walls 
being at one time covered up with brass plates though at present these exist only in 
the vimanam. As this is a rich temple, the whole of the conservation repairs must 
be undertaken by the temple authorities to whom tho estimate of tho Public Works 
Department may he sent for payment, in advanco of the estimated cost. 

Remains of 66. 'I'his ancient fort is situated on tho northern bank of the Vasishtanathi river 
at a distance of nearly 35 mUes on the south-east of Salem Knilway station. The 
principal entrance is on the east, though there appears to have been others on the 
three other sides of the fortified walls. A moat at one time surrounded the sides of 
the fort on the sides opposite to the river and parts of it yet remain. 

(a) The outer faces of the fortified vralls are formed of great blocks of stone 
backed by a broad earthen bank, and still retain much of their original form, though 
they are densely overgrown with vegetation. The abundance of prickly pear and 
other plants and trees has caused much damage to the walls and bastions. Yet with 
the removal of these growths some of the bastions and portions of the fort walls could 
bB brought to a state of preservation. 




(6) Of the buildings inside, the granaries for storage of paddy are of large 
size measuring about 20' x 76' in the exterior, with brick vaulted roofs of sufficient 
height to contain large quantities of grain. At present there remain three of these, 
in one of which the arched dome fell about a year ago. Vegetation grows over 
them, and has already caused cracks in the masonry of the roofs. The preservation 
of these buildings, which are similar to those at Gingee, depends on the complete 
eradication of the vegetation. The mahal is several storeys in heightf but 
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this is only a part o! the original bailding, as other portions of it have disappeared. 

It has an ornamental stone base, largely covered with earth, and it would be 
interesting to expose the whole of it on some future occasion. The interior has 
vaulted masonry roofs, the cracks in which must be closed to prevent rain water 
getting into the building and damaging it still further. There are a number of 
other palatial buildings with vaulted corridors and rooms fully covered with pricklv 
pear. 'Of the one on the west, the open court-yard in the centre requires examina- 
tion after removal of the dense vegetation which covers it, as it may expose a tanV 
for storage of water intended for the use of the senam. There are two temples 
inside the fort, one of which is dedicated to Siva and the other to Tishnu. The 
former has a good epeeimea of the Dravidian timanam^ and has inscriptions in old 
Tamil running around the bases of the gaThhagriham and the nantajiams in front of it. 

As these have not yet been mtticed by the Kpigraphical Department, the attention of 
the Assistant Archffiologieal Superintendent for Epigraphy has been drawn to it. 

(c) Most parts of the inside of the fort have been converted into house sites 
and cultivated fields, and care must he taken to see that the public do not get access 
to these ancient buildings and thus damage them still further. One of them is at 
present used as a cattle pen. Iron railed doors should be fitted in all the doorways. 

The buildings belong to Government, bnt no department has attended to their 
preservation though they are fiiirly complete and of some interest. There is a tomb 
to Colonel Murray in an enclosure in the fort which is well looked after. It is 
noticed in Cotton’s “ List of inscriptions on Tombs or Monuments in Madras.” The 
Public Works Department must be put in immediate possession of all tiie fort build- 
ings with a view to see to their proper preservation m future. 

(d) The construction of the fort may probably date to the early part of the 
seventeenth century nhen this portion of the ancient Kobgu kingdom came into the 
hands of the Nfiyak kings of I^ladura, who began to build forts and thus strengthen 
tbeir new acquisitions. The inscriptions of the Siva temple belong to it much earlier 
period. Government has been addressed in the matter of putting this building in 
the list of conserved monuments. 

67. This is situated on a hill at a distance of 7 miles soutb-n-est of Santaridrug Arihaaait. 
Eailway Station. The hill is traditionally said to have formed part of mount Meru 
split up from the mother mount in a conflict between Adisfsban and Vfiyu. The 
ascent is by a flight of steps cut in the rock with manfapams built at intervals on the 
north-east of the hilf. fnacripfions of ChSfa, Pandya and rija^-aingar, etc., kings 
e.vist on both sides of the path which speak n««t only of the gift'' to the temple bat 
also of the construction of the various parts of the buildings themselves. The temple 
proper stands within a hollow. There is a fitrure of a fire-hooded serpent of 35 ft. 
height on the way to the temple, with a temple dedicated to AiyauSr in ruins and 
overgrown with prickly pear. The conslruction of the temple is attributed to a 
Chola king Killi and it would be dMirable to put this building in order. The 
inscriptions have all been copied by the Assistant Archxological Superinlendent in 
(1905-1906). The rtritta maniapam in front of the god’s shrine fans well-carved 
piers with outstanding oqaestrian figures, and in the ceiling, lotus flowers on the 
petals of which parrots aro silting. The bressummers are full of carvings represent- 
ing scenes from tlio Skandapurfiua. The woo<len rimana in front of the shrine is 
supported by stone pillars with a ineehaoieal clock work arrangement in the roof for 
falling of Tilca (a^glf marmehs) leaves on tbo head of the god, when placed beneath, 
is worth preservation. 

(a) The nrilhrjanfiipatn in front of the above shrine dedicated to Sabrabmanj-a has 
simiUr well-carved piers and bressuramers and ceiling with figures. Therfl ia a 
rough sculptural work ropresentiog Mr. Davis, Collector of Salem, in 1823 with hat 
in hand, plncetl in commemoration of his replacing two broken stone lintels in two 
of the m.infapant. There arc also other temples d^icated to Vjsbnn, XAlvar (Plate 
II Fig. I to •!) (Appar, MlnikkavachSkar, Snndarar, Sambandar), NSgrs%-nnir, etc. 

Tlio idol of the temple is halt man and half woman as the name indicates. The idol, 

(Plate VI. Fig- •!) i* not made of stone or metal wjlhplrfaia but stands by itself abruptly 
on the ground and is said to have been made out of a mixture of some veg.-lable*' 
and mineral eompoimds by the sages in bygone days. Tbo natural cleft at the feet 
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' ol tho devaViXTtham which containa a perennial supply o( water ia said to mark the 
place whore tho goddess Pilrvati did ptmanco. Modem unsightly walls for storage 
of grain hare been built round some of tho nantapam* which may bo removed and iron 
ratlings with doors put instead. “This Icmplo is worthy of preservation aud on tlio 
roforonce made to Government, it has been ordered to bo included in the list. Tlio 
income of tbo temple is Ks. 3,000 quit© sufficient for tbo piija^ etc. Tho tnjstccs con- 
sent to enter into an agreemont under tho Ancient Monuments Preservation Act, 
if Government should uudertako tho repairs. Tlio temple is in good repair on tho 
whole and no considerablo expondituro on that account is necessary. 

Xftilasa- 68. Tliis temple is situatetl at a distance of nearly ten miles on tbo west of Salem 

■^mrle. Railway Station. The construction of tho central liriga is worth noting ; from its 

^*^*^°* peculiar position, the sun’s rays fall on thodoity twice iu n year — once in tho Utta* 
* ' rayono and again in the other half of Tlioro are several well-carved 

stones near the dvajattamln in front of tbo temple, which were intended for tho 
construction of a thoueand-pillnred mantapam und which was never completed. There 
are two sacred tanks cast of tho temple precincts, one called Sica-gangai xinfS. tho other 
Ttppakolam. There is a email island in tbo centre of the latter. The shrine of 
Sahasralingam has some wcU-carved pillars. Over tho bressummer of tho mantapdm 
in front of the Via\-anathar shrine here, there nru some good sculptures. The brackets 
of the etono pillars at the entrance to the inner court, are of good architectural work- 
manship. There aro huge pillars in the inner court, bearing sculptures of various 
forms of gods (Plate VTI, Fig. 2) ; of these tho sculpture of Rama observing the fight 
between Vali and SuRriva is worthy of notice. Tho position of tho latter is such that 
the former can observe the latter and not ottt vnsd. Tho massive wooden doors of 
tho front gopuram with floral work requires iron straps to be fixed on. Tlio copings of 
the wall odioiniog the gopuram have to bo repaired. The original entrance on the 
south wall has been blocked up by unsightly brick work which should be removed, 
and an iron door may bo put up by the temple authorities. Tho terrace of tho island 
in the Teppakolam deserves attenhon. Tho drainage of the temple is blocked up and 
should be put into working order. The leakage over the Tirumalappalti 
closed and the pavement of the VisvanStha temple be set right. The stones of the 
are flaking off on account of age, the cracks must be pointed with a 
mixture, suitable to the existing colour. It will be enough to do the repairs above 
noted instead ot the repairs estimated by the Overseer wherein some items do not 
relate to this Department The trustee of the temple agrees to pay one-sixth of the 
estimated cost and also to execute the necessary agreement under the Act. 

The temple of Elumblivara is on the north of the above temple and has some 
inscriptions relating to the Vijayanagar, Hoysala and Pandiya kings, which have been 
noticed by the Assistant Arcbreological Superintendent for Epigraphy in 1899. The 
mounds surrounding this temple might prolxibly contain some carved stones. The 
village officers may be instructed to bring to notice any such that may be brought 
to light during future excavations in the vicinity. 

Tolman- 69. This hill is situated near the roadway at a distance of 10 miles off Salem, 

(Survey No. 182, 210 acres, 67 cents, NalikalpaW village) and though from a strictly 
arohceological point of view not important enongli to be included in the conserved list, 
still it is a fit one for preservation under the circumstance that the figure of an illusory 
stag with horns which is seen in the reflection of thn sun when viewed in a certain 
position at a distance of 100 yards north from the Salem-Namakkal road, may be inter- 
fered with by quarrying unfess something is done to preserve this. The figure of 
the stag is only phenomenal and is seen only when the rays of the sun fall on the 
sides of the cleft or from coloured streaks on the rock presenting that appearance 
when viewed at a certain angle only. This has some local connection with the 
Eamayana. The Collector of the district may be addressed to put up a board there 
to prevent quarrying, otherwise one worthy sit may lose its value. 

’^0. Thisobjectisnothinghutaformationinthesemblanceofa footonarock and 

Armpala- sitnated two miles on the north of Salem Railway Station. A modern stone viantapam 
” ' has been erected over it. The site is claimed by the Hindus nTid tlia 

■who have each a legend of their own, and each in their own way exhibit a peculiar 
interest and hence it is well preserved- The magnesite visible all over the ground 
surroimding the manpipam baa some Samayana interest. 
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71. Near the above site but Iiigli up the bill, there are the remains of fort walls Remains of 
with two bastions in a pood state of preservation. Owing to its inaccessibility Baftlon*’* 
and its being not possible of inspection, nothing moro could bo learnt, but tho etc., Dora, 
inference that there were traces ota village, tank, etc,, at the foot in previous days. ^**^®J^** 

73. This building is interesting from its connection *ith tho Great Epic Rama}^na, Eothandara- 
for Ratna is said to have halted here for a night on his return towards Ayodliya after ma^vami 
bis victory over the Eakshasas. Recent repwirB have been effected and tlie temple lyolayk- 
with its tower, manfapams^ monolithic tiamham and Afijaneya shrinoarc all in such a patnam- 
very good state of preservation tliat it is needless to include it in the conserved list 

73. The Collector of Trichinopoly referred tho petition of a native of theplneo to Temple, 
uso the temple for purposes of piija^ and as this was agaiust tho orders in force on T’anaoai. . 
tho subject, tho request M'as not granted. 

74. Permission was applied for, to have a breach in the wall of thefortatHosdrug, Fort, 

South Canara district, made, to eaablc tho priest of the tcmplo inside tliefort, getting 
access to it without suffering caste pollution, by liaving to go by a circuitous path, 

on aeooimt of the location ol the police lines. As a small opening in one place would 
not greatly affect the ajipearanoe, pcnnission was granted, with the restriction that 
the breach should be os narrow os pos<siblo, and also that the masonry work done 
to close the opening made, sliould be in harmony t\-ith the appearance of tho 
surrounding pjrts. 

76. This temple is situated 6 miles on the west of Kndambatur railway stition and Tripnraata* 
faces the cost though tlie only largo gopuram is on tho south. The vimuna is of stone 
excepting the topmost portion which has been restored of late in plaster. The CliPla Knvam.’ 
and Vijayanagar inscriptions that exist on tbevvalls of th© main garhhagriha have been 
copied (in 1905) by tho Epigniphical Department Tho sanction sought by the 
renovator for rebuilding the sbrino has been accorded, as there appears no objection 
to the proposal. The lotteti* foimd on tho front ba^ of the mantapam witliin the 
temple cannot with certainty be said to be ancient. 

76. On account of tbeabutting of certain wood depots on the Tvall, it was thought OM to»a 
desirable that the spaces of ground on the north and south of tho wall should be J™**, Mad* 
enclosed with iron railings, belaid with turf and planted with trees and shrubs, 
making it a minialnre park with this monument of early British occupation as a 

central feature. But Government negatived the proposal .as imnecessary except the 
removal of all improper additions. 

(a) An oheli'k standing on the north of this wall, at a distance of a few 
furlongs, was also recommended for being treated as a part of this monument and 
Government accordingly ordered its* inclusion in the list. A private person wished 
to purchase and demolish it, bat this was vetoed. 

77. Certain repairs to maintain the Vaithinatbaaviimi temple, Vaithlsvarankovil, Temple, 
Tanjor© district, and the removal of some shops within it were found desirable. 

These were brought to the notice of the custodian, through the Collector, and infor- 
mation has been received that the matter has the attention of tho custodians. 

78. This temple stands close to Aduthorai, a little north of it. From the figure of Soryanara. 
a horse appearing here, it is to be inferred that tho son-god was worehipped by Kulst- 

tuhga Chola I, and it ia the only solitary instance of sun worship in Southern India. Siryanar- 
The sun is placed in the centre, and surrounding him are placed the eight planets 
friatc V. Figs 6 to 12; and Plato VI, Fig. 3). The sanctum and the viantapam in 
Iront, bear inscriptions of Nulottunga 1 (1070 A.D.^. 

(a) The joints between the stones have widened, and hence they should be 
carefully pointed. The repairs which some jiarts require should be done. 

79. It was reported that a I’iUaigdr temple in the village of KavalkQdam was about 

to bo demolished with a ,iew to reconstruction, and that there existed a stone pillar KaT«J*’ 
with inscriptions near tho temple. On the matter being referred to the Kpigraphical 
Department, the demolition was permitted with the remark that Hny further find 
of inscribed stones, carred figures in stone or copper, or any other objects of such 
archtcolojtii al interest, in the course of repairs, should bo brought to notice. 
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Temple. > 80. Application was received for permission to dcraolisb the garUagnkam in the 

TiruTada* of ilahalingasvami at Tiruvadamaruthiir and the renovator who applied 

marntbat'. already renewed several parts within this temple. The walls of this 

particular portion contain inscriptions dated the 4th year of a Parakesarivarman, 
Wch the Assistant Archroological Superintendent for Epigraphy infers, may he 
approximately assigned to the 9th century A.D. Subject to certain conditions which 
the renovator agreed to, and the preservation of these inscribed stones, permission 
was given. 

Mayora* 81. On application received to demolish and reconstruct the Amman shrine in the 

nathaavaml jjayuranathasvami temple, Alayavaram, permission was given subject to certain 
SSa.' ’ conditions which were agreed to by the renovator. It was also said that any 

' Taram. further interference with the ancient structures (Plate 'Nm, Fig. 1) must meet with 

the approval of this Department. 

. 82. This temple which is five miles eouth-west of Mayavaram lias some puranie 

Temple!^ interest in that diva appeared in the Bikshaudavar form with Vishnu for his consort 
Valuvnr. ijgforo the sages of Dbarukavanam and overcame the elephant created by the sages, 
(Plate I, Fig. 2 ; Plate Vin ; Plate IX, Fig. 2). Close to the village are Dharu- 
• kavanam' and Pandaravadai connected with this puranie legend. The temple 
deserves inclusion in the Hat. The walls of the garhkagriha and the mantapams in 
front of it bear inscriptious which have uot been noticed by the Epigraphical 
Department whose attention must be paid to this at once. The parapet walls of 
the tank within Uve temple between the nand and the god, which is unique, have 
been almost completely removed. There are also some minor repairs which should 
he attended to forthwith in addition to restoring the parapet wall of the tank. 

_ Palace 83- Owing to the neglect to put wire nettings to the windows, bats got into the 
Tftljow ' ^ome and cause nuisance. This should he attended to forthwith. The octagonal 
kbaas do. dais on the middle and the stairs inside on the four comers of the roof shonld bo 
kept in a good state of preservation. 

Mottalgo- (fl) The vegetation over it should be removed and the jomU filled in suitably 

pana do. surrounding ancient work. 

, ( j) Enin, wator percolates through ono of the side windows consequent on the 

Arsenal o. having been mieed to that height thus weakcuing the foundations. As 

it will make the walls sink in case of neglect to repair in time, this should he 
attended to by putting a dwarf ^\-aU near the open window. 

Zrtibna (0 Tlio fine plaster figures on tbe portico require being preserved to prevent 

•vUaaTank. farther deterioration. The sides should bo kept in order. 




'Hjo flooring is not in good condition and this must be attended to. It is 
Ma^l do. not known why the iron bands recently put in were fixed over the archways instead 
of tbrongli tlie* solid masonry of the piers adjoining them which would give greater 
strength to resist thrust or tension. The leakage in tho south requires being closed. 
The two domed halls on tho west require being enrefully preserved. In one, there 
is vegetation which should bo removed and the holes closed, nnd no modem plaster- 
ing work must bo done on the face of those. The modern brick partition walls in 
some places may be removed to restore tho building to its original appearance. 
piUvana* 8 1. This is a mile cast of PApanRsam Hallway station. Tho building is in a state 

ttusv aml Q j considerahlo ruin on account of utter neglect. Some of tho walls reqniro rebuilding, 

T^ptU- as also Uio copings fallen from tlio top of tlio walls all around. 'J'lio curious circuit 

thorsi. nia«onry granary built by Hindu kings for tho storage of paddy has a circumferenco 
of 85' wi^ a doorwnv measuring S' 3'. The vegetation snrrounding it has 
damaged tho building. Ininjcdiate attention must bo paid to prc«crvo thio building. 
Tlio iascriptions on the walls oftbc<7flrAAajriAa do not npp<.ar to hare been noticed 
bv the Epigniphical Department nnd tlic Assistant Archtcologieal SnjKrintrndent for 
ifpigTaphy will Ihj addrcfs^Kl in the matter. 

(fl) Tho drainage within tho temple is not properly maintained and the tank 
outside of the tcmido liaR its Bte|w much dilapidated, and benee attempts should be made 
to renew them. The scries of sculptures on the snuthem jamb of the outer gvpuran in 
Ins relief representing Aiivite scenes lead to tlie inference that it whs consimcted 
by sotno I'aiylya king. Tlio roUoctor may enquire if it is a fart tliat llio tempi® 
has nn funds. The temole descfvc* inclusion in tho List of Conserved Monuments. 


16 


85. TWstemplestandsonanartificialmountlS'highandisatadistanceof nearly Kaljana* 
'three miles oast of Papanasam Eailway etation. The temple is at present maintained mamml 
in good condition though its income is poor. Any future extensive conservation will 
he impossible from temple funds, though the income of the temple may be quite 
.enough for sundry repairs. This temple deserves jnclusion in the List of Ancient 
Monuments, for its historical, architectural (Plato X, Pig 2) and archaeological 
interest. The following points deserve notice : — 

(a) There are two on the same pedastol, one of which is peculiarly 

bright and changes colour five times a day. 

(J) The large tank, Sapiasoffora which adjoins the temple is considered holy 
from its Mahabharata connection, where Konti, the mother of the Pandavas is said to 
liavo bathed ; and it is also in a village record that pearl oysters are found in it. 

(c) The ancient granary within the temple has been allowed to faU into decay 
and is now quite neglected. Such buildings are uncommon, and hence the temple 
.authorities should be made to maintain it properly. 

(d) The vimdna is of stone as is tbo case with a few nf the Dravidiau temples. 

{e) On the walls of the shrine around the Ungam are sculptured representations 

of Vishnu on the north, Isvara and Parvati on the west, Brahma on the south. A 
hronzo Sahliapati in a dancing posture over an asura is a good example of ancient 
workmanship (Plate X, Pigl). The sculpture of Kunti worshipping Siva in the 
interior of the temple is wortli attention. The inscriptions are historically important 
in giving a detailed account about some of the Ohdia longs. These have been copied. 

• 86. This email OhOlU temple two miles north of Tlruvidamaruthur has nothing Vedaparts- 

nxtraordinary or unique to deserve inclusion in the coneerved list, II is on account of 
the inscriptions over the outer garhhagriha walls that the Ppigrapbical Depart- TlnSkaU' 
mont recommended the temple being put in the list of monuments. tattai. 

(a) Vegetation should be removed from the small round gopuram in front of iho 
temple, the vitnuna and the mantapam. Tlie fallen stones of the mantapam in front 
of the central sbrino may be reset in position in the walls. Immediate attention 
should bo paid to tUo north*wcst corner of the shrine which is in a dangerous condi- 
tion on account of some stones having been uprooted and foiccd out of position. 

This portion requires rebuilding. It would be enough for the present, considering 
the cost of rebuilding, to fill up tho gaps alone. Tho whole terrace of tho mantapam 
should bo carefully examined and tho leakage closed. 

(&) Though Rs. 700 was provided in the year’s budget fortlie repairs, yet in 
cousidenilion of the fact that more money might bo needed, the work was not under- 
taken by tho Public Works Department and the amount has Ircen surrendered. "With 
all tlic impecunious condition of the temple, Bs. 70 was contributed by the tcmplo 
-authorities. It is desirable that the work should be undertaken this year at least and 
tho repairs done to prevent farther disrepair. 

87. This temple is interesting both historically and architecturally (Plato VI, 

Pigs. 1 and 2 Plato IX, Fig. 1^ Its in'seriptious show the dates of the Chsla Kanpaht- 
kings, especially of kulsttuftga I. The temple derives an annual income of over 
Bs. 20,000 and’ is under tho Dharmapurom*Adinam. It is a pity no notice has been TrtbiinTa- 
lakon of tho conservation of this ancient Bhrioo and so many things aro lost sight 
of for wont of proper care. Ilcnco, tho Collector of the district may be addressed to 
enquire into tho matttcr and collect tho full cootribution for tho following repairs in 
tho site:— 

(rt) The cracks in the walls of tho outer eastern and overgrown 

vegetation tbcrcln. 

(6) Tho flooring of the second praktlra which is not in proper condition. 

(c) The western gopuram which is in a dangerous condition on account of the 
supporting stone beam being broken. This has necessitated the blocking up of tho 
gipuram l>y an unsighUy wall. 

(rf) Pavement of the inner court. 

(e) I>^aknge in front of the mtnfapamt in front of tlie central shrine. 

(^) Sorenu sculptured figures, some of them mutilated, that appear in. the 
jrraiHra and tlw inner eourtvanl are of fine workmanship and worthy of being 
•eonsenred. Tho temple h-i-s not yet been plaeod on the list of aonamjcaU coc-serrpd 
•by Government. 
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88. This is one of the largest of the Dravidian temples in the ancient Chola. 
country and it stands on the railway line between Mayavaram and Arantahgi. The- 
central Ungavi liere is made of earth. This temple is tentatively placed in the list 
but'l would recommend its permanent retention as it is a monument worthy of 
preservation. 

(a) The temple has extensive courtyards with gopurams on each of the outer; 
com tyard walls. The eastern one is tho highest. Some stones have been displaced' 
on the inside of the tower. 

(J) The Knmalalaya tank on the west of the temple has a central island’ 
with a temple built on it hut it is much overgrown with vegetation. The brick 
parapet walls of the tank need repair in many places. 

(c) The houses constructed abutting on the south outer wall and the court- 
yard for a school’s lairine, ctc.^ may be acquired if the temple authorities agree to 
pay the cost of the acquisition as the buihliugs greatly mar the beauty of the temple. 

(c?) The stone-car on the north-east with a representation of a figure crushed- 
under one of the stone wheels and a small mantapam ivith sculptured stone cow and 
a calf — the sculptured representation (Plate X, Fig. 3 and Plato XI) nf an incident 
connected with the days of the Ch6]a king who built a part of the temple— deserve- 
careful preservation on account of the existing inscriptions inside which bear 
witness to the administratiou of criminal justice in those days. Prickly pear has 
grown densely near these ancient remains, 

(e) There are many inscriptions repiesentingtlie teachings of Gautama, ^a^ada■ 
Maakara,YfigOavalivya, and the abolition of tolls during the days of Ktilfittunga Chola I. 
There is also a modern inscription relating to the repairs executed by the MahrStta^ 
Eaja Saraboji of Taujore. 

(/) The temple has its date fixed from a Tamil work ns the 7th century A.D. 

ig) The thousand pillared mantapam has some vegojation growing on the 
copings which should ho leinoved. Modem tinsightly walls intersperse here and there 
within the temple. 

(7i) Tho shrine to the goddess, Komalambfil facing tho exact north-east in an 
attitude of (apas (penance) with the fine pillars of tho unfinished vasanta maufopam 
are worthy of preservation. 

(i) The flooring of the pruiara Is very defective. 

(j) I'oUchaUfwams exist in the inner courtyard and the one relating to AcLSlos- 
vara is very aucient having been constructed so eaily as tho 11th century. 

(k) The kotiaram otherwise known ns the grain storehouse has some vegetation, 
growing on it. Tho drainage is not in working order. 

(7) Tho third and tho innermost court contains the shrines dedicated to TySga- 
rfija and VolmikCSrara. Tho bulls in front arc in a standiug posture ns the god 
Tyagaraja i-» dancing. 

(m) The scnlpturcs of tho nine planets {navagra/iams) are all in a row, unliko- 
tlio»o in other places where the one does not fnco tho other. 

(n) The ceiling in front of the ValmIkeSrnra shrine contaius tho sculptures of 
athtadikfiufakait with tho deities of tho 27 stars This is worthy of prescrvnlioij. 

(ffi In fine, the temple though well preserved, requires some repairs hero and 
thcie, in the matter of removal of vegetation, rcpluccuicnt of stones, flooring, etc. 
winch should be uttemled to. This is one of tho finest temples in Southern India. ‘ 


Mtntra* 89 q’lijg temple is situatetl one mile north-west of Muttupet Jluilnay Station and. 

IS in good condition. Tho truniei** want to havo coitain portions rebuilt or renewed. 

KotUar. There la no nece«'ily at prefent for such a thing, but if they r»en>i«t, tliey mnv bo* 
allowed to do i-o un tlio undcrwt.'iiiding tliat the parts will bo restored after the exiat- 
ing plan without any oliendion or addition In case the present proposed work of 
tho trustees is BStisfactonly done, iho demohtjon of the other p-arts may Uien bo 
considered. The in-criptinns in the temple uro historically iniiwrlant. Tlio It'iica 
hero is said to bo rrroyafstif and the plaeo itwlf «tis originally called SOtaranun). 


Uitin- 90. TliUtrmideispituntedlrumilesf8ouUj-cn.stofKBnnil.nm Ilailwny Stitjon. Jt 

has two courts with txffZpuram on each of the four sides. fJie eajjtern tjopvram Iwa been 
Vms«a- closed with hriek-walls a* Iho stnno beams over the doorway arc hrolen. A comrilolo 
ropUcemcM sTi.uld he very expensive, hut iron slirruns niav he fixrsi as sapriorls 

The prrseol pupporting natonrr may thcnbertmoicd. nio within the ternpjft 
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is a very ancient one, and its court floor is at a depth of about 6 feet below the level of 
the surrounding prakara. The inscriptions found in the prdkara walls do not appear 
to have been noticed by the Epigraphical Department whose attention will be drawn 
to them. There aro sculptures on the veran^ on the inside of the inner court of 
Sii-uthonda Nayanar with his family, and many others (such as the Chola king, 
Kadavarkone, and various forms of the dancing ot ^tva). 

(a) The crack on the north of the gopuram should be closed, including the 
temporary gateway opened north of the east gdpuram. The temple on the whole is in 
a sound condition. The temple agent has Consented to pay the cost of repairs if the 
sum be within Es. 1,000, and as it will not cost more, the Public Works Department 
may be asked to send the necessary estimate. There is nothing specially architectural 
in it except that the temple is an ancient Ch6la temple. If the inscriptions therein 
justifv it, the temple may be included in the conserved list. The temple seems to lack 
management and in spite of it, tie income of the temple is about Rs. 13,000 per year. 

91. Tin's forms the sole remaining portion of the palace of Queenliinngammai who Remains 
reigned at Madura in the 17 th century. There are many remnants of tlie once grand 
palace such as three largo polished jnoulded black stone pilaster bases, boundary’ mars^^ 
wall which formed part of the old palace, with fine circular black stone pilasters and Msdora 
foliated Saracenic arches with stucco ornament, a pillared brick vaulted corridor 

^^■ith an octagonal open room in the centre surrouuded by massive, round brick piers. 

There are also eight massive black stone poliebed piers inside, and domed roofs and 
Saracenic arches. The door, to the room covering the eight massive black stone 
polished piers has got some finely carred wood work. There are also other remains 
of a similar character. Consequent upon the want of care, vegetation has begun to 
^pear on tho roofs of several of the domes, which should be remov^ at onco. 

There are also sundry repairs, such us plastering work to repair some leakage, which 
should bo attended to forthwith. Two cannons, 8' 9" long with 6" boro were found 
when the drains were dug in 1 909, which should also be preserved in the taluk 
ofTice close by. There is « room adjoining the above structure which is at present 
tiscil for tho municipal stores, which is finely domed and ornarocuted in stucco work 
resting on massive piers with Samccnio archos. The peopul tree growing on tho roof , 

ot tho extreme east part of tho building, which is used at present as tho police station, 
should he immediately cut dowu. 

92. Nothing more need be said about this grand structure, which is important Tlmmil 
botli architecturally and nrchtcologically, except ono passing nliusion to tho care that 
should bo exercised by the Public Works Department to remove tho peepul plants Madar#- 
growing on some of tlie stone buttresses. There arc 10 sections of round polished 

blnck piers north of tho palace, sorao of which may He sent as specimens to tho 
Museum. 

98. Tho temple with its various outlying inantapamo nnd the ruins of a jnlaco AUetikoTll* 
crectctl by Tirumalai Nuick stand at the foot of some rocky woodcil hills, and nro Mmots- 
ciicloscil by fortified anUs. Tho buildings directly in use for worship are all in 
good condition nnd romirs to them should bo done wholly from temple funds. There 
aro soTcml statues of Tirumalai Nuick, especially one within the small tcmjJc n-ith a 
wootlcn roof inlaid with ivon’ nnd ivory lotus penlnnts. These fonn unique sjxjcimeus, 

Iwiiig of excellent workmansliip, fit for preservation. 

(<i) Tho Hjon/a/jam* surrounding tlie ^Hiptrayangai,^ never-failing naturn! stream 
on the ton of tho hill are not in gootl condition. There are statues of Is'ftick Kings on 
some of tno piers. There are nl.«o some inscriptioas on Uic northeni side of the middle 
court which do not appear to have Iven jireviousjv noticcil by the Government Epigra- 
phioal IVpnrtment. Inscriptions appearing on "the base of the Mottvkruhnan k^U 
awl those on the outer walls of the StKimi Garbkapriham do not apj'ear to Imre rtveivesi 
any attention at the Qorerninont Epigraphist'* Iiands The road leading to the two 
wells 0it tlie hill, Inomj as }}a»xv>afirtJ^n awr} Gandahrik^m aJiOuJd Ijo widened to 
afTonl facility for pilgrims who may resort tlirre. Tl>e repairs to the maniapamt 
adjointm; (he wells shnuM be done by the temple sutlioritio*, and the a ejl water must 
liedrainivl. Vcgvlation 1ms luxuriantly grown over some of tlic wnAryanr which 
needs removal. 

& 
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(6) Near the remains of Ttrumnlai Nfiick’s palace which requires repair, there 
is a mantapam which is being claimed by one Alagum}')’n Kaundan W’lio neither looks 
after its preservation nor niipears to liavo any connection with the temple now. 
Unless ho produces any documentary evidence to establish his omiorship, ho may ho 
advised through tho Collector of Madura to leave the building in tlio hands of the 
temple authorities or tho Public Works Department who will look after its con- 
servation. Tho temple is getting a largo annual income of Its. 10,000 and as such 
tho full or a major portion of tho cost of conservation repairs must bo paid by tlio 
trustees. On framing tho estimate, the Public Works Department may ascertain 
tlirough tbo Collector, what portion can bo got from tlio temple funds. 

■Rock Fort. 94. This fort is situated on a-small rooky hill at Dindigul. Some repairs Iiavo 
Ulndlgal. lately been done to tlic first gateway as well as plastering of tho walls, only it would 
have been better if tho walls had been coloured grey instead of white. There are 
three cannons mounted on the parapet walls a little nbov'o the gateway. Over- 
looking this, are the ruins of a hooso which Is said to have been tho residence of the 
former baviibs Tho walls of tho temple on the summit of tho hill have been 
repaired and rebuilt by the Puhlie Works Department last year in a very cfTcotivo 
way, hut some plant roots have wnfortunatoly been left, and these arc again growing 
in the newly built walls. There oro inscriptions on tlie cast wall of the garlhagriham 
adjoining tho shrine. The shrine wall of tlio extensive pillared tnanfapam is covered 
with finely carved pilasters and other work. There has been some displacement of 
tho stones of tho verandah of tho shrino and leakage in this and some adjoimng 
buildings should bo attended to forthwith. 

8imdar»ji 95. This temple is six milos on thonorth’of Dindigul. There were originally 
Pernmai courts though now only two exist. In tho outermost ono, tho walls have almost 

TadFkooba. disappeared except on tho west, where some traces exist, measuring nearly 6' in thick- 
ness with brick copings. In the second courtyard there aro sculptures of the ten 
avaiart of Vishnu. Tho maniapam in front of tho Andul shrine has some good 
sculptured statues of ancient kings on tho face of some of the fronting piers and this 
fixes tho chronology of it. The Andal shrino has sculptures of various forms of 
Vishnu (Plate IV, rigs. 2 & 3 and Plaio XII.) Tbo bronse statue of the oentral shrine 
is very ancient, 'i he outer parts of the temple are all in good condition. Except 
the Government contribution of Rs. 900, there is no other source of income to the 
temple, and in case Gorerament is pleased to order its inclusion in the list, which 
1 do not consider necessary, its future conservation must be undertaken wholly at the 
expeuao of the temple officials. 

R&manatha 96- Representations haring been received from the occupants of the houses 
Bvaml surrounding the outermost wall of this temple, that these should not be acquired for 
fames’* jDevasianam use, the site was inspected. It ^va6 suggested last year that, in order to 

waram complete the work of fencing the ground for a few feet outside tho courtyard walls, for 

tl\o formation of a flower garden around the temple, these houses might be acquired 
under the Land Acquisition Act if the temple authorities did not succeed in getting 
possession of these sites. Part of the work has already been undertaken by them, 
and the position at present stands as follows ; — 

,(a) East Wall.^ln the northern half, there are private houses inclusive of two 
mutts, one charitable and the other a religious institution. The first of these is an 
ancient pillared mantapam of the same age as the temple itself, adapted for modem 
requirements as a choultry, and apart from its charitable uses, its archteological 
interest must militate against any suggestion of acquiring and demolishing it. It 
was not against such ancient buildings as this that the proposal was directed, and if 
a flower garden is wanted at this particular part, it must be taken round tho outside 
of the choultry so tliat the laltermay not in any way bo injured. Except these two 
mutt buildings which are alone tiled or terraced, the rest are thatched. Even in the 
choultry on the north-east corner, an open apace near the wall of about 20 feet 
exists, hut is used as a kitchen for the resident pilgrims. Almost the whole space 
on the eouthom half of the east wall is under the occupation of the temple, except 
one solitary thatched house on the south-east comer. 

(J) South icall. — ^The eastern half is vacant ground now under the charge of the 
temple, while in the western half, there are several thatched houses mostly occupied 
by private owners. 
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(ff) West tcall . — The southern half is occupied by private thatched houses, while 
■the northern has already been fenced with an iron railing. 

' (d) North wall . — The whole of this side has already been fenced, except a very 

little on the north-west comer, wherein two private thatched buildings exist. Thus, 
it will be seen that a pai*t of the work has already been taken up. 

97. This lies at a distance of a few yards south-west of the Eailway Station of Pre-hlstoric 
Kadambfir. The site was acquired by Government during 1910 for the South Indian 
Kaiiway company for quarrying. Becent inspection shows that parts of the site have Kadambor 
been excavated and the articles embedded therein, consisting of pottery, etc., have all 

been completely destroyed Other parts of the gravelly ground may perhaps contain 
a few urns, but in view of the continued removal of gravel by the Railway, it is 
impracticable to conserve them. Gorerament was therefore advised that the site 
should he removed from the list, and this was accordingly done. The site is said to 
date back as far us the 13th century to the days of flie Pandiya kings. ITo traces of 
its former importance now remain, except a Siva temple of Terankaranelvarar with 
ancient inscriptions which have not been as yet examined by the Epigraphical 
Department and their attention will be dra'^ to the matter. 

98. This temple which is situated on the banks of the Ttoraparani river, 

Tinnevelly District, has no income whatever excepting the amount of Es. 30 and odd tompiB. 

/ which is contributed by Government This temple deserves inclusion in the conserved 
list from au architectural point of view and on account of its ancient nature. The repairs 
should be solely done by Government. The unfiaished tower of the popuram over 
the stone base has the masonry in an irregular condition, and the joints require being 
pointed, in onler that further damage may not take place. The damage is the result 
of long neglect and the temple is in such a low level that all the rain-water stagnates 
within. This, if allowed to continue wiU damage the foundation still further and 
inake the walls sink even more than they have done. ArrangemenU should be 
immediately made to remedy this defect. It will be too costly to put up the terrace 
* of the second court which has disappeared, hence the existing leakage alone may ^ 
clos^ to prevent furtlier damage. The deep-rooted vegetation on some of the walls 
should be eradicated forthwith. Some of the Tamil inscriptions on the walls do not 
yipear to have been noticed by the Assistant Arohtcological Suporintendent for 
Epigraphy. The date of the ins-'riptions already recorded in other parts of the temple 
may be fixed at about 500 years ago. Much of the architcctnral work is anterior to 
that date. The facing stones of the second court have disappeared and a portion of 
the northern and western walls has been partially rebuilt. Other minor repairs are 
nccessarj* throughout the temple. 

99. This is two miles north of Amb§samu(Iram, having many inseripb’ons which EsUasioa- 

do not appear to have been as yet noticed by the Assistant Archteological Superinten- Temple* 
dent for Epigrapliy. It is not in tho list, but the temple authorities keep it in goo<l Biatunada- 
condition. _ 

100. This temple is dedicated to Kulnsvkhara Alwar who built it, and is similar to Rajaitopa- 
tho Ynikuntaperujnaltemplo of Conjeeveram in having throe storeys one over the other. nSpj^ 

X portion of the upper wall in the north of the outer courtyard is fallen and this 
requires re-building. Tho modem partition walls found in some of the nattbipams and * 

the whitcwaslung of the temple are very unsightly. The custodians of the temple 
must be advised to remove tho former and prevent having recourse to the latter in 
future. The stucco plaster work of the timana has begun to disappear on account 
of age and it is dosimblo to replace it in perfect ocronlaneo with tho existing ancient 
work. The inscriptions on the walls have disappeared on account of tho neglect to 
properly drain tho rain-water. They were copied by the Assistant Archosdogica! 
Suporintendent for Kpigrapliy during 1905. ^ine minor repairs (oo arc nccewary. 

The custodians of the temple may bo advised to see to the draining of the raiu-watcr 
completely. Tho teraplo is not now in the list The trustee agr^ to pay the 
■contribution, if Government bo pleased to look after tho conservation. I see no 
•objection to thU being done. 

101* This temple is on tho Maniyschi-Qailon Railway line of tho Tinnevelly Vlmnj- 
District It is said In have been built by Paraknuna PAndiya who bad his eapital at 
VidaitullliakoUai three miles north-east of the temple, on account of a vision of God Tentiil 
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directing him to -worsliip Viavanatha of Benares there. Honeo tho name, Tenkfisi’ 

(Southern Benares). The temple authorities agree to pay a contribution toward the- 
repairs noted hereunder, and honce the Government may undertake the conservation 
of the temple and declare the monument “ protected ” under the Ancient Monuments- 
Preservation Act. The sculptures on tho pillars of tho haliptiamaniapam are of good, 
workmanship^nd extend to a height of 14 feet. Tho wall of this mantapam has begun 
to sink consequent on the accumulation of mud, thus preventing thi* free j0ow of rain- 
water, which should bo removed. The shriuc'of kdmaholipttam requires under-pinning 
in places, where sinking has taken place. On account of the unsatisfactory 
foundations, the stones of tho Bairavar shrine have got out of position. The space at 
least should ho pointed. The flooring of the inner courtyard is not in good condition 
and the joints between some stones must be pointed to put a stop to the percolation of' 
rain-water. The terrace of tho iirumldppaiti on the south-west is leaky, and the 
temple authorities have begun examining these. They must be advised to complete- 
the work soon. The gopuram is greatly damaged and is in a dangeroug condition. 
The masonry on the storeys has almost disappeared. Stoneheams have been broken 
and doors removed and the entrance is closed at present. It would be better to bind' 
the stoneheams with angle irons to prevent further damage and then the doors may 
bo fixed and the entrance opened. It would be impossible to attempt any rebuilding 
Tho plaster figures on the gopuram arc all mutilated and it is necessary to preserve- 
these at least as they are. Some other repairs in various parts are necessary. \ 

Papavina- 102. This temple which is six miles west ot|Ambasamiidram is well looked after 

“Sff therefore there is no need for its inclusion in the list of monmnents conseired 

Papanasam- by Government. 
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103. This temple lying at a distance of two miles n est of Tenbfisi EaiJway station 
has two courts. All the shrmes are in the inner court. The outer courtyard has 
been much neglected, with the result that there is a large accumulation of earth 
The temple authorities should be advised to remove the earth. and also some 
vegetation over the virndna. The traditional account of the temple is that Siva at 
the request of the Divas told them to worship Eumfirasvami there, -who will free them 
from the Surapadmds. The sand Unga there, said to be the one worshipped bv the 
sage Agastya for two days is worth noting. The inscriptions of the temple ba4 not 
been noticed by the Epigraphical Department and the Assistant Archtoolomcal Suner- 
intendent for Epigraphy will be reque9tt>d to inclnde them in his next tour 
programme. It is needless to include this in the list but the Collector may be- 
requested to bring the suggestions to the notice of the custodians of the temple. 

' 104- This temple is six miles on the north of Shencottah Railway station. The 

entrance is from tho south-side of a hill up a flight of steps. An iron railing support 
has been fixed to one of the sides but it is not in a sound condition, and it is likely 
to give way before any strong pressure and might thereby cause hurt to the pilrrrims 
going up. Tho reservoir on the west which is the only means of wnter-eupph' is 
full of moss on account of the water not being baled out. Tho watof should bo baled 
out every year. Sundry repairs such as the stoppage of leakage should bo carefully 
attended to. Though this temple, which has an income of over Rs. 10,000, is not in 
tho list, tho Collector might Iw requested to advise tho custodians to see to tho 
completion of the above works in time. The construction of the tomplo is attributed 
to one Chimmanangi Thovar, Zamindfir of Vndagarai, with a legend of its own TT 
had a vision to construct this tempio and install therein the present sculpture of 
Balasubrahmanya that lay embedded near a cluster of bamboo trees called Pulik 
kattalai. Tho village of Panpuli containing tho Siva shrine dedic.ated to NucC^varn 
has on its northern mahntnanpipams boxdo inscriptions which do not npjwar to Im™ 
been copied by tho Epigraphical Department. Their attention will bo dmrn to thos? 

105. This fort was built for tlio protectiou of trade in 1G84, with the i)ormi«fn * 
of Queen Attifigal of tho Travoncorc State. It was renewed in 1690. re 
cathnato for 'repairs has Icon sent by rao countersigned, and it is adrisablo tliat^^fi 
work should bo begun and completed as early iu» possible. Ko pernianent wnlehmn« 
nceossarj- for this fort, but tho Deputy Tahsildar of tho place may be adriS,?* 
order tho menial sera-nnts of the rjllago to watch it and to remove vegetation wh 
ever jt appears, after the repairs are done. Sovcml portions of the fort roquire wpair" 


i 
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' Tho only open entrance to the fort is on the east with a watch tower over it and 
. over the western side facing the sea is another protection wall with loopholes for 
jnusketT)*. The other entrance lies within the fort. On all the four corners raised 
platforms hare been constructed with holes for musketry on the parapet wall. The 
other portions of the wall around aro of laterite^ all plain-built The well on the 
north-east huilt of laterite has an abundant water-supply and adjoins tho underground 
vaulted cellar. There are earthern pipes of 4' diameter, the purpose of which is 
not clear except that it may have been for a distribution of the water-supply. The 
wooden flagstaff shoitld be preserved by an application of wood preservative. The 
tomb of Daborab, the wife of the Dutch Oarnodo, who died on September 2nd 1704 
. as also another tomb without inscription arc on the outside of the north fort wall! 

The escarp wall on the east facing the sea, with musketry holes, lies buried under 
sand and requires being cleared and exposed and tlie missing stones replaced with 
mortar joints to suit the colour existing throughout. The door • of the main rampart 
wall is carved. The steps leading to the previous lighthouse above the underground 
stone-vanlted room must be carefully preserved. Raio water should not be allowed to 
get into the above chamber. So, a dwarfwall to the height of 3' or 4' should be 
built so as to prevent its entrance. The craoka in several parts of the main wall 
require being grouted and underpinning is necessary. 

106. This temple is situated at a distance of nearly 1 1 miles from Ramnad Rail- Mangale- 
way station. This was the place of worship of the Setupati kings. One Mutturama- 
linga Setupati planned to execute two towers, one of which has been finished, the other Uttara'kosa 
remains unfinished. The temple has an income of over Rs. 60,000. The walls, 
excepting those recently built, are in a neglected state, with the facing stones in 
several places fallen. The mud walls at the south-east corner put up for the storage 

• of straw, and the brick walls in several other places in the inner court should be 
removed at once as they are very unsightly. There are ancient sculptures in the 
Mndimantapam of a height of 3' to 4' which serve as brackets to the stone pillars. 

"The walls of the sanctuary which have been renewed by some Nattukksttai Chetties 
are not in conformity with theorigioal measurements. Fortunately the garlhapriham 

• of the goddess, the ar /^2 and the mahSmanta^ms have not been as yet touched. The 
garhhaqri^ms of the god and goddess are built of granite while the remaining parts 
of the temple are of sandstone. Some great stone pillars of nearly 30' in height have 

. good floral carvings- These were intended for the gojpuramt which were never built 
During the last renovation of the temple, the inscribed stones were removed and 
placed at random. It is hoped that this will be rectified at the next renovation. 

The temple authorities should he advised to store them up for inspection of the 
Assistant Archmological Superintendent for Kpigraphy before they are set up. The 
place has the name of Adi Chidambaram (or old Chidambaram) ou account of the local 
tradition that 6iva as represented iu the shrine of Nataraja known as kanagasdhah 
performed his mystic dance there in camera prior to his doing bo in public. The 
stone car with wheels and horse in the north-east of this shrine with the dancing and 
other figures on it is worthy of preservation. The missing parts mast be Bearched 
for pnd reset as far as practicable. The tank at the north-east of the temple known 
-as brahmafiriam has its walls sunk in several places. The Collector of the district 
is said to have issued a notice to the temple authorities calling upon them to main- 
tain it in good condition. The inscriptions on the walls were copied by the 
Assistant Arcbmological Superintendent for Epigraphy in 1905 No renewals are 
necessary for some time to come to the garbhagrihmn as also the mantapams in front. 

1 07. Information was got that some of the well-carved stones at the fanlr within Nayab’s 
the Navab’s Palace, Trichinopoly, had been removed by the Public "NVorks Department TridSlo- 
to certain other works, and on the Collector being addressed, it was reported that these 
stones were made use of for a flight of steps to the upper rock-cut cave in the Triehi- 
nopoly rock, and that the Executive Engineer has been requested not to remove any 

•others. It was desired that the stones, if any, met with in future, should remain m 
sita and not bo utilized for any other works. 

108. This is situated north of Trichinopoly rock, and is in a fair state of preser- Preston’s 
vation. The monument is fenced with iron spike^ but as It has not been provided with f 

:a strong lock by the Public Works Department, it affords facility for nuisance being poly* 

* Ose ef tlu coantn^rtiliaTtDgbMtt text iCrvadf. IbAOtSerhu bceo r«no**<l lu ih* UsNam. 
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committed. A warning may bo gircn to tho pcrpetratora of thn nuisance, for- 
affixing cowdung to Iho walls of the monumcut, mid to prosecute thorn for any infringe- 
mont under Bpction 16 of tho Ancient 'Momimonts rrcsorvatioii Act. As has been* 
pointed out, in other instances, tho vegetation, if not ntonco prevented will retard tho 
flow of rain-water and thus damage tho rampart uaills. Tho Public Works Depart- 
ment should be a little morn vigilant in removing vegetation and thereby preserve 
the monument. 

109. Application was received from the renovator of tho great temple at Jem- 
bukeSvaram, Tricliinopoly district, for permission to doniolish tho Kartar Afantnpam, as 
it obstructs tho putting up of certain largo modern piers at the place where it stood 
in acconlanco with the plan on which he is renovating tho place. It was inspected 
and found to oontain nothing of special nrchilccluml work. On a photo being 
taken, the permission applied for was granted and intimation was also given tliat 
tho demolition of any furthor aucient parts within the temple (Plato V, Pigs. 1 
and 2) must bo with tho consent of this Department, 

(rt) The temple ^va3 inspected. It has been undergoing repairs by the Chotties 
for several years past, ns can bo nspcrtaincd from a penis.iI of jirevlous annual reports. 
The work is progressing no doubt, but the whole temple enclosures present the 
appearance of an enlarged mason’s yard where tho carving of stones is in progress. 
It seems probable from all appearances that this must continue indefinitely for many 
years to come. How pilgrims can perform worship at such a place, and how the 
income of the temple from sucli sources will suffer or benefit is probably best known 
to those coneerned, but it is to bo hoped, that tho works, such os extension, demolition 
and reconstruction now taken in hand, will bo brought to completion with all- 
possible speed. Probably the present gonomlion will not see this end attained. 

110. This temple is situated nine miles north of Triohinopoly. It was built by 

the HoyealaBellalas carlyin the thirteenth century under the numcofVikramaparem 
in order to commemorate the victory of tho Hoysala Kings over the Cb9las. The 
temple itself is in a state of decay, and only tho court yard wall with a gateway and 
the central shrine^ where there are some inscriptions remain intact, the remaining* 
portions having disappeared. The vtmana contains good carving and architectural 
moulded work. In the recent repairs of 16 years ago, eare was not taken to renew the 
stucco plaster figures: It will be enough in future conservation repairs to re-ndjust 
the debris lying inride the court yard in such a way, that hy giving a slope to it,~ 
the rain-water may not percolate, but rnn down smoothly into the drain. There is a - 
dense growth of vegetation which, it has been suggested, should be removed 
forthwith. The leaky terrace roof should be repaired, and excepting this, no other- 
works are necessary. • 

111. This place marks the once extant large fort of tho Hoysala Bellala Kings, 
and for purposes of future excavations this was included in the conserved list. It has 
been found in recent inspectioos that the lands adjoining the site are held in pattd 
tenure and that the ryots of the place have completely excavated and removed all 
the foundation 'stones. Hence, it is submitted Jtbat this item, as it may not serve a 
useful purpose, may be removed from tho list. 

Moktls* 112. This, temple has been totally neglected by the owners and it is almost in 

^resTOmi ruins, there being scarcely anything worthy of conservation, and even if conservation 
be undertaken, it would be only rebuilding the temple which does not form the work 
of this Department. There are some inscribed stones in a displaced condition in Ihe- 
Bouthem wall of the manpipamya front of the garlhagTikam which do not appear to 
have been examined by the Assistant Archseologieal Superintendent, and ho must see 
to these soon. The lands surrounding tho site Itave all been brought under wet 
cultivation, and in a short time it is likely that the owners of the lands will encroach 
on the present deserted temple and thus efface all traces of it from the site. 

113. This temple, though comparatively less interesting from an archreological 
point of view than those mentioned above, is being carefully looked after by the 
owners and the numerous pilgrims who throng to the temple, and hence it is needless 
to have it in the ronferved list. 

Temple, lu tho list of monuments. The inscriptions here all relate to the ChQla period and they 
, EpigrapMna Dopartraent. Beside, the stone ynll 'encloBod 


Anr.lflnt 

site, 

Samaya- 


Mahakall 

tample. 

Samaya* 

pnram 
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in the hillock, there are two courts on the rock itself. ' There are cracks on the eastern 
entrance, which have caused the stones to fall in many places. The prakaras are kept 
in such a miserable condition tliat rain-water cannot drain through them. The stones 
of the side avails of the tank ■within the temple are fallen and require resetting. The 
flag stone terrace around the garhhagriham has leakage which requires being closed. 

The temple authorities do not seem to care about the coi^erration of the temple and 
as there is nothing to \Tarrant its conservation by Government, it will be removed 
from the list. 

115. This place, which IS 27 miles south-east of SankarulrugBailway station was Namakkat 
one of those buUt by the Naick Kings of Madura, who also held sway over the Kongu 
country. The joints of the stones of the walls are all very accurately set and &e 
whole fort itself is in a ver}' good state'of preservation. Some minor .works have 
been done this year, including plastering bnt it is a pity that the plastering over the 

S ets and copings is not coloured. The leaky portions of the temple in the fort 
i be carefully attended to by the Public Works Department. The powder 
magazine and several of the water reservoirs are all in good condition. The southern 
entrance should be closed lest the monument be interfered with by people who may 
otherwise get free access to it. The rock -cut temple of Narasinjhasvami including 
Miranyasamharam^ Vaikuuianarugaunn^ Vamana. and Trivikrama Avatara'u containing 
several carvings are worthy of preservation. The inscriptions found in the temple 
have been copied by the Epigraphical Dep.'U'tment. 

(a) The monolithic figure of Hauumar is worth preserving. There is also a 
rock-cut image of Refiganatha lying on the hood of KfirkSdaka. It is finely sculptured 
and is locally said to mive been formed by Visvakarma, the celestial architect. 

(6) Owing to the excellent carvings within both these temples above mentioned, 
and their location in the rock, they have been brought in the “protected ” list as the 
custodian agreed to the proposal, and also consented to meet a portion of the cost of 
future repairs, should any become necessary. 


A. REA, 
BtiperinlendtnU 
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Conservation reports from Pnlrlio Worirs Department officers, etc- 

FIllST CHICLE. 

0ANJAM District. 

(3) Gangadarasvami and JagadUvarau'umi tempUi on Bugdda hilt^ Kottakolla, 
Goomsur taluk. Repaired last year utid arc in good condition. 

VlZAQAPATAM DI 8 TBICT. 

(5) Buddhist nonoUthie and structural remains of a monastery on the Bojannakonda 
Ulh^ Sankaram, Anakapalle taluk. Repairs were carried out in March^ 1912. 
Dagobas have been repaired as far aa money has been allotted and caves kept in good 
order. 

(6) BuddKisi structural remains of a monastery on the Bodikonda^ Guruhaktha- 
konda and Burgakonda hilU^ Ramatirtham, Vizianagaram taluk. The monument was 
last repaired in October 1911. The path was mended last year and may be done 
again next. 

SECOND CIRCLE. 

Kistna Disraicr. 

(18) Cave^ west of Bestoada, Bozwada, Bozwuda taluk. Rook-outting, forming 
and removing shrubs Vi ore carried out. Present condition : good. 

(21) Rock-cuttings on the fall including fve caves, Bezwfida, Bezwada taluk — 

(,i) Qovinda cave. — Repairs such as rock-cutting, forming pathways and 
lemoving vegetation was done during the year. Present condition is good. 

(ii) Ramanuja Bilan. — Rough stone pillars in place of those wanting were 
construked and repairs to cracks aud removing vegetation done. Present condition 
is good. 

(iv) Akkanna, Madanna crtVM.— Removing rubbish on the top of mantapa, 
repairing the same with concrete in eurki mortar and making proper pathway and 
removing vegetation were carried out. Present condition is good. 

(v) Tioin caves soulh of Akkanna, Madonna halls. — Removing large portion of 
Tock debris fallen down in front of the openings, clearing shrubs, etc., has been done. 
Present condition is good. 

(22) Narasimkasvemi temple, Konduru, Bezwada taluk. Last year, prickly-pear 
and jungle were cleared by the owuore. It is in good condition. No repairs are 
req^uired. 

(2S) Sill fort and palace on ike hill, Kondapalli, Bezwada taluk. Prickly-pear 
removed and front gate walla repaired. Some portions near the gate at top have 
fallen down and require to bo made up. / 

(24) Caves on the hill, Mogalrajapuram, Bezwada taluk ; — 

(ii) Cave on the back of MogalrujapuTam qnarru. — Clearing shrubs and strength- 
ening front piUara, oto., were carried out in 1910-1911. No repairs are required for 
tho present. 

(iii) Cave on the south of Mogalrdjapuram village, — Clearing shrubs was carried 
out in 1909-1910. No repairs are required for the present. 

(iv) Cave to the east of Mogalrojapuram village- Strengthening tho pillars 
and earth work to drain off rain water will be carried out in 1912-1913. 

(25) Jalakesvaraivumi and Vitvesvarasvami temple, Ghantasala, Bander taluk. 
Repairs to tho extent of Rs 4 was carried out- 

(29) Buddhist chailyas and stupas and all the roelc-eut eaves, Guntapallo, Elloro 
laluk. The jungle round about the caves lias been cleared and the vegetation, roots 
^!to., clinging to the stonework has been removed. 
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GtJNTtJB District. 

in ““oul'ripiiring “ P-"?™ 

^carriod out, tho cavo will bo m n air mu compound 

wall lil’SoS™ “““ 

floor and wliltcivasliing (q io closed with masonry and concrcto. Tbe 

.contain gaps 'IS wi?oh reguire, to bo rooted out and destroyed, 

walls nro overgrown iMlli S rriaoms, Amaiiivati, Sattona- 

(B3) d/biraii eo»ta'”>"l' “ g Ct a cost of Its. 11 in March 1911. 

paUo taluk. Ji.ife anta This requirea repairs and an estimate for 

Tbe shed roof is ''P this yeL. 

Es. 55 has been sanctioned for the aame 1 

IIIIED CIBOLE. 

CoDUAPAll Disiaicr. 

D 11...,V I, ill Cnddapali, Coddapah taluk. An estimate 
(1491 Tmphi oa RcmiW^lo ViLna are necessary. They will cost 

for Us. 2,960 lias been oomideled. licpaiia 

over Us. 10,000. s,„-u;„„s nirfosfrf tternh, Sidilliavattam, Siddha- 

(167) .T"' “'*■'* S' of i'lng o growth, aodcrpianiiig the stone lintels broken, 
vattiim taluk. Removal of _ placmg in position the largo 

■repairb^tlie 'r ro'isiog tberafrom the moat aod fort walk. At present, no repairs 

are necessary. . , y„t;,nitla, Siddhavatlnm taluk. Eopairs to 

(169) i«^“”*''“"'7'Suman temple wore completed and also the plastering 
thoteriaoo d"*' S//?" ;lu.“n“uding Llerplnning ; the terrace of mam romple, 
wrork for the pridY^« 'J”" "c also nmde completely water tight. emUrs 

ifnfyitmi MOtopo- ;?„dd he fltled to shpport east popiiro. At present, no 

are ready at site, a j 

repairs are neoessarj. hmUims- 3, Bangmathiummi itmpte, 

(162) Fort mth «. ™rW ^ pidc in front of the temple 

Gandikolto, t„ be ' done was completed this year. Sronling end. 

a portion of which „all, of pials, « portioo of which work also 

TAiasierins the loosely set retain K , • ^^e year. Actual expenditure incurred 

Snefincomplele was Bs. 200. 

■ during the year on 1 Chmdikolta, Jammalamadogit taluk. Plastor- 

(151) USdhacartnmol remained incomplete was completed 

ing the cornice, a portion oi 

during the year. Uhittoob Distkiot. 

, I DreoMMambam, SompaUc, Madanapallo taluk. The 

(160) r.»iaa were repaired in 1901-1906. For 

tcmplo premises, ,^„^’[i,„ato’^hr Hs. 1,030 mmotioned since and is put in 

further repairs require , 

•hand. *VaTalDad taluk. Bepairs for fort were completed 

(170) Fort the ’repairs carried out were for aueh items which have 

^luring the year. Most on r Prescat condition is 

added to the interest ol me f 

Jair. 13 bi,uiby PiSTBicr. 

nircbadaKalli.nndagalli taluk. Covering the root with 
(123) Aottrrrara removing vegetation are m progress, 

concrete, re-auiug the u p i„rther repairs ore necessary, at present eicopt for 
The leroplo is in lair oruer. 

^opura. 



(127) TfeK(i?Sfa'Mam), Melapanagadi, Hoapet taluk. Grouting, pointing and' 
TGinoving silt from well: done. The wellisin fairordfer. A suitable approach from- 
tbe road with a gateway is necessary. Approximate cost, Es. 55, 

(182) All the ancient deserted remains^ Hampi, Hospet taluk — 

(i) Ruins of Yijayanagar citadel and MaJidrnavami diliba . — ^The scattered 
ornamental stones have been arranged in a line and the dibba cleared. It is in good 
order. 

(iv) Bihha near Mahdrnavami dtbZa . — Repairs completed. This dibba has- 
been newly exhumed and the basement repacked- It is in good order. Some more 
repairs to improve the appearance of the structure have been suggested by the- 
Additional Arcbreological Superintendent during his inspection of the structure in 
November 1911. Approximate cost, Rs. 150. 

(v) Underground chamber^ Vasanta maniapa . — Repairs just completed. The 
open yard has been cleared of the fallen beam stones. It is in good order. A para* 
pet wall round the opening is necessary. The inside walls too are in need of repairs. 
Borne minor repairs have been si^gested in addition to this b_) the Additional 
Archteological bupexintendent. Approximate cost, Rs. 200. 

(137) Krishnasvdmi temple^ Hampi, Hospet taluk. Removing debris and 
supporting root with pillars: done. The^popura front entrance is in a bad. state of 
disrepair It is likely to fall down at any moment. To avoid accidents, this gateway 
will be closed and a fresh entrance will be opened on the south side. An estimate 
provid^g for the same •will bo submitted. 

(188) Halayaoanla Raghv.naihasva.mi temple^ Hampi, Hospet taluk. Repairs to 
main temple jopuro and Rdmanujakutu are completed. Repairs to Lakshmi 
nanfapa are in progress. Fallen and falling chip stones have heen laid and parapet 
built. Repairs to parapet are in progress. The monument is in good condition. 

FOURTH CIRCLE. 

COIMBATORB DISTRICT. 

(182) Sangamesvanisvami temple^ Bbav&ni, Bhavftni taluk. Broken beam stones 
are being replaced. Terrace was redone where leaky. Tlie monument is in good 
condition. 

(18S) TtmpU^ P5rur, Coimbatore taluk. Usual annual repairs are being done 
every year prior to the armual car festival by the temple custodian. The monument 
is in good condition. 

^ (185) Jain Umple.^ TijayaTnaagalom, Erode taluk. Terraco was- repaired 

whore leaky, and broken beam atone replaced. Damaged compound wall was repaired. 

KalabjR District. 

(189) ^iva temple, Beyporo, Cnlicut taluk. Tho monument is kept in fair 
condition by the owner, llcnco no conservation from piihlio funds is necessary. 

(191) Nurnganamurii temple., Cberuraunur, Calicut taluk. This is kept in 
good order by tho custodian and no mcasuro of conservation is ncccssaty. 

(200) DuUh fort, Connanoro, Cbirakkol taluk. Avorage annual rcjiairs 
amounts to Rs. bOO. Tbo monument is in military occupation and mointained in 
good condition. 

(207) Kunjamangolnm, Cbirokfcal taluk. Tlio monument is in good 

condition. Rcpaire have lately been carried out by tho trustee. 

(217) For/, VAlghat, Falghn! talnk Vegetatien was removed from the walls- 
. twice and crude sulphuric acid was tried to cradicato tbo roots. Coloured poinfiiig, 
etc , wajv ilono wbvveve? tound wvmwny. l«ukagcs in tho root ol Ironl entrant 
wore closed and a lovelUng course of concrete laid o\*or cutstono roof. Tank irwido 
WR." repairtri. 

(225) Jain temple, Sultan’s Ilatlcrr, WjTiaad taluk. An cstimafo for Rs. 30 
for clearing jungle, etc,, was worked out in ltIll-1812 and a similar amount will la 
Tv'iuiml this y«r. The monument is in fair condition. N’o repairs to the bailding 
are rcquiml. 
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Nilgiri District. 

^5>9M fJ/ Hullikaldru.-, Coonoor taluk, 'the necessary jungle cl^g t!» 
keen^r^letadSll-WTi The notice board b^mg n^cnphon rn Engirsh 
and Tamil has been fixed. The monument w in fair order. 

SoRTH Arcot District. ^ 

(254) H.nu.art^j,b, Maved Polur talnk This is just repaired under an 

estimate of Bs 170. The present condition is good. 

estimate oi ns. ii r Vrilore taluk. The gdpura and componnd 

(259) Bamasvarm UmpU, Nelroy, vcuore 
„ t j 1 Ql fU! fll 1. It 13 novT m good condition. 

taluk. This — t is maintained by the 

Public wU department at an annud cost of ^ 

. (261) fStrtlent at’an annnal cost at Bs. 360. 1 

"""( 2«1°) ShOlapiuum, VcUoro taint Tb. compound .aU has boon 

y®^^- SitEU District. 

I /,//! SankaridruK, Tiruchengode taluk. Props 

(277) fort and tempk , -ffor dangerous places of praHra of Varada- 

have been provided as to as f d priokly-pear from bastion walls are 

raja temple and thick growiu e. 

cleared every year. Taionli>opol,T Disteiot. 

J 1 -u-... Ur hill Kiinakkal, NEmokkal taluk. Petty repairs- 
to Xc’oftag aal UmpK“> -getation have beca earned out. 

pirlH CIRCibE. 

Nelmbe PislBlor. 

(72) HiH/o''‘“’'*‘’““^"{„^'^i’,00?^'tavotaileldoTOaDdaroboiug 

the vJalls of the grainy ’ 

year. MapraRt 

rf 1! Jlfadrai Repairs done in 1911 — Pointing, oeme^ 

(329) OW vegetation and repairing tbo face with connlo^ bnek. 

pointing, earth niiu^ embankment. 

'^'^lir^TJTM^crial,Maira., Repair, dono in 1911. Colour washing, 
painting, tc”'”""® ''letaMo, eta 1911 .) OirKri laaarlary of Old 

‘SriS’worMS;^ is repaired under estimate of Bs. 35. 

Cni.'ioi'RT*^ District. 


Cni.'ioi'RTPx 

ir.t,t' .rrJor inb-jall leMin Iho Kr/ormalcry lohxL, Chingleput, 
_ . 'f JJ? ^Eetiirs bare been rerried oat daring U.e yrer. 

Cb.ngtepnt taluk, Teni.eri,Conjeeven.m taluk. Repauw are^mg erereted 

(500) Jyars^Sira tfrnP ’ . |,aTe been roeonstructed. The jnmiict wall 

VV.,^n W -rrtbere ^«ere ..dre ba 

trwnl, Coaieoverem, Ccajeereniu. taluk. Paleh 


r^-reweT CeuiTerm taluk. Patab 

repaiL’".^ the'taistaw'tbeataelre. every y<nr. Vegetation ... 

being remoted. • ^ iladarintakam taluk. Reraim hare 

V,vn«rel^’t;Lta"LpTr.k rta..eri;R with .peeuny-rreptatal mortar i. in 
TJTOfiTTM-" ® 
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(325) ^iva temple at Trisulam^ PallaTOram, Saidapet taluk. Repairs have been 
carried out during the year. - ' 

< (328) Vishnu temple^ Tiruvallur, Tiruvallur taluk. — The northern wall has been 

repaired. The trustees are carrying out the repairs themselves. 


SIXTH CIRCLE. 


Madura District. 

(395) Ten pillars^ Madura, Madura taluk. A sum of Rs. 65 was spent in 
removing the shrubs, etc., in March 1912. 

(402) Fori on rock^ Dindigul, Dindigul taluk. In 1910-11 and 1911-12, the 
cost of repairs done amounted to Rs. 1,874 and Rs. 28 respectively. 

(403) Mltiupatty cave in Sitkarmalai^ Mettujjatty, Dindigul taluk. Steps in the 
hill cut and mud walls inside the cave demolished and cave cleared of all debris. 

Rsmnid District. ' ' 

^41i) Uamanadasyami temple^ Ramesvaram. Ramnad taluk. Portions of this 
temple are being repaired by the trustees without reference to this Department. 

Tinnevbllt District. 

(451) HsAnu temple^ Kriahnapuram, Tinnevelly taluk. J^kaees in the roof 
were closed at a coat of Ra. 700 in 1911. 

XuioHiNopoLT District. 

'r» ^^67) temple, Ratnagiri, Kulitlalai taluk. Repairs were executed in 

pecemhcrlOll and Januii^-, February and March 1912. Repairs do'ne aro:-A 
fallen parapet waU west of Amman shrine has been rebuilt. A badly-dilapidated 
parapet near been removed and rebuilt. Leaky niantapa has been 

repaired ^nth concrete, bnek -laying and plaster matcnals for railing have been 
purchased. Total expenditure Rs. 398. ® 

(402) jfico impU, Puratukovil, Kulittolni toluk, EeccnUv repaired by tbo 
trustees, 11.0 trustees l.ave very wcU repaired it, leaving tbe stones bWiag iuscrip- 
tions in tlioir own places. ® 

(463) Korangaimlhan Srinivusanallur, Musiri taluk. The pathway to ‘it 

has been recently acquired at a cost of Rs. 3,4.S0. 

(460) ^anyani7«di /frj, Ranjangudi attached to Tovaiyur, Perambalur taluk. 
Vegetation has been cleared m and about tho citadel this year at a cost of Rs. 220. 

im) Mantapa eonUiining iomU^ Shame Khan motquty Valikonclapuram, Peram- 
Rs^SlO ‘ January to March 1912 is 

(468) Temple, lank and manlapaj Vulikondapuram, Perainbalur taluk. Rcinirs 
for Rs. 1,000 were done in 1911-12. * 

(169) iVanitpa coniaining a tomb, VnUHpuram, hamlet of Rromadp'nim, I’oramba- 
lur taluk. Woik was done in February and Jlarch 1912 to the extent of R». .30. 

(470) dhaMot Khan niugue (YotHtar nuejuf), VaUapumm, hamlet of Bmma- 
ueaam, 1 crainlxiliir taluk. Floor lia-s been renowe I at a cost of Rs. 50, and vegetation 
Las Iwn removed and tho tank in front cleared at a cost of Rs. 10. 

(475) .<iro temple trilh iMferipCtent^ KUR)nluvur, TricbinoiMtlv taluk. Recently 
yepatrwl in full by tlio truslers. 

(478) Fart icith temple and intcripHont^ Trichinopoly, Trichiiiopolv taluk, 
rrncing has l*pen done to the l’re«t!on’s Iniierj* in I911-l‘i nt a roxt nf Rs. flO. 

. (479) 4Sim temple, TiruppAIiiharai, Trieliinnpoly liluk. Tin* whole of the 

intule •hrine lem Kn-n rcnewcsl br Chettien. 

• (4^5) temple miat reek tnten'pfhnt, TiriiTrllarai Triehinofoly 

taluk- Wockii done i«inr« October 1911 are — rrjaint to roof of main temple, buildmg 
up tl^- eontj»jund wall and cxillecling inatrriM* for nantapa. Cint, R*. 
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is. 265. Vegetation IB prUy Glared. „ UdayarpSlayam 

(501) Brihadisvarasvamt toyfe, uanpu 

aluk. Some roots were '■'=“7"'*;%““'^’ ® Ua^ySrpilayam taluk. The pedeetel 

Rs. 17-12-0. 

SEVENTH CIKCLE. 

Soimi Abooi DraTBicrr. 

CuacS^^2tSS“‘'“ofth^e3tttLn^u^^^^^ 
tastion and \rall partly dug out. 

. Tanjore DistaiOT. 

• t xTMtnKfltsoam Kunabakonam taluk. In 1911-12, 

(354) N^livamvam ''"f ^construction has been dismantled and maleriaU 
the compound ■wall in reo" ‘'’h ® 

being collected. Ta',.mhakSnam» EumbakSnam taluk. The 

(366) lU tower at entrance are in a dilapidated 

floors, beams and joisU o! bought during 1911-13. 

•condition. Necessary joists KumbakSnam taluk. In 1911- 

12, in front -tb 3' concrete end a ceuree ot bneks 

and plastering over was done. trnmbakouam, EombakOnam taluk. Mantapa 

(S59) Ohakr«pM.mm .icw/e, cbarily. 

in front of tbe svaim shnno is g « KumtakOnam taluk. Slight 

(360) XMsarjmmimi “T ’ j plastering to the mmtapa m front of the 
ropniro to the n»n.ponnd nJl .ns.de^^^ .P 

Bvami slirino wore done Ip p Svilmimalai, Kumbakonam taluk. The temple 

(366) Svamm«Uitmim ,ty i, in good condition. The outor com- 

has been Completely repairodb^nClmt^r^ jt ,tat the 

r..dan is 

beinire;lirorbftot™tees'’o^^^^ Kumbak5nam latak. The 

^dj'. Tronoucbar Miyavaram taluk. Plastering was done 

(369) c»'^' “ a outside. Porch for south wing was eon- 

to ntl wings of the ° “in tort-wntl «... plastered. 

atnictod. Passage in rear of ; ,..,„irod for the tort walls and Uie ground 

to all wings i. in as 1^ all dimppeared and Uio bnck.. crnmblo to 

floor and roof of the 1^*"'^ fp,nt door in the fort wall also r^uircs rcGlting. 

™vd..rhy.hee0eotoU« 

UUnxato for Its. 6,650 -Mis-BTanun, Mnyararam taluk. Renewal of 

.„o S"i,“Jri;rdo-V k ^betty and for repair, to other porno... 

"’“'"Al;)” -r-P-r, Tirnpitnsnr. Sbiyali taluk. The tample hs. 

leen thoringhly ^ired by prirate .gerta. 


p '(378) Little fort enclosing the great implcy Tanjore, Tanjore taluk. The two* 
slips of the escarp .wall have heeu taken up and one was finished last year. The other 
is being rehuilt liow. , . . > 

(380) GriiapurtSvara temple^ Tillasthanam, Tanjorqj .taluk. Supporting the- 
lintel stone of the at entrance on the east side was-done in 1911. • « 

(382) Fanchanadesvarar temple^ Tiruvadi, TSnjdre taluk. Stone floors of 
. maniapas in front of svami and amman shrines require resetting and are being done 
by a member of the publio. ; , . ' * 

• Tanjore Palace huilding, Tanjore, Tanjore taluk. (G.O. No. 198 W., dated 3rd 
February 1912.) ... j .- * » * 

(1) Sangita mahal. — Repaired recently. The building still requires improve- 
ments of its floors and also provision of window shutters. Necessary repair estimate- 
^will be framed. 

(2) Clock ioiver. — Repaired recently. It is in fairly good condition. 

, (383) Mantapa and inscribed stone^ Kodiyakadu, , Tirutturaippundi , taluk. 

Recently repaired. In good condition. ’ ‘ ^ 

(385) Siva temple^ Vedaranyam, Tiruturaippundi taluk. The trustee of the- 
temple has repaired it in 1911-12. Everything is in good condition. 
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APPENDIX A. 


Office expenditure during Uie year 1911-1912. 

Pay of Superintendent and Additional buperintendent 
Travelling allowance of Superintendent and Additional 
Boperintendcnt .. .. .. .. ,, ,, 

Pay of estatlishrnent indoaive of temporary staff 
Compensation for dearness of food-grains . . , , , . 

Travelling allowance of establishment inclosive of temnorarv 

staff . . 

Snppli^ and services 
Contingencies 

Coronation bonus 

Total . . 


BS. A. F> 


13,683 

12 

11 

3,051 

12 

0 

5,352 

0 

11 

166 

3 

5 

3,149 

0 

0 

4,596 

4 

0 

3.325 

0 

4 

94 

0 

0 

33,418 

: 

7 


:v a.— There haa been • receipt of Be. theeale of Photo print! to the pahUe. 


APPENDIX B. 


LUt 0/ placee tfwted durtny the year 1911-1912. 


Diiiriet. 

rorceoeemtioa. 

For «stt*T«tian. 

For bfpeetion of endAt litM, 
anH^liw, eto. 

TlugepeUn . . ^ 

fUrtna [ 

-Chiaglepet .. 

1 

Aoek&peJh 

DhlrSp4U7ta 

Vlmnegraai 

H K».p. 

Seiwed* ,, 

M&dartatek&m 

Jfelanumo .. 

SripereaihudCr 

Kidemtettor 

UehlheUporem 



*111 

Korth Areot . . . . J 

TiramiUi 



Tinpeti. 



HeleiD , , 

Tirlmennleio 

Ke]«»Up,jt» 

AyM japeUsn 

Bankervtreg .. 

*nracb«ttg(4a 

BttTmmengmUTTi 



PtpiaXem. 

Ceinhetere .. .. 

i'enjepqefui . . 
ICLipreniri'.'” 

1 KenulSpat. . 

' Kettot 

1 Aisbeli 

UhltLl 

1 IlerpeoehilU 

I FlUfci>4e .. 

liedecUU .. 

1 lUlUheniii.. 

1 Tt«.Urthe:iI 

B.»»r7 



SHtipiU7*“- 

EJ3.T7 



:::: 


fCepepI' 
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For iDBpoctioQ of ancieot nt«<, 
actJqaiiies, oto. 


Ta'Jp'tri . . 

Goct7 • • 

Penokoiiqa.* 
Palat'nindraw 
acrwtla •■ . 

M Cbrtar*l»p«Ui 

IfOpabcbi .. 
Hindupnr .. 
Madakaim 
IWIU 

Itatnagin . 

Agili • • 

VinarOm . 

Caddappab.. 

f Triohinopal/ 

Tiao*al'a"“ 

TlucnaanakklTiJ 

RamaTapotam 

SrtTangam .. 

’ Taojora 

Kooifcakanam 


I Alagat^^'l 

I Raosld . • • 

I RasMtanoi • 

tJtUrakOkaoaogal 



U77akoD,}lii T»m“aW. 


bailor. 

TiTB»tl6r. 

Tlrakkkhtat^l. 

MannilaD. 


Tenkai! 

CoBtladlan. 

>:iar*i. 

Tiiocsalal. 

AmbSaatuBdram. 

^h»nrildt*<. 

r>pant4ai>>- 

fCadaTa&allOr. 
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appendix 0. 


Expenditure incurred on conservation of ancient monuments during !911-1912. 


Berial ] 
nambei. 

Mama o( caonoment. 

Village. 

Taluk- 

Diatriot, 

Ajnonnt 

aanetionsd. 

Amount 

apent. 


A40)(&'a j&soripllant . . 

Sogada 

Ftrtt Oi 

Berb&mpor . . 

nU. 

Qanjtm 

u. A. r. 

^ 's *0* ^0 

9 


EotakoUa .. 

GoomaOf 

Do. 


yii. 

8 

Bngsda HUl. 

Rnioed monaatery 

BAmatirtham. 

ViaiaDagraiD. 

Vizagapatam. 

CO 0 0 

60 0 0 

4 

Baddhist lemuna at 
gaAkaram 

Buddbiat TRoaina , . 

gnAkanm . . 

AnakApalla .. 

Do. 

61) 0 0 

66 0 0 

6 

Jtimatxrtham. 

Viiianagtam. 

Do. 



6 

Bnddhiat Temains at 

gaftkarara .. 

Anakftpallo .. 

Do. 


89 0 0 

7 

giTft templo 

OhantaUla . . 

Stand Ou 

Bofldat • , 

<f«. 

w;. 

4 0 0 

8 


Dndaaalli 

Qaator 




$ 

Tbe Buddhiat atoua . . 

Anararati 

Sattooapal]* . . 


65 0 0 


10 

ThaHiilfoit .• .. 

^oodapalH .. 

Bet«ada 

Ktttna . . 

19 0 0 

11 

Do. 

Do. 

Do. 




IS 

Bock ootliBKi 00 tb< 

B«a«tda 

Do. 

Do. !. 



IS 

1 bill ioelodios ftva 
1 oavea. 

1 Baoolia to tHa t«(W 

1 Do 

Do. 

Do. 

I340 0 0 

1. 46 0 0 

1S3 0 0 

It 

cavK* titoatad to tea 
footh of Akkanna and 

3fadarna caraa 

BoddhUt coToa OoQtipoUa 

1 Eltora .. 

Do. 

ISO 0 0 


■WorfeMipW8««*- 

Do. 

Pi»y of wttahiaso. 


Eioenditars op 

iite, Hi. 269. 

WorK m progmi. 
P»y ot wsfonmso' 
OatJsy 
Ka. J4T. ^ 

P*y of wntchinaB. 


IB I K*lU4tarm .. 1 llwr&had*- 

\ B*1H. 

IS I Aneietit d«*crt«d uo-sfl 

I rtmuni — Miliiru. I 
I «»«al IK^W. ( 

17 I Afiriont doAertod [ 

I rrmaini— Qaton't 

l*lli 

18 I AociAnt d«*«rte<j | 

I rraiAinv-Dodar 

I BTOBM pttMK* B««I I 

VfaUr te^ordoct .. 
AebaUntripanitritBi 
t^mplo, 

G&ulK«tU Umvl* neat 
KajaaUpat 

87 ' naaar Ranutvasil | 

73 I Jain aonlh ef ‘ 

I runfl^ti Umpla. 

<4 Malavavanta Hafn- 

I ntthaiTami *ra]pU 

75 Tba Ilampi roit'a 
74 1 Kofk »o»t 


r.i, 


rvo 


Gootj , 
On. 


UodagUI}' 

Iletpct 


110 0 0 
BO 0 0 

130 0 0 
300 0 0 


48 0 0 
94 0 0 

iso' 0 0 
701 0 0 


‘■"SS"””'"' 


^ I 
* * 
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‘Expenditure ineurredon conserv^ion of endeitt menumenls during 1911-1912— coat 


tamfer.j NuneoljDciBiiiQcaJt. 


97 ' • • Adoni 4 

33 Powdxr ma^zuie on Do. . 

JambanAtlua Hill. 

39 AnoUnt monuments . . Do. 

40 K«h&ndai4roMTanii Vontimitt* • 

temple. 

41 ^liahavaperama] temple Gapdi^tn < 

49 Fort Slddhantt*®. 

43 jDOieot f^Jaried well. Do 

44 Fort •. . .. Durramkopda. 

45 Temple on the Poihpa> Cuddapah . 

girt hill 

40 Syed Ahmed Saheb’a i)o< . 

Masjid. 

47 Natava to«ari . . Do 

-49 KarantuhaiTtinS temple. Gntramkopd*. 

49 Viahnn to 4J pie *4 SOznpalle 


,4 SiddhavattMo- Cndlapeh 


VdYalpAd 44 I Chitton 

Cnddapah . . I Coddapah 


42 Fort wall 

43 Fort 

• 94 Bekal tort •« 

49 AlaRgaladeri temple 
AS juntimplt 


49 Boelt<«at earrlDf* 

49 Fort . 

• SO Sasgamaanfat^a'ol 

teineh. 

.61 Port 

63 hixiog two iiiaoribcd 
aUha 

63 Jaintample 


67 I Do 

OS 1 Do. 

09 Uinda temple, tort 
•70 Fort . 

71 Delhi gale 

7 5 Do. 

73 The palaoe 
71 Kocfc.cnt unple 
'76 Anoient meoamewt* 

76 Tempi* .. 

■77 Benaman temple 
78 Fort 


. . Multen'a tiet* 
tery. 

.. TelUcbery .. 
Do 

.. Palghat 

Bokal 

.. Meogatore . 
&oItan’abat' 
Utj. 

Vi^ayatnanga* 

.. Tandoel 

.4 Hullkaltrag 
Ubaram 


PDghat .. I 

KaeattgOd .4 ' 
Mangalore 4 
Wynad . . I 


j Frode .. .4 Coisleitore . 

i Kartr . .. !>*• 

&ekar«reg .. BaUa 

[ Kamabkel .• IVieliloopoly 4. 


S 66 0 0 

5 0 0 Kemertitg TPgeU* 
UoQ. 


79 The Shore Umple a* I 

MataKellpare-e. I 

80 Anaieot monameote at I 

Slahaheliparam. ' 

at Tb^ *• | 

at Anrtant ■w'aomenta .. 

*j Tk- Urae 6 i»a temple. . 
la The Bh*t 4 p«ttt».rtr 
tetnplt 

ti Tb* Ta»40eUranr 
Wmpte 

le -T*e>l«iaJ ^ .. 

tTrt. 

It The ('■r* 
tf T»eO‘-4 ter* wait 
M n>* C'ra*a!’«. 
rtal. 


Fl^a OrtU, 

■ jfitoalleporaa. j Ckteglepoi 1 Chlsgtepat 


Pal'eienm .• | Seldepet j l> 

^larankappam ’ ChiBgl^et ..I 1> 

Teanwi CVnJewrete* .. 1 D 

• sri{«a»H 6 ar. iXe. I 1 » 

' Terentelr MadaranUksn 1 D 

|Cliin*Wpe\ Chiegtepet ... D 

IDdaTagiti 4 . Ddayegtri .. [ SelJer 
l>a«enr^> .. " I wH*" 


97 6 a 

4*5 * 0 I Jb provreee. 

99 S * I • 

Ite e • I 1 b pr egreea. 


19* U • I 114 • • ■ 

11 « * , le * * I 

a*6 *' # 97* It 11 

4* * • »e 11 9 1 
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Expenditure incurred on contervaiion ofeneient monuments during 1013-1012— cont. 


BeruJ ] 
nofflbor. 1 

1 Namo of tnonumont. | 

Vilbigo. j 


|. Dfitriot. 

AiQociak 

lanotioned. 

Amount 

■pent. 

Bemaikt. 


Stxih Otnlt. 







M. A. r. 

S<. A. t. 

Ot 

SrabadltTkra&Tfttoi tem- 
ple. 

QaAgaikop4<^« 

i&lapntam. 

Udaiytrptlai- 

jam. 

'Crfobinopoly , . 

COO 0 4 

COS 0 0 

93 

■mbun&thsn temple . . 

nmveall'ai .. 

Ttkhinopoly . . 
Pentmballkr .. 

Do. 

SO0 0 0 

SftS 0 0 

93 

'emple, tank and msp- 

Valikopda- 

Do. 

1,000 0 V 

1,001 0 0 

94 

tapa. 

'ain itatnea 

puram. 

Jayaikopija- 

Triobinopoly . . 

Do. 

so 0 0 

16 0 0 

95 

ilaptipa oontalniog 

tomha, Sham tekhin 

ehOlapnram. 

7ahkep4a- 

pur»ia. 

Peramhalor . . 

Do. 

400 0 0 

403 0 0 

96 

moaqoe. 

RatnMTara temple 

^iedyaco ' 

KoRtUUi 

Do. 

450 0 0 

S96 0 0 

97 

diTa temple 

Tirorelat. 

galam. 

Triehinopoly . . 

Do. 

56S 0 0 

see 0 0 

98 

BSifeiTaraaTami temple. 
Putting op iron-corrn- 
gated palingi. 
Ratijatig^i fott 

Samayapniam. 

Do. 

Do. 

ICS 0 0 

168 0 0 

99 

Triehinopoly. 

Do. 

Do. 

IOC 0 0 

106 0 0 

190 

TU(>iaAgu4i. 

PerarntmlOie 

Do. 

236 0 0 

230 0 0 

101 

Ancient monuments 

Perambaloe 

eection. 

Do. 

Do. 

too 0 0 

3 0 0 

102 

R SraAgauathen temple. 

8nni«as.»- 

naltor. 


Do 


7 0 0 

103 

101 

105 

Ancient menmnente . . 

Port on Rock . ’ . . 

Uo 

(Hiadora 

divUion). 

Dindigol 

Do. 

Dindigol 

Do. 

Madura . . 

Do. 

60 0 0 

llDO 0 0 

88 0 0 

66 0 0 
38 0 0 

lOS 

Mattopatti cave 

Mettor»«' • • 

Do. 

Do. 

84 0 0 

65 0 0 

107 

SiTE temple 

Rirtnot . . 

Malftr 

Do. 


8 0 0 

IW 

Temple .. .. 

KoilpaW 

Do. 

Do. 

7’’t> 0 

7 0 4 

109 

TenpUlan 

Meduts .. 

ftladsra 

Do. 

86 0 0 

65 0 0 

110 

Pre-hittonc Tematna \ . 

AdiohatullOt.. 

SHenikobtaai. 

’noneeoDy 

60 0 0 

60 0 0 

in 

Taikavtapati temple .. 

SclvaikuQtam. 

Do. 

DO. .. 

COO 0 0 

1,127 0 0 

m 

YUhpu temple .. . 

AlvatUtuna* 

gari. 

Knatipipotam. 

Do. 

Do. 

SftO 0 0 

046 0 0 

113 

Do. 

TUmeeelly . . 


.630 0 0 

$99 0 0 

114 

Do. 

Aganm 

StlriUipotttir. 

V Do. 

80 0 <1 

26 0 0 

lift 

Aneieot n onaventa . 

(6tirtikootam 

tob-divUiont 


6ft 0 0 

46 0 0 


Snnth OtrtU. 


IK 

Port at OingM .. 

rtln^HA 

Hodivanam .. 








117 

Port 8t. David .. 

Cuddalere 

Ceddaloia 

Do. 







118 

little Fort (repalriag 
the rampart vail). 
lilttU yort (eimitniet' 

I'aa jure 

Tanjore 

Tanjora 

2.630 


0 

3.488 


0 

119 

Do. 

Dq. 

Do- 




360 




>na a oamnound wall). 









130 

lilUe Fart jmeinUin- 
ing). 

Cia* parleramaeami 

Do. 

Do. 

Do. 

144 


0 

144 


0 

121 

Ramhakeuaei 

KamhahOvam. 

Do. 

600 


0 

693 


0 


IfigHiirantmi temple. 

r.. 

Do. 

Do. 

430 


0 

430 


0 

123 

Bln ft g* pt oil Tlmi 

tampU. 

DannWg CeaUa in& 

Do. 

D«. 

Do. 

1,600 


0 

8.168 


0 

12i 

TnuqneVar .. 

hi ayevaram 

Do. 

1,700 



1,691 


0 

136 

Uaettpa and inaorfliad 

KAdlytkkada. 

TirataralpOadl. 

I>*. 

290 

0 

J 

390 


6 


ProTiding notfcs- 
boanie. 


ProTidiBg' notiM 
tosidi. 

V*j of watohiDsn. 


Pay cfwtfebo'an* 
Contnbntim* V 
tenp^. 

ContrlbBtiw *7 

tom Io» 

Oonlrihutjon ®7 
ProTldlBB BOtlfl** 


Pay of w»toh™*“» 
lo progTM»» 

Do. 


P*yof»»tol»=»“* 


In progrow. 
bo6''n 
III. 300. 
In pfugT*** 
botien 
Ite. 410. 
Contiibotion 
lU. S.fOO- 
tn prognoi. 


Contri* 

JoTiod. 
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EiUmntn eoimtertiffntd and relarned—conU 


From whom rtcoUod. 


riooTtUvo i>gln*er, CblngU* 
pot. 

Do. do. 


RsmuUt* Kngto 
drocT DiTUbn. 
Do. 
l>o. 


do. 


Ciocutif n Knglnw, KeI]orc 
Do. do 

fia^riat«ndiogKngin')i'c, VII 
Do. do. 


Do. 

Do. 


do. 

do. 


IvxMoUTt Eeginorr, Mkdar* 


CxMotiTO SnguiMr, Tinso* 

T»Uy. 

Do. do. 

Do. do. 

Foginoor, 71 

CoUoctOT olTooioto .. .. 


ISuealivo Fngiaccr, Caurerr. 
Do. do. 

£S6«olit«£aginocr, Tanner . 


Kamo o( nonom^nta. 


TtnipalUrira tompla .. 

Vadai» 11 ^ 4 rir«r lompU . . 

Old tainpla «Uli Mpidal gOporo 
Aneiont monomonti 
•'Tormabal *’ 

Cornwsilit tnomorlal . 

OHTe»n%>oll 
ObolUW roar old town «•)) .. 

Hill Fori 

Anetmt monumontt (Kotloo tioorda) 
Tiruioalal NIyak'opaUoa 

BrDiidiiraraixtml Umpto .. 


JaraboniOiaii tempU .. .. . 

Cbela Umplo ot lu]a lUJtlrat* 
An]«6go Fort .• .. .• 

Bifa tampla 

Fraaton'* BatUry 

Mal.tbill tampla 

8abrabmatiy»*»»inl tempi*; -• 
TitnfB»l»t palao* •• 

Ton plllif* 

Fort oa took . 

Notieo board* (o onclent moDinnont* 
Temple on hill .. <• •* 

Fort 


Koliea l"0»r1e to enolent looaomenu. 

Tlni.otUl Ny*k’# peUeo .. 

ChokreptoUrenJ tomple 

Holldlnce noarTenjotop*!*** .. 
CbO|* lUj* <io»fter» tn Toojora 
P*l*e« ^ , , 

AMenot to*crinT»nJoropelaca .. 
FtiregeAge Little Fdrt 
FeUoe bnildinee •• , 

Sri UBMUpunerarer temple 
Fort 


VllUg*. 


Vijalor . . 

Ur*g«iJ«in ., 

MealrMAgiUm. 
klemellipnram ,, 
Cklnglapet 
Medm , . . , 

l>o- 

Wo 

Udayagiti 
NetUr* .. 
Medan .. 

Oeneelkop}* 
Aolaparem, 
AramrAeOr 
Adotkonl 
Kimerinnlll 
Tlraerllatel , , 
Tirarleekkatel. 

AaJeAgo .. 
TiriiTOdiAgoUre. 
Trichlnop^y „ 
Hetneyepunm 
Velliybr e! 

Medore 

Do 

Dindignl.. ,, 

Medare .. 

Pelnl .. 
Anjeftgo . 

(trivaihiiBU'n .. 
hrieillinottor .. 

•Comhekonaa .. 

Teajoro .. 

Do. . . 

Do 


MelattOr .. 
ArenUAiI 
Ulnjee 


faidipet.. 

tniingtepnt 

Do. 

Medrit .. 


t7J«)-agirl 
3l*d<sr» .. 
Djtyirpelliyen. 

Ffremhitfir .. 
Do. 

DdererpeUlyem, 
Trichinopoly .. 

‘Jo. .. 
AnJeAgo ,, 
Trlehtnopoly ,. 


DSndigq),. 
Meden .. 
r.lnl .. 
AnJeAgo., 

6r{nlkant.Mn 
Btirtlllpnitai 
KumVeliOtum . 


ripaDllaia 

AnoleAgi 

TitidiraRem 


Triclilaopoly. 


njeAgo 

rfekloopc 


S,139 

949 

IJJ 


I, AM 
4,6S9 

4,604 
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Lisi of photographs, eio.-^on^ 


Ho. 1 

31M. 

Deactiplloii. 1 

Village. j 

Ulstriet. 

Alatcrul. 

j Age. 

-3623 F 

ull . . ^ 

lira dancing in EaUaaAnlLtha- 

TaruneAgalam. ! 

Salem .. 

Stone 

Dravidian. 



tTftmi temide. 





- 2SU F 

Dll .. I 

^idgOtOfianar in Kail4san4Uia< 

i'AmmafigalaiD. I 

tfalen* . 

Stone .. 

Draridian. 




1 

Tioncrellf .. 



3525 t 

•nil .. ■' 

?iew of upper water fall near 

Euttalam 

Stone and 

Natural. 





Tiiinerelly . . 



3526 f 

fall .. ' 


KuttaUm 

Stone . , , 

Natural. 

363? iJ 

'■aU .. J 

temple with teppahnViai. 

ITiittAliin 

I'lnoeteily . 

Stone 

Dfan'dian. 

252S i 

^nll .. ] 

DT&rap4lAt pointing to lage 
Airaatva'a entering tlie temple 

Tenkaii 

‘Itnnev'elly .. 

Tinnorclly . . 

Stone .. 

Dravidian. 

2529 ] 

roll ] 


Stone, brick 

Dravidian. 




TenkAAi . . 

TinnwTelly 

and plaater. 


2630 1 J 

?nn . . I 


Stone, hriek 

Dr»vidun. 




TankaAi 

Tinnevelly 



■ 2531 1 

t?nn . . I ' 

&iTa danc'iDglTi tmTanUbakrltul 

Stone . , . , 

UtkTidian. 

■ 2532 ; 

Full . . 

Kangalanalhar in Vlirantlha- 

TenkaAi 

TianeTolly . 

MeUl . 

Dravidian. 

' 2533 

n»if .. l 

VinaTakai with eleven banda in 

Tenkaai 

Tinnevelly .. 

Stone .. 

Dravidian. 




Ambaeenaad 

TiooereJIy 



953{ 

Half .. I 

Senlptnial woik in progrMS .. 

Stone . . 

Sfodem 

2535 

Fall . . j 

I'lmatu u! temple 

, AlannatkAril . . 

Tinnerelly . , 

stone, bridk 

Dravidun. 



Baiianakam . . 




2536 

Full . I 

View oi water lall near Umplo. 

rinnovelly 

Btoue and 

Natural. 

2532 1 

Fall .. I 

■Nnrth.weal Tie* ol eiirdTia and 

Bbatmadavi . . 

rinaevelly . . 

Stoee, briek 




inner court wall in Bbakta* 



and plaster. 


2S3S 

FoU . 

i^ortb Tiew of Uie amirtirwaod 

RbemadAvi .. 

'nanerelly .. 

Stone . . 

Dravidian. 



Weat Ti< w of the envlvn wall 

Sbennaf dvi . . 

TinneveUy . 

1 Stone . . 


2640 

041! .. 

Inner view o! tbe nonbeta oater 

bbamadavi 

Tinnevelly . 

1 Stone .. 

DraridLia. 



Outer new of acutbern on ter waU. | 

SbCnnadavi .. 

Tinnevelty .. 

Slone .. 



iFnll 

Kortb outer view ot the temple | 

UturakMi* 

Kamnad 


Late Dravidlaii. 



inolodlog palace, et«. 

inatieai. 

KAmnad .. 



lllkU .. 

Two eaetem etf^rat with a 

UttarakCta* 


Late Dravidian. 



modem wall between 

niafkgai. 

Uttarakaia* 



2544 

lull .. 

Four atone pillan on tbe weet of 

Bamnad 

Stone .. . 

laleDravIdlan. 







3545 

Half .. 

Kanakaeabht of KatAr4}t 

Ultarak^* 

tsaAgai. 

Blteiakcea- 

Ham&ad , . 

Stoae . . 

' Dravidian. 

2546 

Half 

If orth-eaet view of etone ear with 

Bamnad 


Dravidian. 







2547 

Hal! .. 

Colaaaal fi guree ot boiee aodele- 

Hamoad 

Kamnad 


Late Dravidian. 



pbiot in Afli’aaar temple, 
nansniar delireriog toe two 

Bamceraraoi. 



^ 2546 

Foil .. 

Kamnad 

Afetal , . 

Late Dravidian. . 



llAaema to Kama. 

Kamnaivaya' 



M 2549 

Fall .. 

ViibpD wilhbie two aoaaorts. 

Booth Aroot 

AleUl .. 

Aneient. 




naraoi. 



^ 2560 

VdIV .. 

Kriabpan and a tiipod . . 

tfamaiivlya* ' 

Booth Aroot . 

Metal .. 

Anoient. 







2661 

Hal! .. 

lforth>we>t Tiew of the lenctam 
of the templo. 

IkruradaiDani* 

(far. 

Tanjote . . 

Btone 

Dravidian. 

2662 

: Half .. 

Sontb-oaet view of tbe laiw/om 

Itrovadaznam* 

IVujore 


Dravidun. 



of tbe temple. 

dBr. 


356S 

1 Half .. 

Sootb'eaet view of the taiteium of 

TinTadva>ani> 

Tanjore ,, 


Dravidian. 



the eimdae of tbe temple. 

dor 

and plaeter. 



Fluict the proposed leboildiog 

Tirovadamara* 

Taiijore 




of (be oonlral abrine of tbe 

dOr. 



2662 

i Ualf 

Kuilh view of the •infmi over 

Tlmvadamara- | 

Tanjore . , ‘ 


loite VTork. 



the aftthambal Ammat abnne 

dOr. 1 


2551 

6 Hall . 

&OQtb>weat view ot tb« vinaKe 

auavadaoiaru* 

Tanjot* „ 

Btiok and 

l.ate \V orV. 



o\ar ihe Makamba) Annum 

dSt. 


plaeler. 

266 

7 Hal! . 

. Oeneia) vis* of Forjanaravapa' 

SQryantrkOvil. 

Tanjore 


Diavfdian 







- 266 

8 Hal! 

Piinet ‘ Sun ' in PorjaDaraTmna* 
iTtmi Umple. . 

FUnete, Itaha, oakra, fCeto, 
Handra, Angaraka, Badba, 

SaryanarkovO. 

Tanjore ,, 

aieul . .. 

Aooient. 

266 

9 Hal! . 

SOTyaoarkdvU. 

Tanjore 

Aletal .. .. 

Auciant 










KaalorD view «l thr front gOpQ* 

Uayavaraia 

Tanjore 


nravidiaD. 



ra, 3Ia;Orvnathatvainl Um* 



plaater. I 



Weatem view ol the front KOpti* 

• Uayavavam 

Tanjore 


Uravidlan. 



ra. MajCranalhaavamI trmplo. 

1 IjAyavanin . . 

Taojore 



!2 Half 

.. Fart ol wwitrm view oaoUtning 

Bnek aed | J 

OraviJlaD. 



tbe flgare ol the Amman in tbe 
tbvcwof pcaeoek ooiehippiog 

1 


pUater j 




tbe tJCgii, ktejtiraoaibeirimi 
Umple. 

1 1 

1 

1 
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2564 

2565 


S56S 

2669 


2373 

2673 

3674 


*477 

2418 


■ 3381 
3682 


2687 

2S88 

*589 

*590 

3691 

- 9893 

^ 3593 
•>*691 


Hslf .. 
K«U .. 

HilU .. 
Half .. 


Half .. 
niit .. 


Half . 

Half .. 
Ball .. 
Half .. 

Half . 


Half . 

Half . 

iUlt . 
Half . 

Half . 
Fall . 
Fun . 
Fall . 
Foil . 
Half 
ffalf . 

Half . 
Hall . 
lun . 
tun . 
tun . 
Foil . 


of the lee'.lcfD 

EtDpabaiSanra 


'tmiyu oTer the eeatral abrina 
of tbs Usd. 

Soath-sait Tiew of tbo Ood-les- 
ae’a central ahrme, llayorana- 
ibasraml temple. 

Horth'Weat Tie<r of the Qoddes9e*a 
ceutral ebtine, Uaptrarl- 
thasTSmi temple. 

Oovri iJianevof tbe(loddM<8’s 
ceottal ahtine, Jlaytiracaib* 
aevami temple 

Boma«atra ti#» of the Ooddes- 
ee’e central ebrine, Mayorana- 
thalTSaii temple. 

Eaitern yiew of the outer gOpuia, 
Kampaharetrara temple. 
Western new of the noter 
gOpora, Kampafaart«< 

temple. 

Faatern tww of the »t 
gOpora, Kamf4h€e' 

temple 

Hutem T< 

gOpora, 
templa. 

8ootb-»«st yiew of the •ismaj 
oyer the central tbnne. 
Korth.»e»t yie* of tbe *i«iaee 
oyer the central shrine. 

View of the twee baring aeolp- 
tore* 10 rebef, Kampabits*. 
yara temple- , 

Vferr of tbe b»M hanng aeah.- 
toree^ in relief, Sempdb*. 
tMrara temple. 

View wf tbe bi*e haTiag eoolp 
tone in relief Kampthare. 
Tira temple. , 

View Of the ba«e hamg ao^. 
tore* In relief, fraiBrahet*l- 
rare Uaple> . , 

Viewoflbebaee b*:*"* 

tnres luteUef, Kamplhart*. 
yara temple. , , 

Saraper Kamfibertf"" fe®!;*' 
Female HrtrapaUbi Ramptha- 
mrata temple 

Female DTlrtpalaki Kampiba. 
resTara temple. 

KSga pillar m Kalyapaoianta- 
jam in the temple. 

Sorth yiew of tbe lanrtex 
Ifoiai vww of «b« Bhogamanta- 

V»w of gateway erilh remains 
of foMifirati'oo. .. . 

Ohelisb near tbe old btadraa 
Town wall. . > . . 

, Sootb-mat riew of the BrlnUtea- 

I peromtl Umple. 

•ir„. Tiew of the wooden ear, 
Tlsaperom*! t*??'*: 


*3»a 
*399 
IMQ 
»MI I fall 

}40i Fall 

I 


Sooth-east new of the 
of the temple 

Granary in the temp! 

Cbandia.‘6kar»r .. 

; pobrabmanya 

pidir. .. • *: 

’^kUTwbUinlb. 

desrapp*^ ,«aainaof 

’'■J-Tnli;'. » 

Kaljtoa m»p4*P» 

Pdfst with home hratkst*. ete. 
iMcriteJ etone '*’* 

«imp!»ctithee“»‘b-aaat. 


Msyararam . 
iUyayaram . 

bfsyayaram . 
bisyayatam . 
Msyayatain 

TnbbiiTanain. 

Tnbboyanani. 

Tnbhuranam 

Tribhoysnam 

TiibhnyaoaiD. 

Tritbuyanam. 

Tribhoyantm. 

Tnbhnvaoam. 

rribboyanam. 

Tribtiueacam 


Tnbburanam 

SimbSehillam. 


ibtcballem. 

Iladras 

Tiromalas 

llruisalai 

TirapaUtarai 

Tlnpalaturai. 

Tinpalatorai. 

riropalatarai 
TimpaUtural. 
•lirinialatarai. 
Ttra pa’ateral 
|;ai«>lbabv< . 

beUgalfattl-- 

iseugalpatti,. 

Ayotya- 

pataa"* 

A»*Jyw 

jiaW*"' 

.tjMja 

fwtoa* 

Ar«>lya> 

'ptpam 


Tasjore 

Taojore 

Tasjore 

Tasjore 

Tanjote 

Tanjora 

Taojote 

Taojore 

Taojora 

Tasjore 

Taojore 

Tasjore 

Taniore 


Taojore 

Tnojere 

Vlaagepatam 

I VUegavntam 
Vuagajxtsm 

V iugapaUm 

bTsdiaa 

Vellore 

Vallore 

Tanjnre 

Tanjora 

l>. 

I Tanjora 

Taoioea 
Tansre 
I 'lanjora 
Tanjora 
I Tasloia 
ratem 


Balsm 

tUUm 


Brick 

plaster 

Brick 

plaster. 


Brick 
plaster. 
Buck I 
plaster. 


Hrick 

plastsr. 

Hnik 


and I ilraridian 
Draridian. 

Hraridian. 
Drsyidian. 
hlodem. 

Dratidian. 

Hrayidian, 

Drariditn. 

Braridian 

Drandiaa. 

Uniyidian. 

Priridian 

Hrayidian. 


5toos 

Stone 
St use 


Brick 

pla-t« 

i-L-it 


3UtaI 

MeUI 

HeUI 


Dranditu. 

OtisaiaD. 

Uiiaaiax 

Oriasian. 

Otiaaian 

IfadM-'ral. 

Brand lan 

Modem 

Draeidian. 

Braridian. 

DrsTidian. 

Oraridito. 

•ndiaa. 

irlduo. 

baton i* 


Uro ndiaa. 
Onndias 
Dra«tli«n. 
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List ol photographs, oic.~-c(m/. 


N'o. 

3U. 

Description. 

VOIage. 

Diatriet. 

Alaterial. 

Age. 

26Si V 

oil .. E 

ortion o{ Boo]si mtntsps ia 
front of A^jntJrtyuTttui 
temple. 

ooth-weet riew of BhlmUTora* 

■ 

nam|ri 

BeUarj- 

Stone . . . 

Vijaj anagar. 

2685 £ 

oil .. S 

Nelag094n 

Botlar^ 

Slone ,, 

Chl]iikyan. 

2686 1 

oil .. 

letaili from 6tapi on eootli udo, 
BhlmOOraraiiTtmi t«mpU. 

Nelagopd* 

BelUr> 

Stone .. 

Cbajokyan- 

3687 1 

?on .. 

msi^e of EsrasTati from CaU66< 
vamrS tii temple. 

Bigadi 

Ballarf 

Stone .. 

Cb&jQkyan. 

- 2638 

Poll .. 

[mage of Shaomtikliaaraizu from 
RailCirarasT&mi temple. 

CiAsh 

Bollary , , 

Store .. . 

ChAlnkyan. 

- 2682 


Image of Farrati from EaUOO* 
TuristOmi temple. 

Bhgali 

Bellary 

Stone .. 

Cb3]tiky&n. 

2690 

Knll .. 

Images of £iTt and I'arveti from 
RalleiranSTlmi temple. 

Bigali 

BeUiry 

Stone 

Ch4]tkytn. 

1 3691 

Foil .. 

Image of Visboo from Eriab^ 
temple. 

Uhnoatiada- 

Denary 

Stone . . . , 

Cb6)nbyan. 

2692 

Foil .. 

Entranee of the ride vail of tbe 
fort. 


Bellary 

Stone .. 

Vijiyanagar. 

2693 

2691 

2695 

3696 

S697 

Foil •• 
Foil .. 
Foil . 
Foil .. 
Full .. 

^eat -riew of abore temple 
North-west riaw of shoce temple 
A— Portion of S Rathaa 

A— Portion of 5 bathaa 

Cannon neat htrlapore 

Mhmallapuram. 

MamallSporam. 

Mhockallaparain. 

hfamalJAparam. 

Clunglepet .. 
Chingleput 
Chinglepat .. 
Chioglrpat .. 

Slone . . 

Stone ., >, 

Stone 

I’allaca. 

Pallatu. 

PalJana. 

Pallana. 

2698 

Foil .. 

General new of EoandararAja- 
peramlj temple. 

Tedliomho 

Uadara 

Briek and 

Ancient. 

Dmidian. 

« 3699 

Full .. 

ChakkaratUlrar, rererae and 
baek Maadarer8japeraau4 

temple. 

PovVai Alrir, Bnfittttt*r. 
Pdrilrtr. Peria Afrar. Kola- 

Xadikomha 

Uadnra 

platter. 

Metal.. 

Draridian. 

* 2700 

FoU .. 

Ta^ikooiba *. 

.Madoia 

Metal .. 

DraWdua. 

iakhara A^rar, Toodatldipadit 
Tiromihe'lmaonan, Tiroppan 
lir«r, Kftrattalrtr, Aluora- 



kari A^rtt, Namreairtr, 
Ddaijarar and GaradUvir. 



P 


— 3701 

ifoh 

OaradaVfirand RakkarartU^rar. 


„ , 

Scone .. 

tmridlan 



Nartsimba tearing the Hirapra. 





Soath aide of the Stnem-A of 
AipdSl ahrine. 

ladikomba .. 

Sladar* . , 

Stone 

Draridian. 

DcaridiaB. 

37Di 

2703 

Foil .. 

PUa of the Utfararam temple.. 
Ircieare Iroie isiagee .. .. 

Mtyararam . . 
MaruJidtl*. 

Ihojore 

Tanjore 

Paper .. 

Metal .. .. 

Ancient. 

- 2706 


Treasare trore imago .. .. 

Masodtatte- 

Taojore 

Metal .. 

Anoient. 

«, 3707 

Foil .. 

Treaaare troTO iniagea .. .. 

hlarodtatta- 

Tanjore 

Metal .. 

Anoient. 

2708 

Fon .. 

NaTtb'a tower* 

Caddapah 

Caddapah .. 

Brick luid 


2709 

Foil 

Western wall near the Narth*# 
tower. 

Caddapab .. 

Caddapth 

Stone 

Aneieot. 

3710 

Foil .. 

A nartioo of well near tbe 

Caddapah . . 

Caddapah 

Driek and 


2711 

iFaU .. 

Bastian osar the Karab’e tower. 

Caddapah . . 

Caddapah .. 

plaster. 


3712 

IfuU .. 

Sj-ari Ahmed Sahib's Mcujid 

Caddapah . . 

Caddspab 

plaater. 

Briek and 


2713 

Fall .. 

AnnMi* shnneiaThiraparanatha- 


Chinglepat . , 

plaster. 

Stone .. 


2711 

Fall 

Sednt ahrine io 'rhlrapaianslhs- 

KOram . . 

Chinglepat . . 

Stone .. ,, 


«1 

Foil . 

hlodem ■ealptorework in Tbirti- 
puianatbakearars temple. 

Kavam . . 

Chinglepat 

Stone .. 

Uodsm. 

271 

Fall . 

Qencnl nsw of the lloaeam 

Beawada 

Eriahna 

Brick and 

Modem. 

271 

Fall . 

Srolplorr* Ifing oo the oatnd* 

Beawada 

Kriabpa 

M?rM*'' .. 


271 

; Fall . 

Slone pillrr with mapdapa and 



Stone ,, 







laddhiit. 

271 

• Fall . 

Itaddha isugsiaiideUis Uateam 

Beawede 


hlarble , . 

Buddbitt. 

27. 

I Fall . 

Fost-*leried eare 



379 

1 Half . 

Utneral riew of the demolithed 

Pedijar 

Doiabialere 

Stone, briek 

Ancient IlfnlB. 
Ltraridian. 

27 

3 Half . 

tNOatb-Ms*. new of the timima 

rcrTipaiejani. 

Qutmhetom 

and platter. 

fnridtao. 



anl msptapa of Sagnrcerare 

and ploeter 



. Nortb-«Mt Tien’ef the nwiaa 

F»»7»F*l«y«ai. 

CeimlMLtote 

Stone, brick 

InrtiUn. 

37 

( Half . 

G*nrr»l »*«« of the inUrvrrol 

PerpapAlajan. 

Colmbalote 

Stoae, bnek 

)r*ridlui. 



the niopint 

. Seoipruneabrrsthe door-wajel 





a: 

i (lilt . 

ras}apii|a7aa. 

Cr.|aih«tttr« 

Mtene, brfclt 

)r*r(dl«n. 

_ 


holla aa.( toe eaaotero- 
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Ko. Si 

IM. 1 

DescripUon. 

Tillage. 

District. 

' kfatcrlal. 

Age. 

■2768 Fo 

.11 .. B< 

iotb-»Mt of the ■Sw'"'** ' 

sbrine. 

tlmebeftklV' 

Tanjore •• 

Crick 

plaster. 

Cnek 

end 

DnTidien. 

>769 F* 

ill .. N 

nmeneftklt* 

Tanjore 

and 

Draeidian. 





plaitcr. 


Draridian. 

8770 Hi 

tif .. 

:rultoo4»r with funlljr, Ktdt* 

rirDcheAUV- 

Xanjore .. 

Uctal 


2771 H; 

iH .. 73 

whoM\ln9!i eVc. , 

'Siimokba VipiMTam •• 

\abga4t. 
rimoncAkst* * 

Tanjore .. 

|Htonc .. 


Draridian. 

» 8778 n 



FiracheAklt- 

Tanjore .. 

Stone .. 


Dnrtdlan. 








2778 H 

■If .. & 

iTt Danmng 

TiroehefikSt- 

Tanjore 

Stone .. 


DraTidiao. 


Ubgodi- 




Pneidiaa. 

2774 H 

tit .. E 

lirokavono Dblki t^^aror 

Xinche&kSt' 

\abgadl- 

TirocheftkSV* 

Tanjoro . . 

Stone .• 


• 8775 E 

UU .. I 


Tanjore 

1 Htone .• 


Draridtao. 








' 877« I 

uu .. i 


Tiraoh«Aka(- 

Tanjore 

Stone .. 


Prattdma. 


lalf . . ^ 

>iTa daneing ... .. 

TimoheAkaV* 

Tanjore .. 

Stone .. 


Providian. 

* 2778 I 

I*U . . 1 

7lnte4Tanr 

tabgndi- 

TiroehnAkkt- 

Tanjore .. 

Stone .. 


Providian. 



tsbgadi. 






iitU .. : 

[oterioT tUw cf Ibltd prkkata 

BamdiTSicam . . 

Ulmnad • . 

Stone .. 


klodem. 



(west side). 






2780 : 

HiU .. 

Booth^east riew ot third iacer 

RameiTaran] . . 

Itlmnad ,. 



hfodem- 


entrance. 






2781 : 

Full .. 

Booth-west riew at third inner 

llamedrarain .. 

Ramnad •. 



Modem. 


entrsnee. 





Pravidiao. 

2782 

FttU .. 

yorth-east eiew «f the Seamt’s 

Ramedratam 

Rlmnid • . 


and 





plaster. 

Briok 



8783 1 

Full . 

VUeUkaU •hfino 

^ BanWeataKi .. 

lUmnSd .> 

and 

ModetD. 

8784 

7^1 .. 

8ooth>we*« view of Bohrabnaa- 

i EaoteiTeTaiQ . . 





TttTiai shrine. 

1 






S«U .. 


Btmlisarum . . 





» 3786 

H*U .. 

Boolptore io the itooe ear of the 
temple. 

Stone 'oar with a Chola prinee 

FitoTSlftr 

Tanjore .. 

Stone .. 


ProTtdjan. 

- 2787 1 

1 Hklt .. 


Tanjore 

Stone •• 




trodden Vy a wbeelof the temple 




3788 

Full .. 

Oeoerai view ot aairaoee to large 
well from the «e«t. 

Tamatahalli .. 1 

BelUrj- 

bt.n. .. 


Vijayanegar. 

2789 

Wall .. 

General Tiew ot eutnooe to large 
well from the north-weeU 

Tamatahslli .. 

Bellaiy . . 

Stone •• 


Fijayanagar. 

2790 

Foil 

Cirenlar arch way in eotrsooe to 

large well from the west 

Tamstahslli .. 

BeUary .. 

Stone .. 


Vijayaaagar. 

2792 

Foil •• 

Qencm view cl the uteHot ol 

TaoarabsUi .. 

Bellary 

Btone .. 


Vijayaoagar. 

2791 

Foil 

Feinted arohwey oret the well 
psisege from the east. 

Tamanhalli . . 

Bellsry 

Stone .. 


Fijaysnagsr. 

• 3793 

Full .. 

Carved Negwpaasl is entrance to 

TamarahslU . . 

Bellary 

Stone .. 


Vijayanegar. 

379« 

Full .. 

Oenersl view of prehistorio 

Eodatini 

Bellary 

Forth . . 

■■ 1 

Prebiatorio. 

2793 

' Tull .. 

Bae^meot at ptetLu'arvo mound . . 

Rodatii^ 





2755 

2791 

• Full 

6ootb..east view of Sir Thomas 
Monio’e boose. 

Fortnut o( Eir Thomss Munro 
Itom snold cngraring io his 

Anantaptir . . 

Anantapar .. 

Anantaphr . . 

Anantspfir .. 

Brick 

p.'p'.*""' 

.. ! 

Ucdem. 

Modem. 



coart-rOoin. 






379' 

i Foil . 

, Sosth-east view ot large Dolmen 

Kalyaudrog .. 

Auantapbr . . 

Slone . . 


Acolent. 



ot Kslrapdrag. 






279 


. 1 Bemains ol a Urge oblong ealra 
1 to the north ot the rcckv 
1 hillook 

Kalytodrug .. 

Auantapbr ,. 

Stone 

earth. 

and 

Preb istofio. 

2S« 

lO Foil . 

, I Henulns ot a large ohloag eaini 
to the westotuerockTbiiloek. 

Kalyaqdrog ,, 

AnenlapOt . . 

Stone 

and 

Ftehistono. 

2S« 

II Full,, 

, , Oroop ot prshistorio Bumucial 

Kalyapdrag .. 

Anantapftr .. 





1 

stones to sooth-west ot th« 
rooky hillock. 


earth. 




28 

02 Fall 

Hindo soemorisl stones, outnda 
■I the temple at the toot of tb« 

Caljaqdrag 

AnantapOr .. 

Stone .. 


Anoieot. 



DevadolabelVk Hill. 






28 

03 Foil 

, , Small dolmen srith oarred bsek 

ftalraudrug . 

AnantapOr .. 

Stone .. 


Ancient. 



foot of the DSTaduUbstt* Hill 






29 

04 Fol] 

.. Small oblong etini, oaUide tbi 
temple et the foot ot Uu 

Kaljaqdrag .. 

AnantspOr . . 

Btone 

earth. 

and 

Frehiatorio. 



DevadoUbstta IIDI. 





21 

!65 FoU 

.. Blons smug (nme, eotsldo lb 
> temple et the toot ot lb 
• DeTadnlsbetU IlilL 

^l;raodtng 

Anistapbr ■ 

Stone . . 


Aceicnt. 

31 


.. iFrehUtorie mornoria] itooe. »st 

.• Ketyaodrug . . 

AnantapOr .. 





' tide the temple at the toote 
1 the DtradaUWtta flUl. 
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list o! ptotograjSii, cto.— wnf. 


m 

BH 

DesoHption. 

Fniege. 

Diatrlot. 

lllaterial. 

Age. 

1 

9819 , 

PiiU .. 

£&tnnee of msbima^topa, 

Qdreotle • • 

: 1 

Anentspfir . . ' 

Eloce .. 

Ancient Ulndo 

9«S0 

FaU .. 

VUbon tsmple. 

Fillu ttom to&b&m»'c\&pa,VUliva 
temple. 

Lion pilUr on Okil tije of nahl> 
mkoUna. Vhhoa temple. 

Qdniiptln . . 

AnenUpUr . . : 

Stone .. 

Ancient Hindu. 

S651 

FnlJ .. 

OorepU* •• 

' AninUpflr . . : 

Stone .. 

Ancient Hindu. 

1 S8S3 

Full .. 

Filler viUt beta from mebftmeo. 
on tbe «OAt entre&oe, 
VitabhedresTAmt temple 

LepAbahi 

AneoUpflr .. 

Stone .. ^ 

Ancient Jliodo. 

9883 

Pan .. 

Pillar from KalpAoemeotapUi , 
Virabbedreartmi temple. 

LepAkahi .. 

AnantopOr ,, | 

Stone .. .. 

Ancient Hindu. - 

3884 1 

Fall .. 

Pillar from fCelyAoemapUpe, 
Vlrebbedteartmt temple. 

Lepsfcalii .. 

Anantapfir . . i 

Stone .. .. 

Ancient llindu. 

SS88 

1 Full .. 

Pillar from Kely&ouoaotapa, 
VlrabbadroiTAmi temple. 

LspAkabi , . 

Anestapfir { 

Stone .. .. 

Ancient Hindu. 

3880 

Full .. 

Pillar from EaljeoemaptApo, 
VtrabbedraaT&ml temple. 

LSpAkehi .. 

AnantapSr ' 

1 btono .. 

' Ancient Oindu, 

3857 

Fall . . 

Filler {torn KelyAoemeoVipe, 
Vlrebbedraaremi temple. 

LepAVabi 

Anentep&r . . 

Stone . . . , 

Ancient Hinda. 

9868 

I Full . . 

Pillar from {Celjtoemaptape. 
TtrebbedraarSmi temple. 

LspAhihi 

AnantapSr ., 

Stone ,. 

Ancient Hindu. 

3389 

Full .. 

Pillere from KeljApAmaolApei 
VirabliedrearSmi temple 

LepAkabi . . 

AnaatapQr .. 

Stone . . . . 

Ancient Hindu. 

k 3860 

Full .. 

Beteila from north auain eotranoc, 
Vlrebbedrearlmi temple. 

Leplkahi .. 

Anantapfir . . 

Stone . . , a 

Ancient Hindu. - 

1 386\ 

Foil .. 

Pillaia from let oonrt yard on 
eaat aide, Vlrabbedruremi 
temple. 

Booth view of Monolitbio Boll .. 

Loptkahi . . 

AoanUfbt .. 

Stone .. 

Ancient Hindn. . 

\ S8C3 

Foil . . 

LspAkabi 






Oateila from Monolithio BoU . . 







. loecribed atone (com e fiaU 

RnUbtda 

BtUiry 

' Stone .. .. 

AscieotHlndu..' 


APPENDIX P. 

Liit of Dravihigt prepared. 

1718. Pancbarnnkha Viniyakar in the temple at JembafcesTaram. Trichinopolv district.. 

1719. Do. Inh^a in • do. do. 

1720. Wooden Vimlna in the temple at Tirnchengoijnt Salem district. _ 










No. 1039, PffBLio, 20 tk Auciust L912. 


GOVEBNMENT OF MADRAS. 
PUBLIC DEPARTMENT. 


E»ai>— the followmg paper : — 

XtUtr—inm A. Bei., Caq., p.a.A. (Scot.), Saperintendent, Arclueolc^ieal Depart^ 
meat, Soathenx Circle. 

To— the Chief SeoreUry to OoTenunent. 

Dofed— the 14th Jane 1912. 
iVo.— Die. 238. 

I hare the honour to submit herewith my annual report for 1911-12. 

2. Of the monuments newly inspected during the year and detailed in the report, 
Eepainte letters have already been sent to Goremment in the case of some of mem. 
and in reg^ to certain others, they will be submitted later on. 


Order— No. 1039, Public, dated 20th August 1912. 

Recorded. i 

2 The report which Government have perused with interest evidences much 
useful work carried out by the department during the year under review though it is 
to be re"retted the Conservation budget grant of Rs. 40,000 was not fully utilised. 

3 Though considerably curtailed in obedience to the instructions given last 
end much better arranged, the report is yet capable of farther abridgment and 

4Trte.S”5» in pnisn.’phs W ‘T’ 

has »»»>' Bamaymia interest) and 78 (the aaiy sehtaig 

SsSTnce ot Bun 'worship) sugBest careless editing, to fuluta reports it would be weU 
Ufte conserration notes pertaiamg to the same drstnct were pat together, aad not 
scattered at random orer the section. 

4 Mr Boa’s proposals in paragraph 29 with releronee to the Eayagopnram and 

- 17 - 4 . 1 + \fo/n«rf»T« being dealt witli separately. The Government await a 

him"Ueet ol the siSr temV at BadapaaaUur. 

6. The attention of the CoUeetor of Vtogapatam is ranted to the remarks ot 
the Superinleadent in paragraph 56 of the report. 

6. The retercneo to the “ Dutch Carnodo ” in paragraph 106 is net undcratood 
for Deborah was the wife of the East India Company’s factor, John Brahoarn. 
(Cotton’s Tombs, page 263). 

■ 7. Tbn Government hope that the progi^ of work at the Museum will allow of 
Mr. Rea undertaking some excavation work dunng the current official year. 
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No. '1039, 'Ptmuc, 20iii'At;ouBT'' 1912. 

8. Copies of ' tho report and the photographs roferrod to in Appendix E 
• forwarded to tho Right Ilonourablo tho Secretary of State for India. 


(True Extract.) 


A. G. Cardew, 
Ag. Chief SecreiaiH' 


lo tbe Supetintendent, Arebnologial wltk 20 MplM. 

,, tbe AHuUat ArahKologie*] Ruperint«'Bd«nl for Epigraphy, 
t, tb« Soporintendent, OoTcrnmsnt C«Btnl Momiub. 

t> I, „ 

y, tU CcllocUitt. 

I, tbsFnbtieAToilu nep&rtio«nt. 

,, tbe CfiTeremect of IsdU, Eepattoiflot of Edacftlion (with 
,, tlis Chief Commuaioner of Coors (with U.1..V 
II the DIrMtor.Qeaeral of AnhtBology (with foor copioe ft O.L.). 
Editor*’ Tkble (with leporti MToring letter ft Order) 
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■ ANinjAL 

PROGEESS REPORT 

OP TOE 

AEOH^OLOGIOAL SUEVET DEPAETMENT, 
SOUTH&EN OIEOLE, MADRAS, 

FOR THE TTAit 

1913 - 1914 . 


PART I. 


Wort at Head-quarters. 

Hr. A. Bea, the late Supermtendent ot this Circle retired from Gorernment 
service and made over charge of this oflce to me on the afternoon of the I6t}i Octo- 
ber 1918. Ae per the orders of Government contained in G.O. R. No. 663, Public, 
dated the 20th October 1013, 1 was appointed Supermtendent of this circle, with 
effect from the 17th October 1913, orcelMi.A. Rea. retired. Lurmg the year I 
was granted one montli’e privilege leave as per Q.O. R. No. 40i, Public, 'dated 
the 18tb July 1913, and my Head Clerk was in ©barge of the routine work of the 
ofllce during my absence. 

2. The Manager and Head Photographer who bad been deputed to assist 
Hr. A. Eea with his special work at the Modms Museum returned to this office on 
the 17th October 1918, on the retirement of Mr. A. Rea. 

3. The appointment of C. S. Sondnram Ayyar as Head Clerk in this office was 
coofinned on the 16th July 1913. The services of C,^S. Snaminathu Ayyar, typist 
in this office were temporarily transferred to the Revenue Secretariat on the 9th 
September 19l3,andK. Ramachandrn Rao wasoppointed to act instead. The services 
of the temporarj’ clerk were dispensed witli on the 17tb October 1913, in consequence 
of Mr. A. Era’s retirement. 


4. At the request o{ the Superintendent of the Madras Museum, the Manager 
was deputpPd on the 6th December 1913 to assist that officer with the superintending 
of the packing and despatching of the duplicate antiquities belonging to the Tinne- 
vellv prehistoric collection. 'J he Manager returned to this ofBce on tbe 1st April 
1914. 

5. The services of the two temporarv draftsmen were dispensed wiUi ontheSOth 
September 1013. There are still a mimber of unfinished drawings in tliis office 
which were commenced some years ago, but until these are required for some definite 
purpose as illustrations to special articles or monographs, it seems unnecessary to preluratloQ 
engage special men at present to finish the work. In many cases, photographs might 

be made to take the place of some of these drawings as illustrations, and as photo- ^ 
graphs nto far more accurate and less costly to produce toan hand-drawings, the 
former should alir«j-s ho employed in preference to the fatrer whenever possible. 

"With the exception ot a few plans aud sections of the cairns excavated at Siru- 
mugai in the Coimbotore district required to illustrate my report on the work carried 
’out there during iho year under report, no now drawings Jiave been prepared. 

6 As per G.O. No. 649, Public, dated the 26th May 1918, the Soeond 
Photographer was deputed to go to SuM.t to take delivery of all the old photo- 
negatives taken in this circle which were stored in the office of the Direetor-Gcnoral 
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Photo- 

grtphy. 


List of 
ancient 
xaona- 
xnents. 


of Archeology in India, there. Ho returned Math some 1,900 negatives, all of which 
have been rearranged and classified and new numbers given where necessary for in- 
corporation in the “ Now List of Photo-Negatives ” which has just been published 
and made available to the public. 

7. During the year under report, we received 13 applications from the public 
and w'e supplied 190 photographs at a total cost of I?s. OT-'i-O which has since been 
received and paid into the Bank of Madras to the credit of Government. 

8. Twenty photographs of architectural details from important monuments in 

Southern India wci*e supplied to tho architects of New Delhi through the Director 
General of Archaology. ^ 

9. Mr. A. Rea was supplied with 230 photographs and a large number of plans 
and drawings to serve as illustrations to his work on the Seven Pagodas ” which he 
is preparing for Government 

10. The Asaiatant Arcbreological Superinteudent for Epigraphy has been sup- 
plied with 150 more photographs of sculptural subjects to serve as illustrations to his 
handbook on the “ Iconography of Southern India ’’ wl ieh he has been requested by 
Government to prepare. I have also supplied him with a number of drawings in this 
connection. 

11. At the request of the Superintendent of the Madras Museum, the Head 
Photographer was deputed on tho 3rd December 1913 to work at the Museum in 
connection with an illustrated catalogue of the duplicate antiquities belonging to the 
Tinnevelly prehistoric collection. Ho returned to duty in this office on the 16th 
March 19U. 

12. The services of tlte temporary Photographer sanctioned in G.O. No. 1231, 
Public, dated the 3rd October 1913, will be dispensed with on the 16th April 1914, 

13. A list of tho now photographs taken during the year nndcl* report is given 
in Appendix A. 

14. During the last hill recess, the Director-General of Arohajology was sup- 
plied with u brief of tho progress of Archteological work in this Circle during 

1912-13 for incorporation in Part I of his Annual Report, ond for Part II of the same 
report, 1 prepared illustrated articles on the following subjects : “ The Tolapurusha- 
d5na ceremony,’’ The Cmder Mouud at Kudatini in the Bollary district,’* and 
** The Kota temples at Kctagin in the Nilgiris ”. It is understood that these articles 
will appear in due course in Part II of the publication mentioned above. During tho 
year uuder report a new list of pboto-uegativos in this office has been published and 
made available to the public. 

15. Tho old list of ancicut monuments in this Presidency, dated 1910, is now 
under revision and I trust tliat it will be possible to issue a new and up to date list 
sh ''■tly, but there still remain a vast number of monuments awaiting inspection before 
a thoroughly complete list can be prepared. The tollowing is a list of additiomil monu- 
ments that have been selected for conservation ; — 


X««< of iifir tnonummU that hare been melutfed in (he Standard Liii o/Antievi JUonumeuts. 


Taluk. 

Dcwklitr. 

of monamonl. 

Ueaaon for 
oonKrratioa. 

0«n»T. 

nefaranee. 



Kitm^ Pnirict. 






Fear pilinn in Ute rviood inind». 
r«tB m JsmmModdL 

Jhtiriet. 

Iliatoriaal .. 

frirala .. 

<rTnt-at*d) 0 O. 

No. roNie. 

tub 

January iOlS. 

KaraMnofvt 

RcndoTldn.. 

(7o, iMthM«ou.t traaplo in lb* 
loit and tbo adJolniKK latidt 
<«o(alDU>g anrealar «i«t< and 
aCMaml V'P** 

llUtoncal .. 

Priwte .. 

0.0. No. 719, 
J’ablio. datau 
ethJoly 1911. 

Do. 

IVj. 


Do. 

Do. 

I'ablM, dat*i 
IRtb Mo.ambar 
t»l«. 

I.'o. 

Do. 

Tiibaa (•ca,!* and aUiar 
ra*Aafna, 

Do. 

IV. 

Kndoraawaflt Na. 
J9I-1, I'aU'o. 
dawd iKk 

Jaoiary IfU. 
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liist of SOT raonstoonts that have been incloded in tbe Standard List of Ancient 
lionninenta — roi>r. 


<k( nofianiMt. 


Oindopu .. 


QompalU «. 

t 

PwraVetids.. 


Btdag^lU . 
UelUry . 


RadnUAi 
<two mile 
t« tb« WMt 
<1) 

n*api (for- 
aorly ih« 
*nct«nt cit* 

n»g*»)- 

So. 


A*ai>taf*r JtuMei. 


RoiSk ^Vai'waT of P(-not<Midk 

Old Eiamb^in tho compt-anit «t 
tho Sab-ColleotoT*a o6o«. 

Large doluen on the aemnulof 
the rooty hillock >h»tit one and 
a half mit<a nonh-ea«t of Kal* 
yandrog. 

Two oMong eeima on the north 
uid. 'rcet udat of dhe hUt ebera 
referrot to. 

Group of rm» ciieeUr eiimt 
titaaied ahoat cait a ailo dao 
north of the iiupeotion hnaga- 
low, Kalyandrng. 

Groap c( three large eaims , 
eitaaCed eboat two milea north* | 
eutefthe lo-jieibaa himgaloar ; 
at FCOyaodreg. i 

S/Oary JJhtnet I 

Rallcrrara temple .. . | 


PatUhi Kttna t«*npla 
Aehxiarara temple 
Rrithna Ktnple .. 

AnaeU r«ytna temple .. 
Canngitti temple (daina) 
ChandraSeken traple • 

Jvid-k’arkrUa Canes* temple 
SaJararaat* Rignnalba temple 
(tatae 

Ivine’* t«UDc« 

Inacnleit V&hnti temple . 

ilaxart'EUmtebaailra temple 
Throne platform .. 

Ea»e.oeol of Ring'a eedienoe 
ball. 

Hephani atables .. .. 

Gourd hoete 
Large (ton* tivogb 

Lnrpe itone door .. .. 

liotos Hahal perQion 
S.E watchtower m Zenana 

fatement of Qacen'e palace. 
Zenana eneloente. 

Kotth watchtower In Zenana 


Goard room, Zeoana enrlotore 
SVaier parilren do. 

T. gateway do. 

Targa andergrenod tempte . 
Carved baeementol • palaoe 
XTndergroead ebrtneenanber •' 
Watebtowerui Dannath'a eoclo 

Sand Ccwrr fo Pannaih'a enele 


rabliebaUi 
ae**«’* bath 
Octagonal bath 
Gctag.uiaf p*el!ao« 


rrirnte 

Gcremment. 


Pririte . 
Gmrotnent. 


G 0. No. S33, 
Pablic, dated 
IStb March 1913. 


G O. No. 9T5. 
Fsblie, dated 
4 tk lAogTtst 
1913. 


G.O No. 901. 
Pshlle, dated 
36th JdIt 1913. 
6.0. No. 98, 
Pnblie, dated 
83rd danaarr 
1913 

0.0. No. 1S3. 
Poblio, dated 
19th. April 1813. 
ftirat clast. * 


0.0. No. 1«2, 
Pebhe. dated 
lOthdpifllBlJ. 


'• Clear J.— Monemeota which from their prmaat coadibse •* Watotieal «r aiehneJofIml » 


ea.M la ha B-.a. 
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List of now monunacntA liiiit hntft boon inciudod in tbo Siandard Li*t of Ancient 
Monamcnb— oofl /. 


}(iB« of motatoMit. 


I llospct 


illtnei (,(oT* I 
' i..rr1y !»>• 

•nofpptclty 

ot vii«y»* 

Ua. 


Di*trUi—«onl. 


Uroqp o( <n>*U Jkto tomplr* 
tooih ol 


to tlvk o**^ »f 111* 
tlia Tofttigatlii 


if’ 

Fo»t (fktewoy 
toM> 

'Jla.iutkyo tnofiaM o«or Totort* 
C»tu md. 

Rdrttvatl totnpU onotooWafl* 

Jotk. 


ItAnguvaml Mtnplo .. 
RbtndikMTara tmpio .. .. 

tiD)^ tampio near Hataaimha 
•tatoa. 

Batltikal Oinaa« tampta 
Vtihno Fad faiDpfa 
Viabna tnajtaKo. 1 

Uo. No. 2 .. 

Do. No. 3 

Jain tatnpla on bil) »i4o (naar tbo 
latt), 

Old H*a tompU (nror VitUla 
tararlo). 

TVelnad, ta<Dp)a e**o**7 (ncor 
Viltaia tatople). 

Uonohtbio boll (flanpl tuaaar}. 
'/ oo-atoroyad loaodopa (ffompi 
bsaaori. 

tUmpI tataar .. .. 

Poolaj btaaar 

wall 

Al ohkicCBadon dargab and tenV. 
ARctantwall .. .. .. 


I D<ar tb« lalok 


I>naeodi 
SboJ* « 
J.kkaoari 
thtaa niil< 
•ootb < 
Kotagiii. 


CaddspaA 


Ctimlattre Dutn«t 


MoTuganstbaamDi taipple 


(O 'rba : 


I AlaBaliB 


....cpla — 

alata 

(3) A mntila<ad inECiibeil i 
on Iba tank bund on 
I^^SagabEmKasallui lOad 

Wfirt Dittrut^ 
Groap of laraa dohiMiio . . 


0.0. No. 46J, 
I’obUOa datoo 
lOlh April 
1013. gooond 
olaaa.* 

no/ 

Do. 


Do. 

Do. 

0.0. No. 07B. 
Jnblic, datod 
dih Aueiut 
1913. (Protee* 
tod, 1411, rnb- 
liB, datod Iftk 
NoTambar 
1913). 

0 . 0 . So. 978 , 
Fablio, datod 
4th AoKoat 
1913, 

0.0. No. 227. 
Fublio, dated 
24{h PebnioTT 
2914. 

0.0. No. 904. 
PobliOi dated 

26lh July 1812. 

O O. No. 290, 
Poblio, dated 
24th Maroh 
1911. (Prote<v 
ted) 

G.O. No. 904, 
I'nblic, da.ted 
.'ethjaij 1912. 


G.O. No. 749. 

Fobho. dated 
ROj July \Bll. 


i.O. No. 1039 , 
pBbko. deled 
18 th Aeg»t 
I 9 U. 


• CIvu 77.— Monomenta 1* I* *>ow only poamblo ordealakbla to aoTO from farther datiiy by amab minor metnirae 

at the aradicatioB o{ vreatition. tba nrimioa of water from tha walla and tha Ilka. 




Ijifit of new monmnonts that have been inclndcd in the standard List-of ancient 
monaments^^an^ 


Beaton lor 
conserratlon 

Owner. 

niatoTJoal 

OoverameDt. 

and Arobi* 
tectnral. 


iliatorical.. 

Prirate • . 

Do. 

Do, ,, 

Do. 

Do. 


Do. 

and Dpi' 
grapbicnl. 

Do. 

Epipapbj. 

Dittorioal. 

Do. 

E^ptaphi- 

Do. .• 

liiatonoal .. 

Do. 

Do. .. 

Do. .. 

Iliatorical 


Arcbiteo* 

□orernuinit. 

toral. 


nirtotia] .. 

rrirate .. 0 

Do. 

Do. 

Jo. 

Do. 

Do. 

Do. 

Da. 


Dpij:TapbJ» 

JrtTata, 

Icaarr.Beet. 0 


Locality. 


of Dkonament. 


ISIuyaTaram. 

^annilam . . 

Do. . 


Hami oga 

rayati- 

pettai. 


ruok- 

kadaiynr. 


Tirnkloin- 

di«Tawm. 

Tuoi.hotian* 

gattao^udi 


Areii Httlrul—^tA. 

Oattide the Fort — 

(1} Fattabirains temple jn 
Neraol&MrayaoprtUi. 

(2) 'IVelTP-pdIarM maiidepA 

i& Kata«tngaTM»np«Uai. 

(3) llwenty-foor Jain fignrea 

in two rows, • atandin^ 
rndo figure, two fng* 
‘flienta of a utUng figure 
and tao inacriptioos on 


TanjaT4 DitfriAf. 

Amiitaghateavata temple 
SlafhurantiTara temp)« . . 


Kallur 

fibiyalt 


'iSi~ 

Jiadara 


PainpttisrNra temple 
CttMspadWTBta temp'e 


Paiopalureta temple . . 
{CaI>ar*eon4etart temple 
BrahioapurikTare temple 


bretharanfevraia temple 
(1) SeDgiiha ilcbel 

(3) Mebiraia Sabab or The 

Dotber Dali. 

<3) The Statue Hall 

(4) TbeAnenol .. 

(6| Tbo Cloek tewer 
(&> Krwbna VHeeTanb oitbUe 

wooden water paTilion In 

^7) Jaratbthana(aqiwreboildtng 
witb large dome). 

(81 Mottaigeporam ... 

(9) The two domed hall* on the 
west ol tb« EangUb^ 
Mahal. 

Jttiirra Pitlrirt. 

Jain itateie, reeh iDeonptiona 
and Pancbapaiidava bM> ~~ 

tbe bnl. 

Jain etatnea. and reek ineerfp* 
tiene on tbe Beltlp^aea <" ' 

on the UmmaDanaaioi bill. 

t.Eimaarklataeaanfltoeensttona 
on tbs top e( tbe ease Sill 
porbebjpaQani abere t' 
Ayyanar templa 

ranrlai-andaTa bede, Jain 

•tatuM and Brabmi and Tat<^ 
leitu ineeriptlona on Iba Fan* 
cbepaadaea malai. 
I'anekarendaea bwU and tha 
^rabitd inaentitbitia in tOa 
ntforn M> tbe hUI. 
nameina of (laara jiatigammal'i 

paSeee. 

and 


Srd OotoW 

1915. 

0.0. Ko. 901, 
Fnblio, dated 
2«h July 
1912. 


G.O. Ko. 819, 
PuhUo, dated 
2nd Joly 1918. 

0 0. Ko. 718, 
Puhlio, dated 
8tb July 1911. 

0.0, Ko. 901. 
Pohlio, dated 
36th July 1912. 

0.0. Ko. 803, 
Pnhiio, dated 
2ndJnly 1912. 

1.0. Ke 901, 
Poblie, dataa 
Setb July 1012 


Foblio, dated 
17th FobiuarT 
191V andQ.O. 
Ko. Ip8 \v., 
dated 8id 
FahiUBiT 
1912. 


I'oblie, date/ 
S'.h Joiy lOlj. 


0.0 Ko. bOt, 
Mia, dated 
I Jalr Ifilt. 
. .. Ka. lr«, 
Fnblle, date! 
letb Kareb 
ItU. 



7 


Idst of new moQumeats that have hccn ineladed in the etandaid Inst of ancient 
moQiimenfa — «unf. 


Ho, 

Tolok. 

Localitj. 

1 Kuno ot msnniDODt. 

Bsssoa for 
oonssmtion, 

1 

o™,. _ 

1 RsfSTEilOe. 




Barnnid Itutriet. 





Siraguga .. 

Kansk kodai. 

Tbs boalder, stons beds snd 
Brshoii inseriptiona on th* fcQI : 
and tbs n>ck-«Qt templfs mtb 
insenptutas sttbe ol tbs 

biU. 

Histnriea] 


0.0. No. 715,- 
1 Pablis, dated 
ath^alplSU. 




TJsuwfOjr BtOnft. 





Amluimod* 

S«rasd«r> .. 

SsktbSTStSlIss tempts .. •• 

Arobitso- 

tor*]. 

■ 

Prirsts , . 

: 

0.0. No. S79, 
Fablie, dated 
:i9th Pebroarr 
1913. 


HfiHumenls {Aal are tetiMirt^y $n the lut ortftre/i far fenriontnt reUntion. 


In tbs 
Uit. 

Tstok, 

Leealitr. 

Name of monomant 

Belar.sse. 




<ree>d>s intrtH. 


4 

Ssapsta sgvoej 

Mabsfidtigiri 

Tbr»«t^(opW*snthe bil) 

0.0. No 111, Pabbe, Iltb 
UartbllK. 




naapj/«re‘« i»ann 


e 

Viuppstam 

8imb*«b«Uis> .. 

Viabno temple .. 

0 0. No. >0<, PebU, leih 
Jslr 1911. 

1 ) 0 . do. 

‘U.O. No. 904, I'sbUe. letb 
Ulf 1912 

19 

11 

Do. 

Fitbaporam .. 

DarUkonda ,. 
KodarsU .. 

BsdJi iat ranutAa on tb* hill . . 

CodlhiatrenaiDi 




Jr<«r«j ittnet. 
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Besvtta .. 

loaonbed pHUr and slab in klalW 
Tara tsoiple. 

0.0. No. «0, Pablic, IlUt 
itanrj 1911. (PretacCal}. 




StlUrf VurrteL 


Its 

1!» 

lUrpsBsbstU 

Do 

lUrpanabalU 

Utbskaagtdor' 

Fort .. .♦ 

nai Fstt and Fatsee 

0 0 No, 901. rablis, ictb 
iai]- 1911. 

Do. do. 

m 

ilsiiCaUi 


Narailsba temp'* 

Do do 

ProtaeUd ai far Q O. No 
nr, raUia, lllb Oetelar 
)»ia. 




vurraer. 


117 

m 

C»eB«sr .. 

Oc-la.-oraM 

tUtlsda Aebni, % 
Ksmlrt cf Ka(^« 
karst. 

Ifslksadab 

Crosp et aralpt*r*d UvliMn* 

i 

beatptsi*! IVtoea ..| 

O O Na. 1019, Pat.'ia. tOtb 
ASfaal 1911 

l.U. .Na. llir. I’nUi*. 4tk 

t>««ck** 19I2 

m 

OMtsr .. 

TaTi»sa(slaaa .. 

I 

l>a>Uiteiwtaa t*ni{-le . 

0.0. .Na. mi. l*aiA« Jerk 
OirUlar 1911 




r#^a**/Merv« ‘ 

“ 

r.i 

N^fsistasa 

■nr*»a»»» 

r*an>*>»'««* Fa. f'f. r*>t>r. » 

Ka«a'«lara. AacaXtSll 




da^raa* t 


T?: 

•(smUO 

Namatkri 

T»e k.*: an* tia a* ^r< ftratar'ata O lir.PaWtf. 

sr.^-.-a. sn Baastaatv ntkia>rll 1 f. 

**»••*- j 




s 


delettd from iht IM of aneienl moi\ument$, dated 1010. 


KuaWt 
in lb« I 
liiU 


TaJuk. 


Locality. 


Kam<! iDonnmart. 


lUfarrnM. 












16. A list of new books and publications acquired during the year under report .Qffloa 

-is given in Appendix B. library. 

17. The following excavation works were sanctioned by Government, but the Enatst 
■ only work actually taken up this year was the excavation of the cairns near Atettn- 

palaiyam in the Coimbatore district. An illustrated report on these excavations is 
given in Part 11 of this report. 


Zht of excacation uorkt tandionei. 


Ho. 

DeseriptioR sad locality. 

Amount 

taaiftionod. 

Keferenee 

1 

C»Ttain ctimi nesi Mettapsluyua, Colmbaton 

% 

0.0. Ho. 193, Fu^lie, data) Ui» 11th Fabnuir 
1913. ' 

2 

Certkia eainii in llis afigliboaitood of Kslyan- 
dpie. Ananttau Dutnet. 

eoo 

G.O. Ho. 1331, Fohlis, data) iba 33rd October 
1913. 

9 

Certua jnsToi acu Vmakonda. OnntfirDia- 

100 

0.0. Ho. 1S9I, Pablu, dated the ISth December 
: 1913. 

4 

Certua tomb* at GajjsUkoadt, ilatkapor Utok. 
Enmool DitUiot. 

100 

u.u. no. JUS, I’nhJie, dated the 13th Ueoember 
I91X 


18. The following ia a list of treaaare-trove cases brought to the notice of this O^eanrs- 
department for an opinion as to whether any portion of the treasure should be *^5™* 

. acquired on behalf of Government for museum purposes 

(1) Pindof a large treasure in Eodur village, Nelloro taluk, Nelloro district, 

G.O. No. 657, Public, dated the 26th May 1913. Received and filed. 

(2) Find ol 23 treasure*troTO articles at Kunneru amsam of Chirakkal taluk, 

Malabar district Not found worth acquiriog for museum. 

(3) Find of three stone images at Mallararpalsiyam, Ponneri taluk, Chingleput 
district. Proposed for acquisition it they are given free oi cost to museum. 

(1) Find of four metal images, one metal chafcram and a stono image wuhin 
the fort at Vellore, North Arcot district The four metal images and the metal 
•chakrsm wore proposeil tu be acquired for museum. 

(6) Find of six granite images at Mehikarandai village, Tinnevelly district. 

Found not worth acquirmg on bebaii of (ioverument for museum. 

(6) Find of some metal images and chakram at Srinivoaiualtur village, 
Trichinopoly district. Only the idols aod a chakram found worth acquiring for 
museum. 

19. •■^8 per ibe orders contained in G.O. No. 1452, Public, dated the iSth "iem. 
November 1912, a monthly statement giving the dates and other particulars of the 
tours undertaken each month has already been submitted to Government. Altogether 

147 days have been spent on tour, and the following districts have been visited: — 
Viiagapatara, Guntflr, Chingleput, South .Arcot, Madura, Tnchmopoly, North 
Arcot, Coimbatore, South Canara, ficllary, Cuddapahand Anjengo district. 

20. A list of the archxological work ■« proposed to bo undertaken during 1914- Tow 

16 is given in appendix C. Besides these, there are still a number of monuments 
awaiting in«poction before any repairs can be carried out by Government, a» it is not 
yet known whether they are of sufficient arcbitcclural or histoncal value to justify 
anr subvention by Government. If lime permit^ I hoix* to take up seme of the stnall 
excavation worlo already sanctioned by Oovornment and mentioned in paragraph 

17 above. 

21. A statement showing the expendilnre incurred on conservation works during 
the Tear under report is given in Appendix P. The sua of Its. 43,000 was provided 

in tCo budget out of winch a total sura of Ri, 8S,lSt-A-4 was spent up to the Slst Wtfki. 
March .01 1. 

22. With Uie exeeption of the aride-mebtag scheme of consomticin still in Orswmiia. 
prvgres-s among the vast remains of tlio aneieot royal city of Vijayanagar, popala.HT 

known as “llaniri Rmas”, few of thooUier works call for special not/ec- Th*e 


10 


Lnnaal 

spoadi 

Lon- 


provision of notice lonrds, the removal of vegetation, the pay of watchmen and 
Bweepore, and the usual nnnuul repairs to prevent decay to moiiumcnls entered in the 
Standard List of Ancient Monuments, constitute the main works undertaken (luring 
the year under rci^rt. A list of these works will be found in Ajipendix D. Tlio 
more important repairs oro described in Part II. 

23. The oxi>cndiluro of the Southern Circle of tliis department, during the year' 


under report, has been as follows 

R9. X. F. 

Salary of the retired Bupcrintenclent .. .« .. .. 0,388 JI 4 

Salary of the Bupcrintcmlcnt 7,200 0 0 

TraTcllinR nllowancca of the Sapermlcndcnt 1,827 10 0 

Pay of cstahluhtacot inclnsivo of temporary ataff . . . . 4,423 7 7 

Trovclling allowances do. .... 759 11 6 

Bwppliw and serricca .. .. .. .. .. 1,671 1-1 C 

Contingencies .• •< .. .« •« •• .. 2,832 0 0 

Compensation for dearness of food .. .. .• .. 246 11 6 


Total .. 26,250 11 6 


Madras, 

nut March 191k. 


A. U. LONGHUKST, 

Superintendeni, Arehaologxeal 

SuTvetj Department., Siouikem OireU.^ 
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APPENDIX A. 

List of Photo-keqatives pbfpaked ouBryo 1918-14. 


Prmitttv Slant monumenit and AnliquUiet. 


A. «7 Do 
A. 47! D«. 

A. 479 Do. 
A. 4S0 'Db. 
A. 48i Db. 
A. 483 Da. 
A. 483 Do. 
A. 484 l><i. 

A. 48& -Do. 


Two itoti* TjrtkoUot Vmihodra tfmpla. lot 
Sion* InuftF* oi o f^naUbiT* wonhipw IK 
Id a Aolsten at Vlnbuon 

Two tIlcIDOri.ll (toBO* of S-ITO wotibipfMo Dc 
OoDcn) aicw of o I■t 80 c•■nt Sin 

TfpM of pottciy diteovatod In tho mbdo . 


Gasan) r(«w of • *iM}l oalra 

llorul Cm (oBBil Inthonmo 
rotlary olarutt foond in tk« moio 
Botoial Vra (btoKao) foond t>< o wnaU 

BnnoiBa of tbo booiMt okBl) ond Uism 
loOBd is tha tntsA 

Btonaond iron iiBpf«a>»ftU fitaod tntla 


rotierj (brokos) fvwnd in * Ur^ «*!» ■ 


CLA&iiO. 

Jat't Art and ArehtUetvrr, 



£>(«. 1 

PatEaot. 1 

Loaotitp, 

Dlitriol 

C. 

8« 

roll .. 

fUit OM* e( tnoin ontnara. Ckasdrmoitb 

1 Vadalldri .. 

fiootb COsoro. 

o. 

U 

IW 

Foolb'Mtl ITHiortl «lr* ot Cksodrasotb 
4oia toapi*. 1 

; Da. 

Do. 

c. 

M 

Da. .. 

Saolh.*oit Ttow of wuln olirloo. Choodn* ^ 
r.otk JoiQ 4*taat« ’ 

IsUrior Tia* oi tb« CkosdrsAatb j 

Do. 

Do. 

c. 

87 

Ji» .. 

Do. 

Do. 

c. 

>s 

Do. .. 

Pillar froa ner^k^it convr at JtlSr* { 
drri aaBdi|Oa Ckondrioath Jaifl ^ 

IV. 

Do 

c. 

S9 

Da 

rilUr'ftooi ocalt^aA r«'w»r of Chin, j 
d<Ti icardap*. C^aodraoatk Jala j 

Da. 

Do. 

*=■ 



ri! ar trofB ncrtb.w«*1 c«rri«a of ItKIra* | 
d««{ aar.ifapa. OaorfranalA Jaia | 

])« .. ..| 

Do 

c. 

41 

Do 

nilar trvn oaotk-naH ««m*r of liito. { 
da«l aaiaUra, fkat^noatlt Jalo , 



f;; 


'IV. .. 

rWr^T^ta ft Fftlniffl noslapa. Ckar» 

IV 1 


u. 

41 

In. . 

PrUila of twevl *>‘b fr<w Iko ' 

Waa al riamd'*! a.«<a4*(«. Cknodra. 

1 

r. 1 


c. 

14 

t«a .. 

(Vxla a( t«a.I wCit 0>r*P«» f'^aw tla 
Wa af la.ralao aaaala;*. COlodra- 

Dx . 1 

1 


c. 

11 

1*0. 

tVi'r.la frVBtoi**# pTWr tw 

ri.lrai.a4 tooniapw. (l.*aara«atk Jala 

i 





IW 



c. 


1 1**- 

Taaa af Vaa»..(.«>«.. »a t>.«l at Claa- , 
araaatk Ju. Waapla. 


I'a. 

u. 

4« 

jl- . 

tVH.a faana Va«oaO>el»a (• riaat af 1 
f'Xaa.faaoatk Ja.aiMifl* 1 



c. 


i 

Wraa.««: aW. aa rVaOftaao'K Ja.o 1 
K-aTka. J 

i 





n 


Jain Art an«l Architecture— 


Fall . 
Po. 


0 . 72 

0 . 73 

C. 74 
■ 0 . 76 

■C. 76 1 0«- 


84 \ t>o. 

85 I Do 




Srttmorit) *{ona in Clkiiulrana'h Jain 
iMopIe 

\Vouil«n «»r in ChtndniiioUi Jain 
teinpi* 

UoTTea Moojvn pt17«t (tom CboitUr'i 

r*i*e*. 

D*utl» q( aUplMnt pajiol (rom Mrrcd 
wtKxlsn piiUr lb ^outar’a t'alaoe. 
Carrad wood*n pipar irvio L-lioaiar'a 
I'aUon. 

Pataila o( Kona pbbvt (tom eanrad 
woodsrt pillar in Cjiootat'a Palaca 
FUia wo(M«n ^lUr from front arratKlali 
_ in CliMtar'a ral«ra. 

Vi«« of Jaib old brids* 

Orooii o( Jain rtiotta Tomba .. ,, 

Tiaw of Itr^a Jain PfifOt Mmb 
Viow of tiro Jain nonihanta toiobt 
V loir ol (Boinoria) atono D«ar Jain lo/sla. 
lionml vfevof LitlJo Chandranalh Jain 

Irtnpliv 

SanUi-anat ria« of Liltia Obardtanilh 
Jam toropto 

CapitKl of Manaatambhain front of iJttlo 


Cb<i><(lranatb Jain tempi*- 
Medal of Panebap«tiiin**ht| in lilllla 
ChandrmaU) Jain tampla. 

Modal of (trila 10 IaUI* Chandtaflalb 
Jain temple. 

I'aptr jinpr«a>{on of a oiemoHa] atona 
ftom a Join tenjila. 

V'nat vio* ot Manaatimliba In front of 
Keineirata Jain looiple. 

DcUila from JiatinaUiniha m front of 


tampl*. 

Sootb-waatririrof JfanaaUoibbefa front 
of (JotufiiaUerata Jain ftatoo. 

Front rtow ct OammateaTara Jam 
atatne 

Kerth>«»at 'rieir ot Ga«cima(e»rata Jain 
aU'oa. 

Vioir of bait of Gammatoyrara Jain 
Oamnutoirata Jam 


'I OoramatMrara Jam 
r of OommateaTata Jaiu 




Oanerai 
atatae. 

Vrocit Ti. 

Korlh-oaet 

tilde lien ot G<aB»i»te«Tata 

Baclr vien of Gammatrarera Jam 
atalae. 

Buitot Oammatroeara Jainetatnto 
Boutb rmir of Bantearara abnae in 
Oammatearara Jam temple, 
j View of memorial atono in Oammataa- 
rara Jam tomple. 

I Soutb-weet Tie* ot Uauaatambba ia f r<mt 
ot Gammaiarrara Jam atatao 
Uenerel new of Gantesvara Jaia 

Detail* Item Ma^tamtiba in front of 
Ginterarara Jam tample 
Inaonbed itoiu in Sinlearara Jain 

Goatb-aaat *iaw of Santeanri 
ttmpia 

West n#w of SnileaTara Jam Wmpla 
Bontb-wM4 iMw of Chandnuatli Jam 
Inople 

N7eet flew of ChandraiwUi Jun tample 
Kortb'weet view of 8ra plUarad uia 
<1«M In Bantearars Jam temple- 
Detail* from flra pfllated mandapa in 
bantearam Jain temple. 

View of Manaetamlduin trontot Sanlea- 
rare Jam temple- 

Detaila from Uanaataiiibha to front ot 
Saatearan Jain temple. 




Po. 

Po. 

Po. 

Po. 

Po. 

Po. 


Po. 

Pe. 

Do. 
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I'ct:, 


CLAS.*? n. 

ffinda Arland Arehitecivre. 


il 5 l 8 






D. 870 

Full .. 

27oHh^>t view of Drsjutuabhii ant 

Cbippa^ri . . 

r>. 871 

no .. .. 

CBiDjapa. 

Has* KToaro in Uo to^nplo 

Do. 

D. 633 

Do 


UbilamkurB 

D. 6tf9 


Kortlioaa* vtev of Canon tomfila 

Do. 

D. 700 

Do 

Korlh-Most triew of UaDOM tooivlo 


D. 701 


A piUar from Makotnindapa, Aguteos- 
Tora leinpto 

Dotaila of a acofofni* (tom a pQlir in 


D. S<S 

Do 

Slador* 

j>. m 

Do 

Sfinakalii tempi*. 

Do. 

Do. 

£). 817 


Benlptoro of Raraikal Amman (Fsmalo 

Do. 

s. Bie 

Do 

deeolro of SiTa) Mlnikshi lomplo. 

Do. 

D. 849 

Do. . 

temple. 

Do. 

Do 

D- 8S0 

Ue 

Slone imago of 5 itabhaJta in Virabhtdra 

Ipnrti 

D. 8&1 

Do, 

lampte. 

Caifed etone Ump in Virabbadra 

Da. .. .. 

~D, 862 

Do 

tempi*. 

Kettb-vnl general viewotMntpaBabha, 
Kataraja tempi* 

Kertb.west tiew of NntpaSabba, Kaltraja 

Cbikiambrram .. 

D. 663 



Do. 

D. 854 

Do 

^ira pUving on a fito-moulbe6 pot (rota 

Do 

J>. 866 


tba buenf Nritn Sabh*. 

Do. 

D. 86C 

Do. . 

tldt el Unipt &2^. 

LsUbmi ivrt, relation to Troaaore Trot* 

Melikaninta , 1 

S. 867 

Do . 

raaa. 

Vallumaum, roUtiog to Troator* Trove 

Do. 

D. 851 

Do. . 

6ibraoaai«*T*mS, relating to TtoeiBjo 
Trove oaaa. 

Vignvavara tod BOoav relating to Ttea* 

Do 

». 869 

Do. .. 

Do 

D. «60 

Do 

Cban6ik««<tnr, teUtiog to tm«ur» 

Do. 

D. 161 

Do 

TtOVO MM. 

Elevation vt a dv*>moutbed metal dro», 


D. 863 

Do .. .. 

Jamtaekoava % tecopl*. 

Gexeral nevof rbavnmanarar temple 

Tnebt'nopklr 


Do 

Detail* of the eppareaae et llkajamana* 


D> 86« 

Do 

Ueneral via* ot Ibe lovrr oavo of TbafO' 

Do 



manavar temple 



CLl^ O. 


HnifTioit Farit and Eu'Opitrt 


8*na1 

fiae- 

SoVjoct. 

_ Dooilitp. 

1 Dutriot 

V. Ilf 


^ i^<raerA/*Anr<a KUifllm Kapil t 

nnal'riaeeof Wateeat tbe commetir^ 

1 Half** . , , 1 





Kmr R4lta^n6i ' 



i 

S> «*t view of tke main gaitvep ot tb* | 

oM Feat. • 1 

}fartli.«tat vUv ot tbe Ffoatoo’a Sat. i 

1 

Triebinopolp .. [ 

Tfieblnopolp, 

o. m 


Do ..( 

! 

I’o. 


CLAIMS 1 

ifMTw/Ijnmu. 


fier^ 

Siaa, 

Pabjact 

i 

* toealJSy. 

i 

1. n 

.. 

.. 1 taaianiw via* Item aaei 
1 vvm JtlM tanpla. 

t OiTTn‘~i * Tvoar 

1 

.. • devA Ca**m 

< 


APPKNDIX IL 


T/it foUcnrhij it a hit o/t^nl* a /s fA/t 0/Wrt* tihritri/ tlunny yrttr 101 tWH. 

1. Intlian Anliiimrv (CtJirrnt nnmli-'Pi). 

2. I•*nl^t^ph 1 ^ lutlifiv ( it )• 

3 Tbu liulinn iNnirw ( „ j. 

■1. Tlio ^^nllra^ ChrUlinJi Collep* Mft}:atj«e (C'lirrcwt Jiiimb'T«). 

5. TLo .loiirnnl ol the A*mtn (Qiiarlrrlr). 

0. Tbo Jonrinl nf South Irulian A'*orinUoii ( «1«. ) 

7. Tbo Journtil o! Induin Art nn«l ImliMtry No. 121. 

8. llcportont' D'Arl Archn'OloRio (llHartoiij). 

0 VisvaVnrinn, Porta 111 to VI, !•> l>r. A K. Coomsrftsw^nti 

10. Tho Tjiit of Villnpc* in tlio Mtt<lrda rrr»hlAnpt 

Olujam, Viz.npapatnm, Tftmors* m\«\ Coimlmtoro. 

11. CLril Aecouttt Corfo (Ileprint) rart I, Volomo I, 

12. Civil AccoTUit Todo (Ileprint) I’fttt 1, Volutno I (Apjv’adii'en} 

13. Tho revised Mndr/ia Hntioarrr Mnnoal. Volmu«‘i 1 kiiiI II. 

14. The Quntlorlr Ciril liit of oHieeta lor Madraa Prcsi Iciiev correotod im to Ut Januarr 

ll'H. 

15. A Hialor}* of Indian Kbipping and Maritttne Aetivilie* front tbo oarlic«l times hjr 

B Miikorji. 

10. Oricinal Inaeriptions collrct&l bj King Bodawpayo in Upper Burma. 

17. Indian Ardiitcctnru by 11. B llatidl. 

18. Report of tho Chief Inspector of Indian Mino^ in India for 31»t Deocmhcf 1012. 

19. Tho Adinluntration llcpnrt of Madnia Presidency for tho yenr 1012-13. 

20. Annoal IlcpoH of Archfooloi'ical Surrey, ICastern Cirelo, for tho year 1012-10. 

21. Annual Bopnrt of Archn'ological Surrey, Burma Cirdo, for the year 1012-13 

22. Annual Report of Archtrological Surrey, Frontier Circle, for tbo year 1012-13. 

23. Monumental Jarn by .f. F ocbcltemn, m.a. 

24. Boport on Geological Survey, Canada Department of Minfs, Victoria Memorial 

Atnsenm. 

25. Abstract copies of tho Rules rolatiog to Piiblio Kervioo Csaminations in tbo Madras 

Presideuey for 1013. 

26. Tbo Gods of tho Egyptians by E. A. WnlUs Bodge, Voinnies T and II. 

27. Local Rules and Orders of tho Madras Prcsideney, Volume D. 

2B. A Descriptirc Catnloguo of tho Sanskrit Mnunscripts in tho Goveramont Oriental 
Manuscripts Lihra^, Volumes XV and XVI. 

29. Roports oil ^a^8k^^t Manuscripts in Sbolh Indin by E. IXuItuob, rn.D , Nos. I to III. 
30 Roports on Sauskiit and Toiuil Mannsoripts tor tho year 1896-07 by M Seshagiri 
Sastri, ».A., No. I. 

31. "Reports on Sanskrit and Tamil Manusoripts for the year 1893-94 by M. Seshagiri 
Sastri, Bi.A., No. II. 

S2. A Triennial Catalogno of Manuscripts coUfrcted during 1910-11 to 1912-13 in Gorern- 
mont Oriental Manasoripts Library, Madras, Pait 2, Tamil. 

33. A Triennial Cataloguo'of Manuscripts collected during 1910-11 to 1912-1.3 in Govern- 

ment Oriental Manuscripts Library, Madras, Part 3, 'J’elcgu. 

34. A Desetiptire Oatsloguo of the Sanskrit Alanuscripts of tho Government Oriental 

Manuscripts Library, Madras ■ 

Volume I, Parts I to 3, Vedfc Literature. 

Volume II. 


Volume HI, Gremmar, Loxioography aud Prosody. 
Volume IV, Itihasa and Puroua, Part 1. • 


Volume IV, Upapuranas and Stbalamah&tiuyas, Part 9. 

Volume V, Dbarma Sasfra. 

Volumes VI and VII, Dbarran Bastra (continued). 

Volume VIII, Artbssastra, Eamasastra and Systems 
Volume IX, System of Indian Philosophy — Nydya. 

Volume X, Systems of Indian Philosophy, etc. 

Volume Systems of Indian Philosophy (continued). 

35. South Indian Inscriptions, Volmne II (2 copies). 

36. Inscriptions on Copper Plates and Stones in tho Nellore District, Volumes I to HI- 
ST. Lists of Antiquities, Madras, by Sewell. 1882, Volume L 

38. Lists of Antiquities, Madras, 1884, Volmne 11, by Sewell. 

39. Lists of Icsoriptions on Tombs or Monuments in Madras by J. J. Cotton. ' 

40. Sonth Indian Inscriptions, Tsmil and Sanskrit, Volume I 1 890) . 
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41. Bunth lidian Inscriptioiis.Mifeell&iteviu isscriptioDS from Tamil CoTintiT', Volnme HI^ 

42. Chalnl^an Architpctnie Ijj Mr. A. Bea, 1896. 

43. Goath Indian Bnddbist Antiqnitiee by £&. A. Bes, 1694. 

44. Annnal Progress lieport of Soperintendent, Unbammadan and Brifisb Monuments^ 

• Northern Circle, for the year onding Slat March 1913. . _ 

45. Annnal Eeport of the Archreological Surrey of India, Part I, for the year I9ll-l2. 

46. A Triennial Catalogue of mannscripts collected dnring I910-II to 1912-13 fof iha 
- G OTcmment Oriental Mannscripts Library, Madras. 

Volume I, Pact 1 Sanskrit, sections A. B. and 0. 

47. The Lawrence Asylnm Press Almanac for the year 1914. 

48. The follorv-ing taluk maps of the districts— 

Anantapur district- 


Bellarj district , . 


Uhingleput district- 


Coimbatore district 

49. The Arts and Omits o 

50. The Quarterly Civil List of Arcbseological Surrey DsfArtment. 


f anantapur. 

Dhatmararam 

Gootj. 

E&din. 

Adoai. 

Alor. 

Bellary. 

SIrugnppa. 

fConjeereratn. 

I Madurintakam. 

^ Ponofiri. 

I Saidapet. 

(.Timrollar. » 

f Coimbatore. 

( Palladsni. 
l_AraaasIii. 

f India and Ccrion bs* Dr. A E. Coomaraswatdl 
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APPENDIX 0 . 

List 0/ Arehceologieal works proposed to bo undertaken during the year lOH-lS. 


.. Annoftl r«pi{n to Bod'lhist monaBiery .. 
.. Pay of walrhcnan for Ifaddbut moTUBlery. 
. . Annual repnirs to Oadihiat monastoey . , 
.. t'ayot wAtchmonfor Uoddhut monattery. 
S/emd Oifelt, 

.. PrOTiaion of notice lOAide lor Tock-oot 
cav««. 

.. PrriTiaion of notioo boarda to the cftTO 
wMtof Beewada. 

.. Rrpair* to the CAYoa on lbs bill 
.. Pay ol watcfaman for Boddhiat itupa 
Tfiiril CUeU. 

• • Bopaire to Kallesrara temple 

.. Kepaira to finruyanarayanA temple 
.■ Bepai'atolargenodereruand temple .. 
.. Bepairnto Moiiamoiadin mosque 
. . Uepitira to notbern watoh tower, Zenana 
enolosore. 

• ■ BepaSre to basement of Queen’s Palace, 

Zenana enclotote. 

Sepaita to vuaid Booni (so-called Concert 
uall) 

.. Repairs to elephant etablrt .. 

.. Kepairs to tbe ruiued lemple gateway 
near VittaU temple. 

.. Beiaire of roads and paibwaja to the 


. . Bepaire to j>in temples south of Pampa> 
patbi temple. 

.. Bepaire to Knrbna temple .. 

.. Kepati* to Vittaia temple 

.. Wstchm n tortbe eUar'iste of eegaUtion 
in lUmpt ruins. 

.. Repaira to tbe eneioat well 

Annuel raiairs to 6ir Thomas blonro's 

.. Beiieire to the well in tin eomponnd of 

6!t Thotrae lIn<^T^>’t Boom 

.. Repuietofbe bill fortsnd maintenance 
of a wntobman. 


DruTakonda .. 

Pobbartepalli 

Tadratn 


fondmitta ,, 

Joti .. 
tSompslll .. 


I’elebet .. 
Beksl 

ModabidrI .. 


Baniteadi ahela 
Jakkteetl. 
Uelkende 


Kepaire to tileiliharjnna tsiople .. 

.. Reveire to the ruined Mandape aod Well. 

• .4 Bepiwn to {^intatarava temple 4. .. 

4. KrpiUTata Kamatemp'e .. .. ,, 

4. Kepulieto Oegena blahel . .. 

4. Bepaire to the nOitliSni gateway of the 
tort. 

44 Bepaire to bUmbba in the compound of 
iheSnh>CoIIeetor 1 office. 

44 Repairs to bethutirlhem well close to 
the I/'iealBund behe 1. 

4. Itopairsto Viihnu temple., 

,4 Keptirt te lha noitbern gateway and 
two beat inns. 

44 Bepttira to tbs temples of Bbimesrara 
and KrwaTtt. 

4. Bopelrs to the Redtnda Ramatsmpio .. 

.. H.>|iairs to Vishnu temple 

Iteniurs to the Vl^no temple and 
Urajallbamha. 

yewrtA C»rtU, 

.. Annas] lepalre to the fort 

4. Uepeirs to the Jsiu temple ,, 

liepeira to ths fort .. 4. 

. 4 Kr^lis to the fort 

4. Xetwiri t» the ancient tomta of Jsi'n 
prteets. 

.. tiepeira to Ihn tort .. .. 

.. Be^rs te the groop of ssalpterrd f 
Oorraens, I 

of Bepalista the groapeftarf a dolmens ,4} 
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List of Arclijeological works proposed to bo undertaken during the year 1914-15— oon<. 


Item 

iMcmbsr. 

Diitriot. 

Lonlity. 

K«me of roonnment and cataie 
of oroik. 

1 Grant for 
1914-15. 




y»mrlS CireU^aoDt. 

no. 

23 < 

Coimbktore .. .. 

ATtnuhi 

1 kopairo to Sira tenpls 

800 


J>0 

Obirosi .. 

' Jfopairoto SaocBoietrare («mp}e ,, 

eoo 

■ E4 

Do 

ilcttopodar .. 

Itepain (0 Jain Icmplo 

160 

es 

Do 

Sitnr Ptrija* 

bopaira to tho templa on tho task 

800 

56 

IMehinopoIy . . 

pSlAITim. 

Kstnoku! .. .. 

^ Bopatn to tbo Bill fort 

50 

E7 

Do. 


Kopaiia to tho Karaumba temp!* 

300 

E8 

Do. 

Do 

ttepain to tho Daniranatilia temple 

800 

E9 

Bolem .. .. 

Atur 

tte|>airtto the UiU fort 

1,500 

«0 

Do 

TirtmongaUm 

Itepaira to £iva tempi* 

Ji/iA Oireh. 

130 

61 

CbinfUpol .. 

^fthoMiponm .. 

Bepaira to SeTen Pasodaa . . .. ,, 

1,500 

63 



Cooaoroation of ancient monnmsnti at 
Soten Pa^odaa for 1914-15. 

380 

63 

Do 

CoDjtororam .. 

Clearance of Tegatation in MshtMTaia 

PeUr repairi to BAdapnriiran temple .. 

100 

64 

Do 

StiMrunbadoT 

K&UttaT 

50 

65 

Do 

Itepeuato MnnkndunutTaia temple 

550 

66 

Do 

MuumiiogiiloiD .. 

Bepaue to old temple with apeidal 
Koportm. 

660 

67 

Kellor* .. 

Ddafagm .. 

Bepain to HUl fort . , . , 

1,000 

68 

U*dra* .. •. 

lUdru 

Aon<tiI lepaiia to obellfk (atone pillar) 
bio 4 iping at a duitanee of aboot 796 
jranis to the not(b of the weetetn axtre* 
nutf of the Uld Mtdraa Town waJi. 

10 

69 

Do 

Do. 

Anneal rrnaite te B S. Mo. 1793 pillar 
near the Xvneottijnr lligh Boad m 
Tondtarpet. 

.. 

70 

Do. 

Do 

Anona) repair* to B.B. No. 1764, ilab of 

5 


Do. 


at Weahermaopet. 

Bepaif* to Old UadTaa Town wall , . 

300 

73 

Do. 

Do. 

Ko^iate Omwallie Alemonal near the 

86 

73 

Do. 

j 

Do. 

.Vennil repair* to B6. No. 1816, pUIar 
between the Madni and Ewt Coaat 
Bailwty eitnated m Waibennuipat. 

Sirih Cir*U 

10 


TrieUooBOlr .. : 

lUiaiundi .. •• 

Bepain to Ite fort .. .. 

1,000 


1 M»dm 

AsTohuam Kdlpotli. 

Bepam to Bailteanatha temple .. 

14 

” 



Dtodigtil .. .. 

Uaintenaoce of vatehmas tor the Bock 
fort. 

90 

77 ' 

TinBotdl? 4t 

Tirahknsgodi .. 

Bepaini«lhe*fiahna temple .. .. 

1 SOO 

78 


ViiavimTiTanaTn 

Bepaira to Altnammentc temple , , 

Bepain to Bektoaeataala temple .. 

SCO 





80 

Do. 

AdichaaUlaz .. 

MaiDteasQce «* watohmen for the pie- 
hlatetio remaina. 

1 78 

81 

Do 

Tatiootio .. .. 

Bepain to the Dotch eemetery .. .. 

iSmerA Onrlt. 

5C 




I^T of vetcbmaa for the Delhi Kate 



Do 

Do 

OoioD tax for the Delhi gate . . . . 

4 


Do 

Velloro 

^pain to the Uioda temple in the fort.. 

300 



Do- 

Bepain to fori .. .. .. 

400 


Do 

rsdoTad .. 1 

Bepain to the Hanaman temple .. 

160 


Do 

AbJoUiparam .. I 

Bepaiiato AbdaJ tlchal 

100 


Do 


Bepain to Bama temple 





Bepain to blargankayeavara temple 

400 

90 



Bepam to n>ck-«nt temple and aonlpttm. 

300 




B*pain <0 the fort . . 


93 

Do. 

ToUoto 

ImproYisg the approashee to the Hiedc 
temple in the tort 

1,060 




Bepain to the at CheDdngm 

300 




Bepain to Soraanadeeraia temple .. 

400 



Do. 

KepeiR to Cholearan temcle . . . • 

Daiotenanoe of two watchmen for Oinjee 
f<wt 

300 

96 

Sooth Anot .. .. 

•• •• 

160 



Do. 

eBmain to Gioioe fort .. .. 

1,000 




Itepaua ta Firt 6t Dand 

160 

SB 

Tui^on . . • • 

Taojon 

: Ue^n to Iba inner ramparte and wall of 


100 

Do. 

Do. 

Maintenanee of the biTagaoge little 
Fort. 

Bepaira to the btatne hiU in the Tasjore 

160 

101 

Do. 

Do. 

800 



Do. 

w.nain to the leretkbana bnildlnr 




Do. 

Bepam to Knthna TilM tank .. ..1 





1 SzaaiaUen wvika I 


JOS 



1 Contupeoap tor urpent repaire i 

«,5J6 

10,000 


5 





SUtctaent of oipen'llturo on ConKrmtiQn work OArriod oat ilnring tho year 1913-14 


19 



APPENDIX D. 

Statement of cxponditoro on Oonserration work oorried out during the yoar 1913-14. 


18 




Statcmcat of oxpiadUuro on Cboacmlion work oarried oat dariag the year 1913-1 4'^eoni. 


19 



StAterncQt o! oipondllnre on Oonsorralion work carried oat drains tlio year i913-14 — coni. 


21 



22 






Sulment ot .xpenJitnro ou Oon^mlion ,„A cmod orf during tha year 1913-14-..-!, 




SUItmrat of oofn.lil’iio on OiinomUon wort cornel out durins Iho .Yoar ltll3-H-;^nf. 


25 


t 




Statement of eipcQclitnro on Oinaerration work earned oat danng tko jea'r 


26 



2«palntotb»AlcbnU 

^•isyant tampK j 


ConaeiralioQ work carried out daring the year 1913-14— coH^ 




Statemont of expenditure on OonBerTation wcttk carried oat daring the year 1913-14— -AWt. 


23 



5'fatemcnt of exponiiitoro on coatttrdtha work rarrJM out duHo^ Ifao jenr 1913-1 1— con/. 


29 




30 



Stalment of expenditnro on conscrration work carriod out during ilio year 1013-14— co«i. 


31 




wirk carried cat dnrms the year 1918-H- 


S2 


I 


.s 






StAlora-nl ol Mpcnditn™ on C<ln<erT.lion workMniod outdnrini; (ho year 1918-14-ooi.i. 


.^3 



► 


83,183 
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NILGIRI DISl’KICT. 

(1) Satlada Acheni—A. hamlet ol KOnaWi, throe miles south-east of Katneiri 
.a he salloy immediately Ixlow Mr Fronk Coekhan.-. Tea Estate haa^aKTilijttht 
Badagsa cottngos wbich compnsc tho nborpment oned li/imlot ia nn ® ^ , 

Kulptared dolmous (eallod '■ J^ila-kalla,” or “»„l,turod sCos ” iy Z 


monmaonw is roiorroa to in tno jNiigin XUstnct Gazottoor, CbaptorIT mpn im . 

Brooks’ •‘PrimiUvo Triboa and Mouumonts of tho Nile ms " mL 
LXVn. and LX\^n. In tho nbov.moationed account nf tK and' siiSila? 

disoovorod in tho Nilgiria, thoy ant doscribod aa •• actilptnrod cromlochs ’’ I voutureT?bh,k 
that this dosignation is innocumto and misloading ns tho inonum'nts i.m '"“turo to think 
propar sense of that term hut delmens Betoro pLeediaa further rt nm v 
here the diltoroaee hstwoon the tao. A erearlech may be dSeVa, a meeMVf?^ “ 
consisting of a number of upright stones, left rough or mrtiv shanod n.»1 monument 

horirontol stones, aenerally the upright slones'aro pCtal Ml ■upporting 

eirele, sometimes a hundred feet in SiaVtoy. a. at St-mSfagf "„d AvXr L"v f " 

surrounding a dolmoii or other monument ° Bnglaud, often 

A dolmen is a mogalithic monument of unhewn or cartlv hoxt-r, i. 

so as to form a smalt chamber, and covered with a sing AgToai«tone or wTth “^^v^ral sL“s ^ 

Sinco all those so^allod '■ sculptured cromlechs” are built in ♦),« i « r 
obviously "hero-sbemes erected in honour of departed nettr eb),vS«7 ®*® 

their lives in battle or in some hunting expedition thi>v,^Z T^amors wbo lost 

of these monuments do not contain sculptures or ornament^of aur ®™“lcch8- Many 

every respect to the dolmens of tho plains But for tliA rrr«» ^ ^ f similar in 

big cap-stone, the carved upright stone forming tho^ toci wairof 

“viraknls (hero-stones)" and “ mahasati kals ’* femat sati resembles the 

Coorg, Mysore, the western side of the Bellaiy dilStLd c)«Shom''^TL“'^ i'’? “ 

classes of monument are remarkably similar in style and ^ ^“Iptures on both 

to tho same period, ^ end appear to belong 

The Nilgiri sculptures, of which there ate many cxcend.nr r^hr.* v • , 
goaotally carved on granite slabs with rough facimts about v” Wrecks’ book, an 

broad and three to su inches thick, the lower ooSon feet 

“viratals." The front face of the s’tone is wne^S^dH^d ^ ground like the 

tho other, each coatammg some figures in bas-relief. bocfc-nm,,n2 of poncls, one above 
the fibres are on a level with the frame around tho com^rtm“ L? 
beneath crude representations of tho sun and moon, denotimr Snf fi,. . .• ® top-most panel, 
will last for ever, are often a nandi (sacred bull of Si?i ffeejint 

pedestal and a male figure, clearly showing that the laJter °° Toni 

was erected, was a follower of Siva^ In th? lower J^neSl are stendiT. t 7^^^. «»onu4nt 
and representations of battle or hunting sconcs-eu^ as a man v 

ndmg on a horso and brandishing some weapon, or on foot sMarirf^T^f- “^^^adants, 

wild animal. Both men and women are nude above the w^st aL stag or other 

ornaments in their pendent earlobes and their hair dressed ina large car 

of their heads In ma^ cases tho women are depicted with side 

flower or round fruit The lower compartments are obviouslv intnif raised and clasping a 
huntmg expedition m which the hero was slain, tho femaloilL^a ^ ^ battle or 

intended to represent tho hero’s translation to heaven bv celestitl^tt v ^ Possibly bo 

to portray the regions of bliss themselves, with the hero standinlSSf>,““'^ tho topmost panel 
his religion, the gaivito faith. The women with one hand raised ®°iljlcni3 of 

the dead hero’s wuves who committed sati on his funeral nvre ^ “tended to portray 

their hands no doubt represent the flowers or froit which thev used tn . objects held in 

and bystanders before t&ng the fatal leap into tho fire. ^ distribute to their relations 

The above account serves as a general description of all those NilryJw »„.,t * 
vary m minor detail and execution sonlptures, as they only 

The only tribe now living on tho Nilgiris who are Saintes or I.in«A.r * 
hkely to carve sacred bulls and lingas on their memorials of the dead are ^ ^ 

people to this day claim connection with some of thew monument* re, “nd these 

^at those at Todor and MeiQr were erected by the ancestors of the nresen^ ®^®“Ple, 

kanhatti ; («) and they havo repaired two at Batlada Achcni with cut-btono Siom 
roof slabs It has been urged that the Badagas cannot have erected them^ sup^rting the 
^derstand the art of stone-cutting ; but tUs art has never been common Dre~^ 
have apparently always imported necessaries of life (such as their clothed frem ♦!, ‘‘i • 
them, and there seems to bo no reason why they should not have hrmiuht unTJ. ^ l *' 

occasion arose, as indeed they do now-a-day# They by no means *nv?re.i 

tho plains, and to this day some of them ehoc^ their brides from their castc-followa^l^n^^t^^ 
riri UaMtter, f 


(•) KilgMUax 


T, psgv 316. 
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(16) The Chouiar^t This is an insignificaat looking building which until recently 

wnsused as a Deputy Tohsildar’BoiBco and ha# beenmodomiBcd and repaired accordingly. The 
only objects of interest which it now containa are four beautifully carreil wooden pillars and a 
cofiered wooden ceiling and a fine old earred wooden door loading into a passage on the east side 
of the inner courtyard. The front of the building faces the north and is pronded with an open 
verandah supported by plain mnssivo wooden pillars of simplo design and a coffered wooden 
ceiling over the main entrance. 

(17) In order to save these portions of tho building from farther decay, the inner court- 
yard of the palace should be included in tho Standard List and maintained in good repair at 

^Government expense. With a building of this Mnd, it seems a pity that it cannot bo put into 
good repair and oaed for some usefnl purpOTe, such as a school or a hospital, as it seems rather 
a waste of public funds to preserve the building merely on account of tho hoantiful and interesting 
wooden pillars and ceiling. The only altcniativo is to removu the pillars, etc., to the Madras 
Museum. 


AUhougb this building represents the remains of tho palaco of the old Jain Chief known as 
the Choutar, all tho carvings are Hindu in origin and workmanship and aro Chalukyau in style. 

The \iort4on of the palace on the east sido of tho inner courtyard which^s now occupied as 
a residence by a descendant of the last of tho old Ohontar Chiefs contains nothing of any anti- 
quarian or artistic interest and is not worth preserving at Government expense. 

rr.- is situated 11 milee north of Mndahidri on the main’ road to 
Udipi. It 18 chiefly famous for its colossal Jam statne known locally as Gnmta Enva or Gumta 

Eaj. It aleopoasosBesalarge Jam temple of somewhat unusual design and n handsome atambba 

outside the Chandranath temple at HalSangadi a suburb of Kurkal. 

(19) a«mta SSi)a Mus.-ThU great image atands in a walled eneWe on the snmmit 
ol a emaU granite hill and fare, dne north. In order to mate the sleep and somewhat slinperT 
approach to thia monoment more convenient and lesa tronbleaomo than formerlv, o£ recent vo.™ 
the Jams have cot a vast nombor o£ ejoollent .tops in the aolid rock nearlv to the too of the hill 
About a hundred alepa oro re-imred to comploto the work, the coat of which would be abont 
Et. too. Bmee the Jams have no mere fond, for tho work and in contideration of the fact ihte 
they have almadj home the co.t of the major portion of the work eolely in the intereat. of the 
pllgrima and viaitore, I venture to think that tho work abould bo completed at Bovl™-,„. 
M^nae, a. it ia neoeasary that the work be flniabed. oompiciea at Oovcinment 


(20) Chaiurmu/iha /fnip/e.— This temple is built in tho form of 

e ... ..»a_ a. . . a pjjfajj ' 


fotm oii'plan with a Wty doorway and uUfared portico on'ewh o7 its foS'sidS and a^israndS 
running all round. The roof is flat and formed of massive granite slabs The feTfoa..vl 
and the flat surfaces of the pillars ore decorated mainly with Hindu Wes and 
few figure, of Jain aainla di eecut here and there. ® “"“B* hut a 


lu.ide the temple ore euahriued twelve large polished black ateuo image of .landing J-,i„ 
aainla. They are in greups of three, each gronp facing one of the fonr doorwav. or t 
of the huildiug, hence the name Chatarmnkha. ^ ® faces 

The building i. to BMi »» “P*™ «>« ^’quired at present. It has been inoluded 


1 the ttandnrd List as item I 


(21) The Great SiamMa at Saleongadt . — This creat cillnr afAttiVa {w i * .> 
into the enclosure surrounding the Chandranath temple. has been daBprilipi 
stamhha in the district In point of size. U is ccrtaial/ tho largcrt and higS 

tion, w orkmanship and design it is much inferior to several at Mudabidri w the e at^V 

The Jams here, alwnjs speak of these lotlj pillars •» " Manastamhhas." but I tos uL1?p“ 

find any Jam who could esplam the precise meaning of the prefix “ liana.” unacie to 

The Chandranath temple together with iU attendant shrines are of no nr^k*. 4 y 
intcrert but they contain a few very fine silver and brass images of Join saints and tol? 
several inhcrihed memorial slabs with door and legible old Canarese inscripSona act fw” 

enclosnrcB which no doubt would throw some light ou tho early hlstorv of K*rl-..i it n? 
deciphered and published. ^ . 

(22) The great " Jlanaatamlha ” baa drr.dj been incluilcd in the atanJard 11,1 .. 

No. 287 and no repairs aro necessary at present. *** Jtein 

(23) T'enBr.— A small villogo eituatwl twelve milca to tho south-east of Mi.dal.n • r* 

contains a similar hut smaller statue of iho .lain saint Gumniotcsvara or Gumta ItAvn na tk ‘ “ 
at Knrknl mentioned above. This statue is only .36 feet in height, whereas the onn nf V t”i 
is 41 feet 5 inches high. It stands ov a lofty masonrv platform in a walled rncIosurr.f^^.faTJ 
on a raiAcd terrueo on the south bank of tho GurpQr nver. Tho statue faces clno j.orfk /k 
one at Earkal, and thus l«th are difflcuH subjects to photograph during the wiuto^ i^afhs 
owing to the lack of direct light on this side. monius 

itr... It is in » P‘>o^ f rcwrratioa and no tcjnirs aro uec«.yE8ary. 

(24) SnnWmrro hin;'/v.— The only other object of anfitinarian interest atVenflr ? n 
ttMtCsvaiB temple. It is a small Jain temple jpessessieg a particularly U>»utifnl ..J.t.-V* i 
stsinhta, perhaps, tha most perfect in the dUit. Adjoining the ten.ple IJ^a small at’ISni 
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titim'ber of the great roof slaha which were cracked and ia danger of falling have been removed 
and replaced hj new ones. Tho ruined etono steps on each side of the temple have been pnt in 
order, and the fallen stones and debris all ronnd tho building have been removed so as to have 
ft clear open space around tho temple. Tho repairs to the ruined briok tower over the eastern 
gatewaj are still in progress. Tho enclosnro walls have been repaired in order to keep oat stray 
cattle and a turnstile will be fised in the main entrance gateway for tho gome parposo. Tbo 
handsome little mandspa on the south side of tho euclosnro is now in a sound condition. 

(30) The Aohutarjyft and Krishna temples arc now in pond order aod tho latter huilding- 
hns been provided with a proper approach trom tho main road. All the fallen stones in the 
conrtysrds have been collected and matly stacked out of the way. 

(31) The Ganagitli .Tain temple has been well repaired and is now in good order. The 
enclosure walls have been repaired and a proper approach to the temple from the main road 
has been made and a turnstile provided for tho mnm entrance. 

(32) The compound wall around the Obandra Sekara toiuplo has been built up where 
necessary and a turnstile provided for the entrauce. Tho building is now in good order. 

(33) Great improvements havo been made to the approach and walled enclosure around 

the huge monolithic statue of '^arssimha Visitors can now reach tills wonderful inonmnent 
from the main road without any difficnlty. Repaira are now in progress to the mined temple 
containing an enornu na linga. situated alongside of tho Norasimha statue. ^ 

(34) Tho small hut hancUome tomple of Visimn containing on its outer walls valuable 

irscriptinns and situated close to tho A^ittala temple has been very well repaired and is now in 
good order. * 

l35) Thabrolien stone beams and hanging driii-stones along tho cornice of the beautiful 
Hazara Ramachandra temple have been supported with new ciit-stono pillars. Similar ronaira 
are in progress to the side porches The ruin^ slono coping of tho enclosure walls has been 
put in order wuh a view to excladiog ram water and the growth of vegetation I be outer 
surface of this wall is covered from top to bottom with tho most wonderful and intcrestina 
sculptnres m has-rehef. Ibe componi.d has been eWd of fallen stone and debris and madt 
tidy, and a turnstile to keep out cattle has been fixed m the main cntrniico gateway 

(30) Tholurrot and Jom.i OTor tko tamou. El.phaat StaOlea l,„<, baon rapairad, and 
H.a pateaj. piopat W laaiUed out wrth auib atooo. »ad gra.allad Tbo plot of RrJ.a in front 
of this hnildingwill hs cleared of bashes and rank legetation. Tho ernofeed Jr, 

hcado of the bnildins known as tUa Concart Hall aitnated alongaido of tbo Elopbant' Slablas 
hare boon gronted and neatly pla.tared, and tbe iMldo of tho gilding cleared of tubbSh aS 
made tidy. A proper approach to the building has been made. * UDOisn ana 

(3T) TbobcautiW liltu Irailding known as tba Lotns Mabal atandingin to Zenana 
enclosure is now m excellent order. The decayed roof has been ueatlv * 1 / 1 “°'“* 

meut of tho building has bwn cleared of mbbisb and repaired where iioLssSiy. \v\ihwR4‘ 

O' "‘”'= ’'■Xtetairon.grarolledand property 

(38) The lofty Watch Tower standing iu tbo south-rastern corner of tl,« 1 

ha, been thorcngl.ly repaired. Formcrlyrthi, bnibling dan^Lt, 

tbero was every probability of its falling bad not these repairs been pToraptfy exwuted 

(39) Tho repairs to tho other ruined Watob Tower standing on tho northnr,. -ri » xu 
pfo“nw y'“ by »b« Birrctor-Gmcral^of Arcbwo^ 

(40) The repairs to the l-rge basomentof a ruiiwl building i.. ,u 

the ZeiiSua enclosure ond which probably roprcsi-nts tho remains of fhn S.. ’ of 

prognssing favourably and will be coiDpIcUd shortly. tho Queen’s Palace are 

(41) In order to prevent BCcideuU, n dwarf p.-ir8prt wall h.i8 boon built arm.nH *u 
over th« Undergronnd Chamber, a jjmiint little moaumout situated close to 

Platform Bnt a flight of step, has been provided on the north side for tho 

who dvsire to get down into the chamber and examine it properly. visitors 

(4y) The pictiircsnuo old Mubammadan Watch Tower ttandiog in IIia i u..., -t . 
has Wu repaired and is now in good order. Tho other buiMmgs in this 
rcccivi^ Bttenlion lu order to save them from further decay. o»ure havo oNo 

. (43) Tho so-called Qneen's Hath, aud tho curious Oelagonnl Unth nenr H r-u . 

Sekam temple, bare loth twen repaired and are in good onler A rroDtr fL .u * 

Octagonal lUlh will be made, as at present, many of the vidtors fail to'*(ieA il,:. 

to tho w ant of a proper approach to it. naildmg owing 

(41) The mind Gateway on tbe Talarigatta roa<l and the haudsom*. r)o„„.,l 

the eastern side of the citadel have !<cea saTCd from further decay. The«o tso ‘^'‘fe’vay on 
the only tvko left which retain any of their former att'hiteetnml features and aro wi-Tr * hT 
prwrting. worth 

(45) ThemaitiTcad, and footpaths thioughout the ruins hare U-ea greativ inir«« 1 
late so Uist visitors no longer have any dilGenlky in apitroachiog them. A ^heniiT/c 
con«tru<tion of a road to tho Mtlala temple is under consideration, as at present this f 
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■made of coarse brown earthenware imperfectly baited and wore origtaally covered both inside 
and ootsidc with a false black glaze. They are evidently wheel-made and are free from orna- 
ment save a few lines of simple monldings around the rim of the lid and the neok and base of 
the urn. On removing the cover or lid, the um ia found to bo packed to the brim with fine rod * 
earth (sifted gravel) wnioh appears to have baonoriginaliy poured into the urn in the form of 
liquid mud which has since become transformed into a solid mass similar in shape to that of tho 
urn. ^ Imboddei In this solidified mud, we found the remainsof human skulls and bones, corroded 
iron implements, pottery domestic vessels, a few beads, and a few stone flakes which appear to 
have been used as implements or were placed in tho grave to represent such tools or weapons. 
Figute^in (u) shows one of those banal arm as ther ^appear when erbumed, and (b) of the 
same Figure shows a human skull and bones found inside tho urn. The slcull is little more than 
a solid mass of dried red rand with portions o! decayed bone adhering to if, and the cavities in 
the arm and leg bones were also found fall of dried red earth. All tho bones were found 
broken into small pieces and must have been devoid of flesh and probably sen-dried before they 
were pkeed in the nrn, otherwise, it is diflicnlt to understand how the liquid mud oould have so 
deeply penetrated and filled so completely every large and small cavity m both'sknll and bones. 

The skull shown here in Figure HI (i) was the only one wc were able to find which retained any 
resemblance to its former shape. So far as one can judge from suob a decayed specimen there 
18 nothing remarkable about its size or shape In this particular instance, the skull was found 
At the bottoni of the urn and the broken atm and leg bones towards the top. But as a rule 
there is notning to indicate the eiaot position in which tho remains of the dead were placed in 
theiun. In my opinion, they appear to havo boon thrown in at random after the Wd and 
-drinking vessels were put m, together with tho weapons or implements and then the urn filled 
to the brim with liquid mad, the lid wae then placed in position, and the crave filled in with 
gravel and big stones. The site of the grave woa then onolosed by a ting of big boulders which 
also acted as a retaining wall for the mound of stones heaped up inside ttio circle. 

Fi™ IV (fl) and (6) show some of the implements and pottery vessels found inside these 
urns No. 1 of photograph n) represents three sinaU, tonr-s.ded, barrel-shaped, white- ‘ 
-costal beads, neatlv out and drilled ^ and uniform in size Th-se beads were found with a few 

numbered 3 in 

No 2 of photograph (rt) are portions of iron knives or small spear beads. No 8 renresanta 
^0 crude stone nnpletneats I'he beads, a drinking enp and o rKe bowl, the remainsof the 
three iron weapons and the three stone implmento were aH found in one aud the same bSriJl urn 
-together with the skull and bones shown in Figure in (4) ounai urn, 

Figure IV (6) shows two drlakiog oups numberol 1 and > and twn l i 

■nurabeted 3 and 1. The howl numbered 4 coutains tivo smaller vessels bride one^oAhe^a 
6nntmsc»p .. .ho™ inverted m tho nuniier in which it wa, found, Tho pottw of tS,o 

cops and bowls w very thin and o! excellent qualitr, red in colonr Knf moiotifn j l ^1® 

outside and in with a false black gUze. They areLe from ornamAt. All the vessels were 
found light V with fine rod oatth mixed with bit, of bono and wore placed in tl o I^wfo 

portion of tho kigo burial urn towards the bottom. ^ ‘ 

The Plan and Section jhown ia Fieure V. show* tliB TtBfnwm ii... . a- 

■cut tombs found in some of tho cairns near Birumneni The oblonr- of the rook- 

doot long inside, end 2 foot in width, ond nbortg teet doon ■TU "if ® 

n.tnr.1 rook which hero i. rolh.r .ofi .nd Who .warTn™ oT 

'iho tombs face the easland-woro found to contain the remains of hem.n hardness, 

and drinking cups and food bowls similar to thoso describod obovalnd in “ im^plomeids, 

to) and <t), hut wo found no signs of an, HouTi^pToLatt. mth ”o rookSl',™ ^ 
tombs have no stone covers or lids. After the rnmiTina nf ii,.. .i.. Bfo/es. ibeso 

menta and domestic vessels were placed in tho obamber the vath the implo- 

carth, probably poure I mto tho grave in the form of \ 

drmkiug cups and rire bowls de«ribed above we Besides the neatly made - 

Figure Vl(e) and (6). Thecommone-t Jyw of^UcI founrwaS the 

sLovre in photograph (6), a vessel which u^iliu nso at the ?yp® 

four or fivoofthe^e pitchers all full of red earth mixed wit^ minuta 

nothing else was found in thar particular tomb. Other tombs coatoinal 

bones but wc found no skulls, and there was nothing toshowTa who? 

placi-d in tho chamber. Like thoso found m the burial nras the bCl 

collected from somcwhi-ro aud simply thrown id and covered over with eart^^ 

of iron weipons discovered were found chiefly iuside the noltBrc ♦-** P*®®” 

in tho rod oirth with which ,11 th. rcwl. womVlT ^ dou.e.l,o reel, imbedded 

The most curious veanel of all is the one Dnmbered 3 In photoirraBh M r,t T7;„*. . srr t, • 
made of red pottery aud w 8» inches in height, hollow insido within small 

its side. Ti.e conical shap^f hd is fixed to the body of tlm^swl I opomng In 

puriKHO tlu* quaint hltle vessel could have been nse-l as it is unlike anvthJnfwVlf'f 7^*^ 

iliscovcrr.! More fat a. I am aware. Like tho of the vL"u it 

.No. of the same photograph is a red pottery ring^tand for hohlinV Th,*<ls whh 

No. 1 of tho same photograph u a broken lid «r cover like that wbiel crowns tV, -.-xtll 

vessel just described and illustrated in the same pboti^raph. ^Qical shaped 



In one cairn containing % root -cut tomb, vra found ihree urns of tbe tj-po ehown in Figure 
’VII. Tbese ntus w-ere placed outside the tomb chamber, the tomb itself contained nothing bat 
..red earth and gravel and ivas without signs of Bkoll or ^nes. Tbe foor little legs attached to 
-the base of tbe vessel are no doubt intended to take tbe place of the ring-stands. All three urns 
•were found filled with red earth mixed with minnte fragments of bone but nothing else was 
found. Foar-legged nms of this tjpe have been found in ancient graves at Perambair and 
Pallavaram in the Ohinglepnt district, at AdicbanaHur in the Titmevellj district, and in 

- certain roefc-enfc tombs discovered ofi the West Coast. 

Unfortnnatcly, we found no coins or inscribed artieles that would help one- to fix the ago 
of these graves. The presence of iron and stone implements in the same burial am may indicate 
that these tombs go back to tbe early iron age when a vast nnmber of people must necessarily 
have continued to use atone implements long after iron was known. On the other hand, tbese 
mde stone implements may have been specially made at a comparatively late period and placed 
in the burial urn nutb the iron implements in accordance with some particular sacred rite or 
• ancient custom. The excellent workmanship shown in the beads, and the high quality of the 
domestic vessels together with the numerous remains of iron weapons or implements, clearly 

- shows that tbe people who made these quaint tombs for their dead were a highly civilised race 
of a more advanced type than any of the existing jangle tribes that now live in the forests 

. along the foot of the Nilgiria in this part of the Coimbatore district. 


3l«t March 1D14. 


A. H. Losohtjrst, 

Supertnteiuienl, Archaologiedl Surrey, Madrat, 
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Rodlaian Library, Oxford. 

Indian laatitDl*, Oxford. 


B>bliotbd>ioa Nttlonala, Faria. 
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SSaigliaba Frauanaeba Akadacnia dar SFixMnaobaften 
Batlin. ’ 
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uottingan, Oarinaoy. 

Royal Library, Uaniob,' Bararla. 
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I Imperial Academy of Bciencea. Vianna. 

Italy. 
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Ko. 1011, Potiio, 25ib Aooost 1914. 

government op MADRAS 
PUBLIC DEPAETMENT. 


EK*i.-tlic toUowmg'paiJcr;— ' ^ . . , , . „ 

r,«,r-itoin A. Eq., Supormlondonl, Aroh^olog.™! Biuvej-, 

Sotithorn Circle. 

IV_lhe Chief S«crct.r)- lo G""™"'®"'- 

Camli KoMEirl, Iho 16th July lOU- 

pUotogrtrphs talccn during the year under report, are 

submitted eepamtcly. Public Works department showing the 

eoudt^io^^ol mom-hts^n Cv^l CrCes durtng .913-11 will bo submitted 

separately in type-written copy. _____ 

Order-No. 10«. PnbUo. dated 25th August 1014. 

, Recorded. ,io„e during the year end the 

,2. The u “ -vatim of cerlain cairns in the Coimbatore i 

account of the reauits of lie ,t j, particularly interesting. 

- - ="---tintlon« ttlnob 1 ^ coascrvetlon of Ihc enci 

ideriblo mention was be t d Ibe budget grunt of Rupees 

imioilaut ICI, eins at H™!;' J“„“' ,b,, „Jr „nd iu future tho ejuse of any lapse of 


,n. iiiu ‘ep"‘' =■ ;, c—avation ot certain ca.ius ... ’ district, 

account of the rcaults of lie ,t j, particularly interesting. 

with thoillustintions which no f,;, /o„tbc coascrvotlon of the ancient and 
S. Considertblo ntuntion was be t The budget grunt of Eupecs 

imrotieut roi, sins el Hamr. m Rie Reuaiy^ 

18*000 was net Wly ."‘i’:', ISd. 'I ho Supcrint.ndent will be requestri to pay 
griiit shonld 'a nent and snccecding yeais ta the csccuticn in full of 

ppecial altculion j-eted for. . , • , at j • 

t>.o const! vatiou work buclge fuggesticn which they made m 

1. Tbo .Gorernment “J®, |'fpi„,„grorba pcsseBieifbj the departincnt sho^^^ 


vaiiuu «v*aw w , a nolo that Ibe fUggetHUU WUIWH KUO) 

1 The .Gorernment SM l pu p,ss(,s.„l by tho department should he 

last 3 ear’s reriew, tl at 1,^ “i£ acteJupe*:. a^ they hope that by this mean, 

made armlable to the public, ^ subjects. , . .„ 

a wider interest may be arouse ,,b„|„graphs referred to in Appondiw A wiU 

B. Copies of '‘'F”J,°”tuaWc tbe Secretary of Slate for India. 

be forwarded to tbe Right Honoara 

(True Extract.) 

A- Buttrrwobtu, 

JfT. Chief SeeTRiarn. 


, •-.! aSnrroT. 3 ®, KonttMlB ClTcW 

A„.l .si „rm™r 31 ....S'. 

v%!;s;:£S,-o...n,s,.s.rw-. 

„ 0 ..." ,'i ci.i; "■ 1 

h» U,„rsit4 ordoi). 

lom'T.KAlwP”'''”*’"’ * 
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free Xihraiy ot Philadelphia, U.8.A. ( Street, Philadelphia, U.S.A. 
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Da I'lnetitut Prancaia d'Arebdilogie Oiieutale doCnira, 
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Blxhmetcna CoUego. BomMy. 

Frinee el Wales hloseum, Bombay. 
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yieogly College. Chineara. 

Cblttagoog College. 

Ueee Cban fra Public Library at Comilla. 

Daoea College. 

Koribbreok flail Library, Dacca, 

PlOTineial Library, Deco >. 

Saganath Cullsica, Dacca. 

KrwhnaparCollega, fCruhaarar. 
llaabfpar {Ilodu Aeademy, ^olna. 

MHnapur Colleire, AlSdnapnr. 

Kaeatt Vfcfena Conege, baiaa. 

Bajafaahl Oo'legt, IU|alUhi. 

Vatendra tteaearah Soeiety, Bajabafcl 
Bcramjwra College, berasspure. 

0*0 I oglnceriDg College, Sibf at. 


Bihar NaUMiai t/oiirg,-! 

Bihar and Orma Secrelefiat Laeiav- 

Bihar Scbeol el Enginaeitug, Benklpoie. 


JJiArtr end OWaw. 

I Pa'sa College, Backipere 
lUretishaw College, Cetlaok. 

SC. Ce.'aa>ba'e Oi Jege, Ifacsribsgb. 
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Vnxied Prptioces. 


Aeta College, JiEra. 

Palace Idl^ry of It# Most Herd. th« Axottutop at 
Agra. 

Bt. John’# College; Agra, • 

LyallXltTaiy, Alleatt. 

ILA.O. College Libraxv, Aligarh. 

Ctiletiaa College, Allabatad. 

Muir Central College, Allabatad. 

Panini OiScei Allahabad. 

Public Library, Allahabad. 

Semlariat, ilbtary, Pnhlic Wort# Depattment. 
Allahabad. 


Ktialaa College, Amiitsar. 

Aitchieon College, Lahore. 

Central Training College, Lahore. 

Dyal Singh College, Lahore. . 

Dayanand Anglo-Vedic College, Lahore. 
Forman Christian College, Lahore. 


' The Moseotn, Delhi. 
Fohhe library, Delhi, 


Unlfereily Library, Allahabad. 

Oannichael Library, Senarea. 

Central Ilindn College, Benares. 

Qtwen*# C'/lIego. Benarea. 

Satuhcit Callege, Benarea. 

Chriet'a Charob Collet, Onwnpore. 

CannmB College, Lutraoxr. 

Prorineial Mnteam Library, Laofcnow, 

Puhlio Library, Lnohnow, 

Lyall Library, Meerut. 

Atebe»ological Mntenm, Maitra. 

Thnoiaaon College, BoorVee. 

Punjab^ 

aorernment College Library, Lahore, 
lakiaia College, XAhoie, 

Mnaeom Library, lAhora. 

Pnnjsh Bistorieal Society. Lahore. 

Panjab Pnhlio Library, Uibore. 

Beoretariat Library, Fablio Works Department, Lahore. • 
Dniecraity library. Lahore. 

DelAt. 

* j St. Stephen 'e College, Delhi. 


NoaTH-WEaT Frontier Provinck. 

Peaha'nax Mwam, Ptahawax. | Secratailat Libnry, Paalia«ar. 


Burma. 


Myanma Awl a Club, KyaikUt, Prapon Dwtrict. *• 
Mandalay Pobljo Library, Mandalay. 

Bnddhitt Library, Baihinggyaang, Baieeln Diatrkt. 
■Baidhist Vtopaganda ftocUty , Pega- 
Xoosg Men’e Bnddhiat A*«ooiat!on, Pego. 

Baptist Cellega, Rangoon. 

Bernard Free Library, Rangoon 
Bnma Seieareh Booiety, Rangoon. 

Cedi lengaea Aitooiation Library, 8h»e Digoo Pagoda, 
Singoon. 


Phayie Mnaento, Rangoon. 

Rangoon College, Rangoon. 

Rangoon Literary Society, Rangoon. 
Saeietariat labrary , Ranuoon. 

Soolay Pagoda Library, ^ngoon. 

Teaehera* loetitnte, Rangoon. 

Tmetaea of the ahwe Dsgon Pagoda, Rangeon. 
Yonng Men's Boddhiei Akscciaacri, Rangoon. 


Cotton Library, Dhobrl. 
Cotton Collega, (Unhatl. 
Cnttrn Hall Library, Ganhati 


Pablie Librniy ot Amraoti Town. 
High Bohool Committee, EaUghat. 
OoTemmsnt College, Jnbholpore. 
Training College, Jnbbulpore. 
Jagannath High Sobool. Mandla. 
llitlsp College, Nagpor. 


Centinl College, Bangalore. 

Indian Inititnte ol Boienae, Bangalore 


Reaident'a Library, Ilrdanibad. 
Niatm’a Slate library, Hyderabad. 


Assam. 

I Qorenunesi Library, BhiUong. 

Beerelariat Library, Shillong. 

Victoria Jobilse Lilraty, iexpnr. 

Central Prottnees. 

I Btome College, Kagpnr. 

Mneeue> Library, Horpor. 

Beoreiatiat library, Nagpor. 

Victoria Teebnicol Inatitate Library, Hlgpur. 
FabUo library, Bangor. 

Victoria Library, Beoni. 

(3) Native States. 

Mytore. 

1 Chief Comtniaeiouer of Coorg'i Library, Bangalore. 
Mabaraja’a College, hlyiore. 

Byderabad. 

^ I Kiaam'a Collega Library, Uyderalad. 


Rajkomar'Cellega, Indora. 
Dtier UoMUro libnty, Dhar. 


College library, Ajmer. 
IlaJpoUna Moaeuro, Ajmer. 


Library of the Realdent al Betoda. 


fttrllbagwatalngJlllVTary, Otndal tKitbiawir) 


Cenfrol Jnifia. 

I library of the Agent to tba GoeerDor-aeoanl, Indore. 

Itafapvlana. 

I Library of the Chief ConmUiiooeT and Agent to tba Oor**. 
I anior.Qaneral, AJmera 

Doroda, 

I RaiOda Maaana. 

XafAiamxr. 

I Vfataon kliiMam of AnUijaltlea. lUPfOt. 

TVatmeort. 


Tranoeora Daibar 


Gvahw, 

QwabM DotVat. 


Bkerl Biogb Meaaeia. Cbtmta. 
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ANNUAL PROGBBSB REPORT 


0? THE 


AROHilOLOGTOAL SURVEY DEPARTMENT 
SOUTHERN CIRCLE, MADRAS 

FOR THE YEIAR 1918-1919 


j>aet I.— administrative 
Wort at Headquarters 

cur^nt duties of 

over 0 atuo o me ° ^ Appamo Mudaliyur, head photogmpber end 

The services of AUtv. for a further period of oao year from 

draughtsman of, this office, ’Were na .^ort the death of A. Jagonatha Rao, second 

the 7th ■December 191S. I excellent photographer and a keen worker. C. JR. 

photographer of tins office, an third’ photographer on probation for six 

Gopal Tillai^has been appoiatcd as « R 

. new drawings were prci«red and four unanished 

2. Pref oration oj'drainftj;*- ^Qjnpjotcd and several tracings of plans were 

pencil drawings were inked m of his time tho head photographer 

made to servo as office records, f ' 

and draughtsman was on tour witli m 4 r„ 

^ , beocat of tounsts and visitors to tlie ‘Soven 

3. PAotocra/Ay.— For ^ ^ nlbum of photographs placed in tho rost- 

Pagodas’ and ‘ Dampi » and this has been the means of increasing the 

houses at these two places last year, ancient monuments. Altogether 

sale ot photographs of these two aw the public and ISO photographs 

21 applications for photograp 13 ’'f® which has since been received and 

were supplied at a total cost o • grp,Vit of Government A descriptive list of 
paid into the Bank of ® __ ondcr report wiU be found in Appendix A. 

/the photographs taken durms the year o 
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4. Exeavafion tvorhs . — Owing to my being absent on three months’ leave no tinje 
was found available for work of this nature as my time has been fully occupied with 
inspection work since my return to duty. 

6. Treasure irove . — The following list of treasure trove cases were submitted to 
this office 'for an opinion as to whether any portion of the treasure should bo 
acqmrcd on behalf of Government for the Jfcdraa Museum : — 


1ll 

Find spot. 

Kstan of treaonro. 

Nstnre of dieooTerr. 

Ucznaika. r 



Bis metal imageo of good 

AeoidenlsllT -disooTered hr 

EBoommended tor 


lijn tatnk, Kiltpnd&nai' 
Tillags. 

workmeoebip and in fait 
ncdition icpioeonting Ns- 
tira]s, two Amrasn figntce, 
CkendrseaLsism&rti, Bam- 
'basdamfttU. snd Msnikks- 
Tiohsks. 

oooliei digging eertb. 
Preeamebly porposely ' 

honed for eafety daring 
the htahsmmsdsn laesaioR ' 
of Booth Indie. 

aoqaieittoa. 

2 

Tsojoia dulnal. ^egs* 
pstnm tslolt, Okkat Til- 
Isge. 

Bii mebl imsgee ot good 
wotkmsnsbip snd in fair 
oondition tspreoentiDg 

Nsbilis, twoAmmsn fig- 
nreisnd three BIts imsgee. 

Do. 

' Do. 

•a 

So'iUi Jl»« 1 dUUw*., Vil- 
lapnTsiB t*laV, TiruTsk- 
kkrti Tillags. 

Stone image of MStismtns 
inaittiog pcetore 8} feet 
■ a height, orade workiosn- 
tfaip snd of T>» tpemal 
intereet. 

Found in s field 

Not worth soi;uiRP^- 



Five meUt images of good 


Esoomisended foi 


pktan Ulnk, NlUpah 
fUlase. 

wotkmsiuibip snd in fsir 
eoQdiUoa repteeenting two 
Amm^n ggote*, Pemmsl. 
iUtr «itb pedeetal snd 
Krishna. 

digging osrth for bnilding 
vorpoeea. Fieanouiblfi 

Mtied for istety in tin* 

1 ofinTtaion. 

eoqoiiition. 


1 CbsTTwInlak. M«Uk^ 

Twootsne Is&sgesof Vishnn 
andfemsle flgor* of good 

1 DiseeTered in s field while 
plooghing the land. Ko 
remalne of a temple 
* were iound near the And 
epot. 

Do 


1 TsUfeda TllUgs. 

workmanabip snd in good 
eoadiUoi). 


« 

I Aroot d!stti«t, V«l« 

1 lots tnlok, VopMiakiiUi 
1 Tilltgt. ^ ^ 

A stone iatgeetrstrsUtwo 
fiiet in height, of good ; 
workmanshtp snd (n fsir i 
eODdltlOD. 

Beportad ownerUe* and 
SDoared for. 

Do. 

2 

1 Cklngkepuk diilriA, Con- 
1 iMTsesm tklak. Sa<tU‘ 

mods Tillkgo 

' V l*e raabd Imsgee of good 
warhixutQ*h>p end ia fsir 
aondktlon repreeentiog s 
gronp rondtUng of Hire 
snd VstssU, NsbrSis, 
ChsndresekbaranOrli, 
Krl.bns end eo Amoaso 
Agate. 

Discotered while digging the 
foundativini of tbs tisilaea* 
ntths temple In the ril* 

lags 

Do. 


0 Nclloro diitriot, liooa 
i^ok. AUnrti Tillsgt. 

r Two eapper losgee of 
Vinbluilrs snd eo Ammen 
Agate. Flo# weihnuui* 
able and in fair oondition. 

Vvund hj oooliea digging In i 
a field. Pnsnmsblr boned 
tor aalety and fotgetlen. 

Do. 


9 1 r&njoro diilnet, Htg«{« 
t 1 but blah. •FrlTBogBd 

TllbgO. 

Foot cnebi iaugee in fair 
III eondilion repraa. tiling 

UsoOm, Bambuidamont. 
1 TalllammaBsod s 1‘idtH. 

1>0. 

Do. 
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6. TVar*.— A* per IJio orders of the GoTcromenl of Madras contained in 0.0. 
Tso. 1462, Public, dated the 2Sth November 1912, a monthly diary giWng the dates 
and other particulars of all tours uodertakon by mo and my ostabUshment each month 
lias already been submitted to and approved by thu local Government. Therefor© it 
(({ipcared unnecessary to again repail Ibis Information in detail in my annual rojwrt** 
So instead of publishing a ropy of my monthly diary in my annual reports, I hafo 
briefly staled the total number of day« spent on lour and given the names of the 
districts viiitetl each year. Tbi" procedure has now been followed daring the last 
•ix years and up to the •present approved by the Oovcmmcnl <>f India and iJm 



pircctor*General of Archtcologj’, This yoar, howercr, I have received instructiops 
from tlio Government of India aa advised by the Director-General of Archmologj-j 
that in future, I am to publish a copy of my monthly diary in iny annual reports : — 


Stattment of tour» undertaken during J 918-19. 


D*t« end honr of 
joarfioy. 


ni- 0 ) 

(19-0) 


dth 

• ( S-30) (»-48) 

( 10 - 0 ) ( 11 - 0 ) 

9th 10th 

(Sl-SO) (KMt) 

Uth KUt 

(18-16) (18-59) 

1 6th 

(18-30) 

t'lh 

(19-80} (13-30) 

ITth 18th 

(14-30) (9-30) 

33nd atth 

(80-16) (14-49) 

34tb 

(li-SO) (16-30) 

. . sstt *<■“- 

ajth 2S- 

(6-0) (T-40) 

Keremlwr 1914. 
UOx 16(h 
(1?^ (8-6S) 

r«h r«i8 - 

(lT-80) (10 46) 

SOth silt 

-(18-13) (18-0) 

S2n>t SOth 

Df^emher 1918. 


Hill it AminiiU. 

AminTiti. 

Oantar. 

Hilt »l Kiniit**- 

p>A. 

Kinunopit, 

ChijerU. 

Hilt ml TfltkUrtO- 

ptl 

Kirstuiopil. 

MiBBiliglri. 

Uangtllgtri. 

Midni. 


Kunilipar. 


(T-0) (9-C) 

3td 4th 

(14-30) (9-30) 

6tb «tb 

flt.18, (13-63) 


Madrii 

Meialil>«tBin. 


Halt at Hanipi. 


Chajitta. 

Kars*ar*o(>«t 

Uakartkalla. 


3tiidni 

Hoipet. 

Kaoipi. 

RimiUvat. 

Koipat- 

itidm 

Kad*k*T«r. 

As}«08«- 

Utdtai 

MuulipataBi 

JUdna. 

Ilimpt via lloapal 


ATadrai 

lloipet. 


10th i7th 

18th 

(9-0) (11-0) 

18tb 19U> 

(ll-«) (9-60) 

Fabnairjl9I9 
3rrl 4th 

(3<t-16) (19-JO) 

4th 

(19-30) (30-0) 

£tb 

(lO-O) (16-0) 


{7^1 


Jth 


(J.16) 


(18-0) (16-0) 

IJQi 96tb 

S6(h 

il.C) (^46) 

(8-0) (7-40) 

U«r«h 1919. 

3rd 4th 

(30-16) (7-66) 

41b 

(9-0) (13-0) 

(li-JO) (14-6) 

4Uk 6U) 

(31-10) (7-40) 

7th 

/tJ-O) (19-34) 

Bth 

1th 

(6-0) (17-46, 

13Uj 

(13-0) (19-47) 

(30-0) (93-0) 

MCh 3Ut I 


Halt at ChilkiDa- 
batti. 

ChOkanahatti. 

IfiriimmioibaUt. 


Madrai. 

TinBevallj Bridga 


Palais eotuh. 
Tibsavellf Sttdge 
hfadni. 

Halt at B a T • 
FiSodai. 

B«vaa Pigodaa. 
Chisglapat. 


Tasjote. 

hladias. 

Halt at Chandra^ 

giti. 

Chasdragiri. 

Hgmsn. 

Tmdtvaiiain 

Halt at - 
loapaotioa of 
Gingta Port, 
Bnhsudaaam, 
hlaiidagipttta 
I^analai, XiaJa- 
TiQiir, Singava 
nm and Buoka- 
damboT. 


^aruimmaoahalli. 

jUtdnif 

TimiaTfUj Bridga, 
Pala KOottab, 
Manor and back. 

Tlnnevellf ' 

Madraa 

Bevan Tag^dat 


Chacdragiui 

Atkonam 

Baoisnnta 


7. Tour fTogramme Jar 1919-ZO.— A list ol the archeological works proposed to 
he imderbken daring lie year 1919-20 is given in Appondii B. I shall endeavour 
to inspect as many of these works as possible and in nddilion visit all those places m 
Sonlhem India containing eiamples o[ Pnllava archilcctnro in order to obtain 
materia! tor a work on that sabject ibat 1 am now engaged upon, the first part of 
' whicb will be found in Part II of this report. 
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B.— Monuments declared as Protected Monuments. 


210, 

Diatriot, j 

Tnlck. 

Locality. 

96 

ost&h 

□lore 

jotitupall* .« 

-63 

haanUpvT. 

lindapnT .. 

Soractla .. 

•359i 

KeUor* .. 

Udnysgitl .. 

Udayagin .. 

asss 

Do. 

Do. 

Do. 

.318 

Cbingltpnt. 

ConJeoTercin. 

ConjoeTcrato. 

.81$ 

Do. 

Do. 

Do. 

486 

Koith AtmI. 

Wandiwash. 

Siyyaman- 

galam. 

-432 

Do 

Do. 

•Kilpattnr .. 

$69 

Eontb AT«3t. 

Cbidam- 

Porto iio*o. 

883. 

Tinncvtlly.- 

Ambiaama* 

dnm. 

'Rra»aH<' 

Tcram. 

.$48 

« Tnjon 

Kisniltm . 

Tirarada* 

Tayll 


Nun# ot monnmer.t Ownership. 


Baddhiit Oliutfta, 
Stupaft and rMk> 
e^eaTts. 

lladhanr» 7 a teaa- 
ple. 


KaoganiTaka tem* 
pie. ' , 

Krishna tempi* 
with goperam. 
kalyana mandapa 
•od maeODiy 
built tank. 

MaUogeeran tem- 
ple. ■ 

Unktacma temple. 

Boek.ont temple 
*nd ecolptoiea. 

b t ajambnnatha 
temple. , , 

Koman . Catholie 
Portogaeee 
ehiuch. 

Valistara temple 


Zamisdtri . 
Q«Tcnimeiit. 


0.0s. Kos. I0| Home (Edoea- 
tion), ^ted filh janoaTjr 
191S, 1S3, Home (Ednca- 
tion), dated llth febtoarf 
1918, and fill, Home (Xdnca- 
tion), dated Sath April 1918. 

0.0a. hlOB. 337. Home (Edoea- 
tion), dated SSnd Febrsary 
I 1917, 816, Home (Edooa- 
V tiOBl.daled 18ih Joiie 1917, 
I and 1135, Home (Edaea- 
I lion), dated SIrt Angnit 
J 1917. 

lO.O. No. 252, Home (Edoea- 
tion),datedl6lh3rsrch 1918. 
. Ho. 


. 1 


dated ;oth March 1918 


Poopanatba (Si»a) Pnrala 
tempi* I 


Do 

1 0.0. No 1301. Home (Edoea. 
' bon), daM 3nd Ootober 
I 1918 

1 0.0a. Ne* 1659. Heme 
(JiduMtion), dated 93rd 
I Dewmber 1918, and 359, 
I Home (Edoetlion), dated 1st 
I March 1919. 

10.0. N'o. $31, HemetRdoM- 
bon), dated Ifitb Apni IslV. 


j.-Uonumrat. Jelcted from tU li,t. 


OostCr ., 
Cnddspah >• 
TiBnerelly-* 


6alUoai*lle • 
Biddharaltam- 
Tinnerelly ♦ 


Ueranikota. 
Bajunpet ♦ 
Manor 


Kao* *8 oonnment. 


EacbMibbe and Kakka- 
AnelcoS w*il * Jw|an- 

4anl Bari.’ 

Itajigopala temple .• 


U.O. Ke. 187, Uoma(Pdftcatlon}. 

dated 16lh April 1918. 

0.0. Ke. 878, iioma fUorabon), 
dated Srddnip 1818 

Q.O. Bo. 43t, tiome lEdamUon), 
dated Ith April 1919. 


%.• 


■ tl,» archtcological worts unJorlakon by Ibo riibbo 

9. Co»,trro(ioo.-A lis Appendix; C. The 

Works Bepartment durin „ total »om ot Us. 19,S87-0-l ams .jent 

aVlolmcnt for tlio year was Hs- - » of K* liOOO provided for c.vcavatioD works 
up to the Slat March 1919* ^ ° oU,cr surrccftlors were made at the 

was surrendered for tlie reason** given « 'concerned iV list of the conservation 
discretion of tho Superintending^ Eogm«^ 

work,rroroscaforl919-20isg.rc...DApF-l-=‘ 

. . with the improvements to road# at nainpi, 

Good progress is being umi c^ogervation notes on thesfe places hare 

Gingeo and tho Soven Tagoiia - tl,croisoo necessity to again repeat this 

already been submitted to Government and tlic 

infomiation hen*. . - a _ _ ti.. 

• . 41 , 1 . two itOaces «t Cbandragiri are progre«mg favourably 

The special repairs to the l 1 already submitted to Oovem- 

oa tho lines proposed in my print con«crvation notes on the Buddiiist 

meat. special rep-iir* proposed m ^ 


i 


8.SlanJardlulofAneiintJirommatt.—SimelUo publication of tho rovisoi' 
List ot Ancient Monuments dntol April 11117, tlio following monuinonts have been- 
(o) added, (6) declared protcrto<l nnd (e) delotwl: — 


A. — Lisl of now nomimeuta ftddod in the lut. 


ot Bionnmotit. 


rtpfiidslitTtdi . 


0 aij4m IthtrUt. 

1lre)c in$crii>tIon «t OrUltlcntr* 
(t'ort thaoM ti>rt. 


Diatflel, 

K))>kKCii4T»r» umpla .. 

Kttfna Ditifkt. 

{^IniUrlona pillar oft U>a lodra* 
klU bUl. 

£4 lUrf Hitlftet. 

Bhioa'a 

UaoacitU Jain tampic. 

J«in trtnpla with tmoriptiona, 
nortb-Mit of alrphaol auM«*. 

Qain»4 enr atmt in front of 
Hatan lUma temiilo. 

Bhojana 6aU or pURtiisa* tr*4in)t 
elaco near Uio (Magonal Tan* 
lion oD IUm|>l roait. 

I'wo (Dali Sira tomptaa arlth lna« 
oriptlona to tho oait ot TVtUbi* 
ntna templo. 

Kainosl tank lo tbo norUu-oatt of 
VaUabltamva tAwpto. 

Tvo {lilltra and a groop of mortar 
wba«1i ODtaido Zvnana £DOle>ar*. 

Saaammt of a largo rttlnod twilding 
oppotita to SIubmiDadnn moajiia 
and alio tha pUtform Borlh-aaal 
cotoer of the Daonalk** tnolo* 


Itofrranoo coaaeraiog 
UoTaromont 
Ordari 


'rironitlaipuraai. 

UaloTadikuricbi. 


Manilagepatto .• 
UnbisaloMm . . 


Ti'mtvtllf DntrM. 


Two rock-ont caaei with ioscrip' 

A roah>ont ahrino oontiunUig a 
hoga and eld Fandpa inaorip- 
tiona. 

OiUttor IHttrM. 

V oakateoTars (V iihon) tompla 


&if<A Arrti TtutrM. 
Book’out FaHara lampie ... 


Bock eat Fallara temple 


O.Oi. So*. Ili9, IfomO’ 

fKilQe*tion),diiod *th * 

tjaptionbar 1917 and 
tJST, lloma (Rd-ioa- 
tlon), dated 3Ut Ootcr 
her 1917. 

0.0. Ko. 319, Homo 
(Kdonlliiii), datr<l ^ 
lllh 3Iareh 1919. 

0,0. No. 938, llonio- 
(nilaeation), dat*d - 
99 i>d y*bratr 7 l 9 i 7 . 


0.0. Ko. lesr. ITo»« 
(Edeeatleh), dated 
180 ADgoatl91B. 

0.0. No 18(, Ilotsa ' 
(Kdoraiioo), doled* 
ttb FebraaiV 1919 . 

Do. 


0.0. Ke. 219, Home- 
(KdeeatioiO, dated • 
ktth Fabrnar; 1919. 


a 0. No. 69, Ilonij ' 
(Edaoitioii), dated 
ISUi Janosry 1917. 


0.0. No 416, Homo '• 
(Ednaation), dated 6th 
April 1018. 

0.0. No. 6TS, Home - 
(Ednoatian). ' dated 
«th May 1919. _ 

G.O. No. 678, noma ■ 
lEdncalion) dated 
fitb May 1919. 

Q.O No 674, Home 
/’Fdacation). deled •> 


B. Monuments declared as Proteoted Monuments. 


iWo.j 

DistrUC. 

Tslok. 1 

Lossllty. 7 

26 

Eisttts .. 

Elloie . . ' 

Qnntap&Ue • . 1 

-53 

AaanUpar. 

Hindapar .. 

QoTsstle .. ) 

-239# 

HeUore .. 

Hdsysgiit . . 

Udeyegin .. 

359s 

Do. 

Do. 

Do. 

• 313 

Chinglepot. 

Conjeerersm. | 

1 Conjeeeer&m. 

. 315 

Do. 

Do. 

Do. 

488 

Korth Areot. 

Wandiwaeb. 

Styyemen* 

gUsm. 

-493 

Do 

Do. 

•Rilpoitur .. 

169 

k Rootb Areit. 

Chidem* 

Porto 

.883 

:.k TiimcTelly.. 

Ainbusmn- 

dnm. 

TiraTsln* 

Tsxso. 

.5(1 

3# 'L'anjere .■ 

KsnnUsm .. 

Tlcnesde. 

TsyU 


Name of nJonniBW-t- 1 0»Tiersliip. 


itanguu7tk» twi- 

ple. ' , 

wi»h gopnnia, 
balyuti^ inuidfpa 
and roiMO^* 
bulttaob. 
MnUngemra t*cn- 
ple. 

UaUemn templo. 

Eo«k.«ot tempt# 
and editptoTM 


Reono Cntboli# 

PaHagoM* 

ehiifeb. 

7tlunn temple 


PonyeMtb* «Su») 
temple. 


Zemindtii . 
OoTetnmcnt. 


Q.Oa. Kos. 10, Home ^Edaoa* 
tion), deted Eth janoaiy 
1918. 163, Home (Edaee- 
tion), dated tlth Febniary 
1918, and 511, Home (Edoos* 
tion), dated 3Uth April 1918. 

Q.Oe. Noa.337, Home (Fdaca- 
tion), dated 22nd Febraaiy 
1917, 816, Home (Ednoa* 
. tion),dated IStb Jane 1917, 
and 1125, Home (Edoca* 
tmn), dated Slst Aogatt 
1917. 

1.0. Ko. 3S2, Home (Bdaca* 
tion), dated 18tb3fareh 1918. 

, Do. 

H.Oe Koe.3,Home(£dacatiOD), 
dated 3rd Jannaiv 1918. and 
879, Home (Edncation), 
dated 20tb March 1918 > 

Do 

(9.0. No. 1309 r Home^aoa. 
tion), dated 3nd Ostober 
1918. 

O Of. Kdi 1669, Home 
(bdnestion), dated 2Std 
Deeembei 1918, and 359, 
nome(Edneition), dated lit 
March 1919. 

U.O. N'o. 531, Home {Edaee« 
tien), deted 36tb April 1919. 


C.— Mottumento deleted fro® tbe Hit. 


Gonthr 
Cnddapab . 
I'lnoeTelly. 


6atl«oat*H« •• 
biddhaeatum. 

■ Tinneeelly •• 


Uuanlkote. 
Bsiampet • 

Manor 


Ktine of BMnsnient. 


Kochidibbaand KakVa- 
dibba. 

Anmeot e-ell - Bogan, 
itani 

Bejtgopala temple 


0 . 0 . Ko. 487 ,UsB«(FdooatiOD). 
' dated 16th AprUlblB. 

0.0. No. 872, Heme (EdaeiUon), 
dated Srd July 1918 
0.0. Ho. 43i, Home (Edomtion), 
dated Btb April 191V. 


% 


„ ,■ Ll list oi tbe arch»!«logical work* unJertoken by the Pubho 

9. ConJfrroboii. A ^ report is gi'-a'i ■“ Appcndii C. The 

Works Dopartmonl dorm I , t„Xaor ot .Hs. 19,587-0-1 was sjent 

allotment for tlie year ^va • » « r*. i nOO prorided for excaFation works 

op to tbe Slot Morob 1919. . the other sorrortlors were made at tho 

waosorrondoredfortbo roasoas stron abo^o. ^ ooasorration 

-diacrotion ot tbe Supormtondmg KagioMrs oo 

wks proposed for 1919-20 isBrtOa.aAppcad.au. 

. * with the improvements to roads at nampi, 

Good progress is being conservation notes on these phices have 

Giagoo and tbo Seven t“re U no acoossity to asaia repeat th.s 

already boon snbinitted to Government and tnero 
■ information here. 

. . , ' , 1 ,- two palaces at Chandragin arc progressing favourably 

The special repai • cooservation notes already euhmittcd to Govern- 

„ntholiao.proposo.l,nmyprmt^ tbo Buddld.t 

vnent. Tbo rpecial ropaua proposed .a mv ^ 
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monumouts at Guntupallo, tho Naraaimha lemplo at Vinukonda, Pcnukonda Fort,- 
tbe Jaina tomplo at Danavalapad, Gooty J^ort, tbo Araenal in Tanjoro Palace apd 
"Wandiwasli Fort have all been completed. The repairs to tho Hill Fort at Udayagiri 
proposed iu my printed conservation notes already submitted aro still in progress. 
Tho remaining conservation works undertaken aro shown in Appendix Oand call for 
' no special mention hero. 

10. PtihlicdUom . — In 1916 Sir John Marshall, tho Director-General of 
Archffiology in India, proposed to tho Government of Madras that I should bo- 
requested to prepare a standard work on South Indian Arehiteciure.'^ Tho 
Government has now asked mo to commence this work at once, and I have agreed to • 
this proposal. Sir John Marshall has suggested that I should start tho work with a 
history of “Pallava Architecture,” the earliest Hindu architecture found in the South- 
ern India. As no extra time or funds have been sanctioned for tho work, it will have 
to be done during the hill recess and published in instalments in my annual reports 
until finished. The work can then bo publisbcd in book form at verj' little cost as 
the necessary blocks for the illustrations will thus bo available without additional 
expenditure to Government. Daring the last few years I have been collecting material 
for this work and now have sufficient to make a start in Part II of this report with a 
history of “ Pallava Architecture, ”^nd I hope to complete the subject in ray noj^t 
annual report, but the historical portion of the work involves a vast amount of refer- 
ence work whioh takes considerable time. ‘ 

li. Annual expenditure . — ^Tho expenditure of this department during 1918-19- 
has been as follows : — 


^ S8. A. P. 

Salarj ol the Sapetialendeat , , . . , . 8j850 9 6 

Pay of tho establishment ' , , , , . . 3,810 8 9 

Travelling allowance .. ,, ,, 2,634 2 6 

Contract contingent grant — 6appUee and ecrvices 642 13 6 

Contingencies ,, ,, ,, ,, ,, 7ia ih 8 

Kon-contract contingent giant — Sapplies and services 703 1 1 

Contingencies .. .. 1,800 0 0 

Personal allowance to e&tabliahment in lien of compeneatioii for dearness 
of food, and war allonanoe .. .. .. 310 9 0 

Total 19,470 12 0 


MADaas, ♦ ' A. H. LoitonoKST, 

Slsi il/orcA 1919. SttperinUndent^ A.reli(eohgical Survep.. 
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APPE>JDIX A. 


List o» i>nuTo<-KtOATtrji4 prspabeo dubiko 1918-19. 

CLASS A. 


Pnmitit* SioM Slonumenfs and Aniifuiiitt. 


6*»u5 

1 ' Sif. 

Sal'iMt. 

1 ' LocsUl;. 

Diitrict. 

A. m j 

1 .. 

: l!»«k-enl M( ia tb*o*» .. 

I RinkUiI . , 1 

Sdath Areot. 


CLASS O. 

Join Art and ArcAiteetitn 


Strul 

Hit*. 

1 S«b]cet. 

I LAeali^. 

liSiiriet. 

— — u 





C. IM j 

iFttll .. ..I 

1 Jun tigare ftt tha awond cntraaea 4t tk* j 

TirenUnjiUi 

! Taafjj*. 



Cock c»rtlo^«t twit* J»iM nisi* 

SlnkadaioW .. 

‘ ' 1 

8«Btb Aiooi. 


CLASS O. 

Sindu Art and Arehitniure. 
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Sindu Art and Arehtte^ture — cont. 


D.ia99 I Do. 
U. 1300 Do. 
D. 1801 Do. 
D. 1302 Do. 


n. 1«5 1 Do 
l>. USO t>>. 
I). 1U1 I |V«. 
U. IU3 I Do. 
XI. 1X21 I Do. 

D. mi I ivt. 


Koxth ol Yin6;«bielina« .. | TirnTalanjali 

Kletkl imagis diaeofoxed in n tteunre Vuiakadiunbankndi 
troye tnse. 

Metal images diaMyered in * txMeore Kealapadi 
troye ease. 

Geaenl yiew ot niiaed tank near FatUki- Uampi 
tarns temple, nortk-eaatTiew. 

. QeDetalyiev ot ruined tank nest Fattafci* Do. 
rima temple, south^st yiew. 

, Detail ot pillars ot tke yetanda ot tke Do. .. 

ruined tank neat Pattabiiama temple. 

. Bnined (Hneas and 8iya temples to the Do •• 

east of Fattahirama temple. 

. Inaeribed alah in front ot mined GanOsa Do 
and ^ya templea to the cast ot Paltahi* 
rima temple. / 

. Main gateway to 8i?a temple .. .. Tuamalapursm 

. hisin gateway to MaUikatjnna temple . . Do. 

.. &hrine chamber in Mallikarjona temple .. Do. 

,. Metal imagesot Tiiahhadra aodamman Dppur •• 

diseoyered in n tieasme. trove oaao at 
Altnmlti. • 

. . Dancing maid with fruit and bunch ot RrUhnspuram 
flower on hand in Ttshnu temple 
.. Rama vrith bow and arrow in Vlafion Do. 
temple. 

Roraraebpingwithapnncesaonshouldsia Do. 

paiiued DT a pnaee and a xoinlster'a 
son in VitVna temple. 

Atjooa with Ptsopatastra in 7ishnu Uo. 

temple. 

. . Another dsncing maid in Vuhnn temple. Do. 

Qeneral view from eset ot the Pnoja* Tiruyadsyayil 
nttha temple. 

.. lolenocTisw oI the courtyard ot the Do 

Ponyanatha Umple. 

,, Detail of the coortyard ot the ronyanatha Do. 

temple. 

. . Image ol Qaa«ea in Ponyanatha temple .. Do. 

.. Small shrine outside the eomponnd ot the Do. 

ruoysnatha temple. 

Tiewel the faeadect the Pallevatomple. hlendegspattu 
. . Detail ol oarred dooikecpete ot the Do. 
i'alUra temple. 

.. View of ftondo etibe ralleve temple .. DsUyaner .. 

., Deteil at pilUtt of the FelluTa temple .. Do. .. 

..iDetsil of doorheepcre of the I’ellaya Do.' .. 

I temple. 

., I 8oeth>wye'. general view of the i'alloVB Penatoalal 
I temple. 

I DeUil ot arcbiteelural emament ot the Do. 

I FallsTa temple. 

.. I PeUil of tvo lloncimageeofdwarfeetthe Do. .. 

rellSTs temple. 

I DeUU of prlsmatle Unga of the Pelbea Do. 

I temple. 

, . I Oencral view of fir Opt ot the BrahmOiysrs Dnhmadrnm 
tcii.fte. 

, Showing condition ot the compouml walii Do 
ol the BrahmOeesra temple. 

Metal imege ot Oaneeaet HrahmSeyara Do. 

Metal imegee 9f OsoOu anf Trleutimet {lo 

BrshisfeTera temple. 

ijeeera! view el U>» LhaodtsmaslleTera Do. ,, 

General yWw el the I'etlaye tempi* SteUeberi 

Modern etone belt nuUide the Pallata XV,, * 

temp'.*. 

Oenetel view ol the lUeByrathe Ireepie. . hiugerarem 
.. Arl*a***twne<mebe(«>*>«raim .. .. MataballpnraU 

r rent eVesUon »l I'.IUee Irmp’e TDchlnepoly . . 


I rro«iet>ee1i<m*(rsUe«*tMpS* ..IjUeh.rrfr* 

) IWtaG rl Imt **tr*»re*t I'slleea tampje la, 

I TmsiI at emsmoat ea the p«:U>« «t I |io 
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CLASS £. 

M^ihammaJan Art and Arehiiecturt. 


Berikl 1 
DUmbor. j 

SlM. 1 

8a>>i«et. 

Locality. 

1 DUtnot. 

fs. e< 
K. S5 

Fall .. 

Do 

! FMt Tt.w of AW^ 
j Korth oietr of AMal M*b«t 

ASdnllaparom 

Do. 

.. 1 Kotth Aieot. 

Do. 


CLASS O. 

Eitimcal ForU and Eanpean ilonMmenln. 


Setial 

sBsibfr. 

Eli* 

Enkjoct. 1 

Locality. | 

Dwtrict. 

G. 19a 

0. 19S 

G. 197 

G. 198 

Foil .* 

Do 

Do 

Do 

M.i.. >’..1 -I 

V°.W ti. .M i" >■“> "'1 

r.,S“u1"'..i»r.K»a c.>». 

— 

Ua.olipaUm .. .• I 

Do 

Do 

Do 

Kiatna. 

Do. 

Do. 

Do. 


appbnui^ b. 


Serial 
Banker. I 

Diet net. 

Locality. 

Kaae ©t monumeat and 
naiara of work. 

Crank lor 
19I9..S0. 

1 


■ 

1 hrisCiKeU. 

1 


Okiijtca 


I Vui5»p»t*™ 


SoitttolH 

I 4 

\ €iniar*(B 
Do- 


Slcpilr^j^pawn 

Ohani*»'» •• 

Bdn>l*i‘ •• 
Gootop^* • 
Iragol*™ •• 


An»o‘-»?w .. 

(teol7>> 

T»dr»t** 

I I>». •• 

KknMars .. 


tcpain te tb* A»ok» reek Jnterip- 

1 AoDafl rsp.'uw I* ti* 8i»» tempi*, on 
' BrndhikoIU hfll l>«yoail th» TilUg* 
boosil'tnr ©I KotUkolJ.. 

. Ann»»> I»p»ir» W Boddbist tDon»»t*ry .. 

r»y of w.teboinfor BaddMit moimstery. 

' AnnoJ T»P*irt to BadJb.rt monuterr . . 
rax «J wiWhmMi tir Bnddlusl monmterx. 

Smnd Cirrlt. 

Anntu) te Akkuita M.duina 


DpiwadA H*U. 

Aon««l»»I»»r»**OonnU®»w .. 
IR^iMwc.toUi.o.TO'onth.hiU .. 
Kopun t© tba J»Ukes»T.n»nd Vutb«».t» 
(•rnplea 

tUpiin » th« Ua'ch ©emeUry . . 

Ccimn to th* Uoddhut o.tM 
K«p«into Ihomoandf ennlaimag Baddbut 

ratmioa. 

i*.y of w*t5l»m*o Tor BaJdHul ttapiU . . 
Tlird CinU. 

P.y of <r«lelim*B far «nci«i4 mona- 
meat* at P.nokoDda. 

R«pun to th« Etrira Umpio 
B.po>rt 10 fema 


Renun to S«r TkoiitJia.Uoara** heu>* 

U«p.ir.tolt>ok Port .. 

lt»p>{r«toCktna>I.nrBteniTil. 
Bopun to KunaiTuni temp)* 
Coptui to B<rt t*apl« . .. 
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List of Arobseologioal worts proposed to be nndertaten during tbe jear 1919-20~«)n/. 


De. 

Do. 

Do. 


Timmaparam.. 
^I&ngaporam.. 
Kelpadi .. 


l.adlgam .. 
Miuiki .. 

Cbandragirl «. 


Soqth Kaaan 




Jiirif Ctrfit—ooat. 


Sagali «« 

Uagalam . . 
t^itagunda. •. 
Fcbohangidreg 
tladagilli .. 
HampmiD* .. 

Tbimioalaputm 


UeUapador •« 
Telliohatry .. 
Palgliat 
Kodar 
Do. 

Eultao’* Entlerr 
DsUkaMraK .. 
Batlftla aahenl 

Bmoagudi Ebola 
Jakkaacri. 
Atar .. 
Eankarldng .. 
Bckal .. ■ .. 

Mangalor* .. 
Nlmakkat .* 


Hepain to rnincd temple 

Repein to Tbnkatesren temple ,, .. 

Repaite to Bomanatlia temple •• .• 
Uepun to CboIesraTe temple .. .. 
Bepkue to tbe SompaWi temple .. .. 

Bepain to the Foit . , .. .. 

£epa^ to the blabal 

Repairs to Mitakantearua temple 
Repairs to bliDihihaoda rook ,, 

Annua) repairs to the Fort and plaees 
Special repairs to tbe Fort and plaees . . 
Repairs to tbs old Sira temple, northeast 
ol Tiltala temple. 

Repairs to eotagona) bath 
Repairs to ths elephant Btsblea 
Repairs to domed gateway east of oitadal. 
Repairs to the Aohntaraya templs . , 
Rapaiis to Kriahnaawasu temple .. 
Rerairs to MalysTentha Bagnnatha 
temple. 

Repairs to the Guard boned in tbs Zsnana 
eooloaare. 


.lorgba on the road trom Hoepet to 
Kamalaptram. 

Repairs to RaUesrars temple .. .. 

Repairs to Soryana^yana temple.. 
Kepaita to Bbimenan temple .. .. 

Repairs to tbe Utl) Tort ana rained paJaee. 
Repaita to EalleaTBTa temple . . . . 

ReMiM to groop ol Jain temples at 
Remaltatsxa ZLl). 

Bepaire to Sira temple 

Repairs to Qopnlsknsbna temple . . 

Repairs to the Fort 


J^eurtA OtreU. 


Do. 


Repairs to RHsbnamart! temple 

Bepsira.to KanncBTHTa temple ., .. 

AnnosI repeira to Jalo temple ,, .. 

Aonoal rejoira to raised tort 

Annas) repairs to the groop of leolptur^ 
dotmeia. 

Annael r«{«in to the groap of largo 
delmene. 

Repairs to tbe Dill fort 

Repairs to tbe fort 

Annoal rrpaire to the fort •• .. 

Repalrato tbe Saltaa's IMteiy ,, 

Repeira to the Hill fort . .. .. 

Repaira to lUnganatha tamplo .. 

Bopsira to Ritsalmha (ample ,, 

Tifth CtnU. 

Anoa*) TOjmiri to the old hfadru Town 
wall. 

Annao) repairs to ike Comwallia hteoiOTial. 

Annasl rrpsire to the Obelisk atsndiog to 
tbo north of the weeurn extresaltr of 
tbaoM*lawn wall. 

Anno*) repaSra to tbs U.8. plUir Ko. Uie. 

Annas) rsssiratoUkaK.M. pviVar Ro. 1)91. 

AnnosI lopeira to tha R.6.s!sb No, tTSI. 

Annas) r«|«4tB ta tbs tomb of Joseph 
llyonsrsand Kliba Tets. 

Repairs toaorUnl laenamsnts .. .. 

r<r aonstrae'lni a soroposnd weilaroind 
Jtslsapeersra te^l*. 

Arinael sepsiri h> 'laer bf shal * .. 

MVeSing oMoariaa pUots at Ura lUtbs.. 

Cor-aeisaliow ct ssitlenl awnaasets a) 
8a*an Vag-idaa. 

Retslta to the annaaenls at Stssa 
I-agedsa. 
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List of Arch£Doi<^icaI works proposed to be unietWkoa dating the year 1910-20— <»o/. 


Do. 

Do. 


Rollpitti 
DinttiKQt • 
Adioboiwllar 


SijyftmADSTjMn 

KOpoltar •• 
SrelunadesaA 

KelToy 
SboIsvatuQ 

SRT''”. 


UciatoocBM «/ Roi'^pitti teapU , , 

fojrof wt(ehm«n tor lb« Book fort .. 
Poj of «at«hmen for pnhlttoiio rom&ini. 

Sitm/A OirtU, 

Afional ropuroto AtMlDlkf&bsl 
Anoiul topofn to tko fort .. 
Annosl topairt to tba J'oUktntimrs 
Umplo in tb« fort. 

Pa^of irstohman hr tbo Dolbi gtUt . , 
Spe^l ropitits to tba Jalakaotimra 
taioplo in tb« fort. 

Bo(«{ratotborock<st<araptd andaoulp- 

B^ln to tba Srapacabtuiatba tempi* .. 
Betnoriog prioblp-pa»r from tbo Kndin. 
koUann (ompio. 

Claoriog regatauon in tb* Kama temple. 
Qauing ragatalioD in tbe Bit* temple , 


CleanD^TegetaUon in tba boelder itonea 
aontnining Insotipiiona and Jain 

laanog Tesatation in tba Konar temple. 
Annqal mimtananee of Siragaagn nttia 
tort. 

Bepaintotb* big torrer in troet of tba 
Bitbaditwn tempi*. 

Bapaiie to tba BangUba .t’abal in tba 
'latijota Falioa. 

Bapau* to lb* Uabartja Sabba in tba 
Janwra Palaea 

to tba Bt*i BO Dali fn tba 7aa;er* 

Beptira to tba Ananal to«*r in tba 
Taojot* Paiaeo 

Bapwr* to tba Etiabna Tilae tank in tba 
Tanjota Palac*. 

Bapaita to tba Jiiatbkbana in tba Tanjota 
Paiaca 

Bapaua to tba t«o-doioed ball on tba 
vaat of tba Sangilba bfabsl m (be 

TanioraPOaoe. 

AnDoail rapaba to tba Dntob caintary 
Uatotananaaol fonr watchmen tot anoieot 
mooUDaDtaat Oicpea. 

Spaeial rapaita to tbe Oiogee Fort 
Coutingancy fot sigant arobmologioal 
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oonMmKon «oA om-M ool anting tho y»«r 
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j FI»if«r{ng uid poloUng th« mil* 





DeMriptton •****'*' 


IB 

e 



Statement ot eipondilnro on conecrention 
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SW,m»l of cpcnaito" 0. c»ns.„alion work crricJ oot dori-s tho year 1916-10 r.^ 


17 





Statement of expendi'furo on coose^atioa wort carried ont diirioff the joar 1918-19 eont. 
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PART II. 


PALLAVA ARCHITECTURT:. 


1. niSTOllY. 


Dorinp tbo last few years, a oonsidferable nmooni of cpprapbi'cal material rolatinp to tho 
bUtory of the Pallaraa has been collected aqd poblwhcd in the Kpigra}>hxci Jndiea, South Indian 
Inscn>tiOTi* and the Beports of ihotAiehaxitogieal Siirre’jo/ India. This •material ii Of 

the greatest talne hot being soatlercd through n number of different publications it is not readily 
accessible to tho edneated public. The late Mr. V. Venkayya’s article on The Pallavaf, appear- 
ing in the cliiiitiaf Report of the Archtrohgical Surrey of India for 1906-07, is tho most interest- 
ing history of this dynasty so far nabUsbod, and tho following acconut of tho Pallavas has 
been compiled mainly from that Trort. Dr. G. JonTeau-Pohrcoil, the distinguished French 
Archmologist of Pondieherry, has recently published two books— -JVia *Pallapas, and Pallaeo. 
Antiquities, two ralnable conmbntions to our knowledge of this subject. Dr. JonTeau-Dabrouil 
has been, perhaps, rather mote snecessful than prorions scholars in collecting material for a 
history of the Psllavas, because he ie the first Epigraphist in India to realize the importance of 
studyuig tho architecture of a monament as well as jU inscriptions. His original researches in 
this direction are most tslnablo and throw quite a new light on the manner in which inscriptions 
should ha studied in future. 


The present method of relying enUrely on inscriptions for fixing -the dates of ancient 
monnxncntsi adopted hy Dr. F. Hnltesch and others, is open to objection, becanse when this 
method of investigation is employed alone eerioos mistakes may occur. It is possible that the 
inscription on a monntnent may hare b^n inscribed long after it was erected. In snch cases, 
the inscription would not only giro no information about tho original .author of tho monu- 
ment but may even lead us into error. Then again, if ihe stndy of arcbitecturo is neglected, how 
is the Epigraphist going to determine the age of a monument that does not possess any 
inscription. 

nowever, the presont-day opinion seems to bo that a study of those inscriptions alone is 
the only means of arriring at a solution of ibis question. Dr. E. Hnltsseh.ln a recent work 
on Paliava Jnscnpfi<ms of the Seven Pagodas (^Epigraphia Initta, Vol X, No. /, page 1) 
states : — “■ The important question of the authors and the dates of these excavations can be 
answered only by a careful study of the inscriptions engraved on them.” 

This dogmatic statement indicates that Dr. Hultzsch knows very little about the history 
of Indian architecture. One great difficulty about fixing the dates of Paliava monuments 
with the md of their inscriptions alone is, that so many Paliava princes had not only the same 
name but also the same epithets, which makes it almost impossible to know exactly which 
prince is referred to in the inscriptions. Another point about tho study of Paliava inscriptions 
which Dr. Jouvcau-Dnbrcuil brings to our notice for the first time is, that in the early p-art 
of the eighth century A J)., three different kinds of Sanskrit alphabets v, ere in use at the same 
period. This discovery shows thst different kinds of alphabets have been able to exist at tho 
same period and that a difference in the stage of evolution (Jf tho letters docs not neocasarilr 
imply a difference image. 

Even at the present-day, we often employ an arobaio form of alphabet for special purposes 
such as the lettering for religious memorials, legal documents and tho titles of newspWera 
and journals. There is cwitainly no reason why tha Pallavas should not have done the same 
with regard to their religiousmionuments. 


• ThclateMr.V.Venkayya informs us that the word Paliava is apparently the Sanskrit 
form of the tribal name Pahlaca oj Fahnava of the Pnranaa. Tho Pahlavas ate described as a 
northern or north-western tribe whoso territory lay somewhere between the river Indus and 
Persia. They were Ksbatriyas originally, bat gradually became degraded by their omission 
of the sacred ntes and transgressing tho authority of the Etahmsnss. The admission that Aev 
did not conform to Brahmaoicsl practices seems to indicate that they wore either foreiuners or 
else becamo Jains or Buddhists. If they wore foreigners, their immigration must have taken 
place at a very remote period. 

Mr. "Vincent Smith {Early History of JmfiVi, Second. Edxtion). discredits the theory that the 
Pallavas of Southern India came from Persia. He thinks it more likely that they were a tribe 
clan or caste which was formed iu tho Bpittern part of the Ma-draa Presidency, ^sibly in the 

Vfingl country, betwcOT the Knshna and Godlvtonveis (page 423). This part of the Tclosru 

country was included in the dommions of the Andhras. so if the cion actually formed 
there, the process must have commenced long before tho Andhra dynasty oamo to an end about 
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236 ax! In fact, the tS5^d“n"S'hy^.onq“Lft^ 

inherited. porUon of the .enlhem part of the 

^"tfe'nt B-nith thinh. that ~ 

Gotamipntra defeated along with the ^ ^ f.\oso of tho Andhra dynasty. Thu 

^ho had Bettlcd the delta of the ^searehea. Bat until their origin is 

qnestiou can only ho definitely answered y t Pnlloras with whoso history wo are 
satisfactorily established by ‘“Jisputah^^ Paihavas and Pahnavas of 

now concerned, may he assuEoed j , j etymological grounds and supportod hy the fact 

tho PutCnas. This identification is hased on -Western India early in the 

thatt tho Papayas formed « dwtinct cbme^t^ India to the East Coast is not only pos^blo tut 

second century. Ihcir mCiTCtnen Putoro researches will, we hope, disclose the actoal 

rendered Ukcly hy hno^ W !; tMhe East Coast and to their subsequent assumption 

circumstances which led to thm migraUon to the iiJi 

of sovereignty over that country. A Ti tho Andhra ting Pnlmniyi II built tho 

We know that in th6 second ““^"7 „ the sonlhern W of the Krishna river 

GuSr W.T. thi poUtio.1 of tte Andhtas m that 

district Bhortly nftor this event. _ have been divided into two proviooca or 

In the fomth oentnry, tho P”''”™ aa„,he,a orTan.il province'. It ee.ms probable 

oonntrica. A northern or T“'»f4X ^totriet .erred a. a frontier between the two oe^tae. 
that tho region now forming the Nellore ^ Oonjeovcrain m tho Ohinglepot. 

The capital was at KSnohiparam, new the m earlier Pallava pnntea eeem 

diairiot Allhouch 1( »“/‘‘‘P"S“‘(‘rom “he Teloga ooontrj and .omo of them boro name, of 
to h.ve ruled their kingdom chieOp''”” ‘r , 

Tclnjrn origin. „ , . ._j._ aTfAnd«d all along the Bast Coast up to tho 

In the sixth century, the Pallava _ district, np to the banks of the Tongabha- 

rtf ♦he Krishna and as far we^^^ north and tho west, than 

month oi tte ‘V'! '"*h ' t £S.«vlS farther .oath of the Ohinglepat 

Cemn oonatry in the south. In^‘P« . kin^em comprised the banks of tho 


first then, inscrintioiia discovcrcti Jortner souin oi 

remnoonntryinthosoulh. In^P» ^ kin^em comprised the banks of tho 

it^TOve that at this panod ^^^j^;^^ ^ Ibo Cholos., It was only m. tho 
■■The/.iehin.polpJ;»t-i^^^^^^^ 


dtft river. At £• -- . 

towards the Tamil country i 

• a'eii ''TheVrSinopolp oism- V"' vjh, t^oamo dispossceo oi tneit nonoo™ p™..... 
Slfprtofthe •?”“* «p“‘S!ii,’5;pel5toto.co.t.nded their domm, on. farther .ooth of 

by fto Ohsiukjns that tho Pallava. 

■ the diitriet ronnd KSnohiputam, t. •. Prikrit ooppor.plato ohartori, vi^, (1) the 

The carllo«t known record, of the rallavra «J«^jjj^l^,^ijij^],j „{ the mmo fang and 

wlfttes of SivaskandaronM . ' n,L..- toioog to about tho end of the third wntu^ 
nffwBritisS Museum plates of ♦ha^PafloviI kmg Sivaskandavarman, lord of Kanohr 

Th!l first two rccorts presoot us to tto P» " “ ^ j pallava domiutons at this 
A.p. ^^°4”^7Ja and give xis some idcn ot jb®®^^®^ order oontained in it was 

and son wfs issued and «DOornod a donatiro village 

the Governor of Amarivait lu 'f® ® ^ gUropso into tho conditions of life le 
Bddressed country. This «ntnry and should prove of interest to some of 

«tuatod 11' ijpcinniog of the fourth J staliuc on every possible occasion that 

Bouthern India in tho bc^°^ «r ®‘ “Scu Ac®. arts flourished 

WomWia^rUr MUrnle.W^^ the ,.nd gmn.ed by 

before India c • bis own. This ny f_._. »i,o taking of swoct and sour milk, from 

end every J f to bo “ free , from the taking of tho oxen in succession, 

Bivjwksndavarm joro^J ,?^taki^ of vegetables and flowers.” It is thus 

Sm th?S UK of ^assfml wood, "fbo peo^ i^«ro liable to all these taxes and 

3.Wt P who 

lourlh century at any rate, thcrt WM ^ Intcrtban the other two and mention thr« 

Tt? Prakrit gmuls prove that there was a time when the 


Tho Untwa T1 

generations of Pallava Rin^- p 

Eoarl l.ngn«!0 In Soalbcm India ^ „ „( tbe„ pre a geoealofj of the 

l£K"Tr4.vhea.h.kia^„;^.^ 

Pnt, approximately, they may bo ass ,, it has to bo re- 

Iho chief iharacterwtio of *"‘‘*^^,8 no alone monuments of the period have l«n 
.**^.1 «nWv from copper-plate rveon S ttereabouts, Indian bnilders and icniptors 
?!^r«td ASerior to the seveutlr.centu^^ monuments. If «y 

Jm«rto^'ha?o been ^rio.1 they Sasthare W ^ilt of w^d or some other 

iTKda icmple. '"”'”"‘?„^[rce o” W'k banJioS. “"“‘'ria >-«■ di«ove™l. 

pertshablo material bccanso no wi* ^ 6 
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, ! With tho beginning o( tho lOToath eonlutx wo enter a period of history which 

4ho records nro more nutnetons and tlio chronolagjr is not altogclhor a Geld of comedaro and 
.doubt. Thocarliost slono raonumenti offiouthoru Indii belong to this jKjnol. In fact, tho 
historr of Hindu Architeoluro in Sonlhorn India, mar bo said to begin with the reign of tbo 
PftUava king MabOndravarmnu I .(010 to 040 A. 1).). MahCadru was tho '»>Q of a I'allsTa 
king named Simbnvishnu who rcignod in Ibo latter jwrt of tho sixth century-. W o know rery 
little about SitnbavUVmu and tho relationship which tho UaU%ra kings of tins scries boro to tho 
catUer djnaRty is uowhoro cxplainoi, though four of tho latter arc mentioned among tho 
ancestors of the former in a PallAvn eopper-pUto charter of tho eighth contnry. Tho following 
is tho pedigreo ol tbislino ol Tallara kiogt.as given by tbo lato ilf. Vcnkayja 

PfilllGIllR OF TUB SlMHAVlSHNU !FaMIJ>Y. 



(Ancestor unknown). 

1 

1. Simha'^hna. 
i, hlahfindrararmiin I. 

3. Karasimhavarmaa I. 

(MA-malla) 

4. Mahemiravarmaii U. 

5. ParamCsraraTarman I. 

C« Harasimbavannan XI. 

(B&jaatmba). 

. 7. PararnhsTaravarman II. . 


Bhlmavarm&D. 
Buddha varman. 

Adltyavarman. 

Guvindararman. 

Hiranjavarman. 

& Kandlvarman. 


The earliest Hug of this series is Simhavishno who claims to hare ivauquishod the illalara, 
Calahhta, M&Uva, ChOla and P&odya kings, "tbeSimhaU Hog prond of tlie straagth of ou^ 
•arms” and tho KSrolas. From this it would appear that tho CbSla country did not wlong to’ 
■the Pallavas beforo the reign of SimhavUhna and that it was he who conquered it. It mnst 
have b^u a dUBcult task since all the southern Hogs appear to biro opposed it. HU son and 
Bnccessor was MshGndrararman I. 

The Pallavas now engage in a deadly etruggle agoiost the Cbllukyai of Bad&mi in the 
Bombay Presidooey. The causes which brought about this long war are not stated, hat tho 
hostility hetweeu the two trihos became so intense, that each loD^cd upon the other as its natural 
enemy. The history of this period consists mainly of tbo events of this war with the Chalukjas, 
which lasted for neatly a contory, and was tho ultimate aauso of the doolinB and fall of both tbo 
Pallavas and 'ttrestera Chalnkyo* about the middle of the eighth century. 'L’ho Cbatakyan- 
king Pulikfisin H of Biditmi, who w.is MahSadra’s contei^orary, asceuied tho throne in b09 
A.P. and soon avoroamo the great Harsavardbana of Kanauj. He tlieu turned his arms 
against the south. Pistapura, thn modem Pith&puram in the G5d.\v4ri district, was the first t i fall. 
Then PnlikSslu drove thd PsUavas out of their norifaern province and advanced far into the 
Pallava country and even their capital was threatened. It u stated, with regard to this event, 
that “ Pulikenu subsequently caused the eplcndbur o! the lord ol the Pallavas, who had opposed 
the ti^e of his power, to be obscured by tho dust of bis army and to vanish behind the walls of 
Kanchipuram.'’ 

This invasion of the Pallava kingdom la indirectly admitted by MahSudravarman I, wbo 
^jlaims to have defeated the Ohalukyas at PuIUlOra near Kanohipuram, when the enemy were 
driven back and tho capital saved. However, after this event the Chalakyas permanently occu- 
pied the northern province of tho Pallava dominions, and Vishnnvardhaaa, the yoanger brother 
^3f PuUkSdn U. who was probably sent out as govornor of the nswly acquired province, eventn- 
ally established himself at V6ngi and started the Baatom Gh&lukya dynasty somstime beforo 
S32 A.D. 

It is possible that the natoral enmity tetween tho Pallavas and the Oh&lnkyas may have had 
* religious basil. The Pallavas wereworshippen of 6iva aai bad a ball for their crest, while the 
Chalukyas were devotees of tho god Vishnu and had a bear for their crest. However, at that 
early period it is doubtful whether religions Ugotcy wont so far, beoauso in *omo of tho Pallava 
Biva temples we find images of Vishnu, while other temples are dedicated to the q’rinity, 
BrahmJL.lsvara and Vislinu. ’Ihis scorns to indicate that there was for loss raliojons bigotry 
between Saivas and Vaishnaras in those oarir days than new. Tiio Ohftlnkyasare said to have 
come originally from AyhCdya in the uoriJi and the first thing they did on, arriving in tho 
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vamHja i^»ra tt ^ ^ _^ ,. •_ ^nmo wonld inrolv'. we have a plaosible explanation of 

The Te.u„„ na^c. appe«i«« i. •«™ ^ 

■ oiaavatcd dunug tio reign o£ of hit reign. Ho coaid not have 

- empire from the Telngii “J,,, „udlo of tbo aeyenlh century, thi. conntrj iraa 

done no for long became iMy rtinl Pnlikeam II conquered it about 610 

• re?e,t M°,rSo“nL‘St, Star doenmentary or areUtectaral, ha, been found .0 far. anterior 

to the seventh centary A.D. in the lomil coontry. ... - tt. „* «,.* _ 

• Lite the great daota, MahOndre 

-Jama, but was afterw^as converted patronwed by MahSudtavarman I 

Tiran&vukkataiyar, was great Saiva devotees Appar and 'i'lra- 

nauasamhan^i were MahSndra lost°no time in ^vinp a now impulse to 

varman 1. Havmg once adopt^ ®1^1^»Tftavatine a number of imperishable rock-ent Siva 
that religion in^eTpiil ^yQ^gJ^ptions show that he was a poet and a mnsi- 

temples m the KoncbipaMm district constructed several usefnl xrngation tanks 

• cian, a soldier and a ^d admimstrato , 43 one of the greatest imures in the history 

in hi, kingdom, “>“<> 7 X*LLdS of Sd^rrohiU ctnr. £ Bouthern fndio. 

of T.milinn omlirnlion rock-cut temples troip the Buddhist, who 

It would appear that ©f hi* reign, when be bimseU appears to have 

lired in the Telngn country at the b . 

Uyedforawhilointhatpartofbisdomin . sittanagsrsm ond Hndayslli, all 

The rook-out temples {Q^tale to some of the rook-ont temples in ita Tsiml 

helong-to this same period and ore simtol MahSijdra’a orders. The Bsrwsda 

- country which wo tuow for «st.ftKJine th^ origin, but so far as their anshitectwl 

temples possess no aucient msoriptio ,S of the seventh century, and it is just 

stylo IS concerned, they appear to t» t-^ia ^ himself before he was forced 'to retire 

possible that thoy may have been startea oy ju« 

•to the south as mentioned above. ,v- ««rwada and UndoralU temples . were eica- 

D« .Toovean-Dabreuil 33, 85). who aeem to have ruled on the banka 

vatedbvthe VUhnakundmB/p«^*"«^'^ ' ,ij«, century, andata tuuo when the 

of the Ktishaa and Godiviri ‘ ’® ® j and Guotnr. Tiius they vrere neigh- 

Pallavae reigned over the adjacent dismw cxcTatiug temples out of 

hours, and it is possible that the t'aUavM m / ^ ^ 

the rook from the Vishnukundms. but monameoU, we may assumo, on purely 

until wo know raoro about the 5®^“^^S-temples are Pallava monmnonts of tho early part 
architecloral grounds, that the described under this heading later ou. 

- 0 ! the seventh century, and t Namsimfaavarman 1 in the sccood quarter of 

MQh 5 ndrav.arman I ''’^1®“,^®^-% was sonismed Mimalla or ilabamalla and ho founded 
the sevonti. century. Narasimhararmaux Qi,jnglgp^t 

. tho seacoast town of Mamallapura-n. now e retrieved tho fortMoa of the family 

district, and popularly known *% “L? f ® Kalabhras aud Pandyas. Ho m^o war on 

by repeateily defeating the Cbojas. i (BidlmiJ, their capital. Ihis claim of ^ 

the Ch.\lukTa8 and actually capturea „^jui jn the Bombay Preaidoney in which ho 
is mtablishod bv an inscription /X, 10 »)• i'ho capture of Bidami by 

bears tho title Mahamalla {Ituitart Anfiju ^ Pjllavaa probably held the lerntory 

tho Pallavas has been assigned to tno yw y " n Mshbodrararmaa II, and during the curly 
durins: tho time of Marasin^varmaii par.«DesTaravarmaa I. The last-named Ling 

part of tho reign of the latter 8 «n«d » v'lkrantlditya I, at PeravalanallOr and put his 

. IS said to have defeated the Chilukyan - ^ ,^^,3 . received by surrender the 

array to flight On tho other hand, Vikre FAllsras wlio hsd been tho cause of tbo 

town of Kftucbipnram after defeat^ tn ^ ^ppArcotly as a result of this victory the Kumool 
humiliation and destruction « 'Xl pAiuVa^. passed into the bauds of tho Chalnkyas. 

district, which originally Wongert 10 id ot hb son \ inaylditya bare been disoovcred 

Two copper-plate record" of \ ‘*'’'’^ 7.1 , snd sncccssor was ^’araslmhaTarman If, eumamed 


istriet, which origmaiiy and two ot hts wn ymayaoiija nare ocen aisoovcrea 

Two copper-plate records of \ -nd sncccssor was ^’araslmhaTarman If, eumamed 

•n this district. was an ardent devotee of Sira and soenu to have 

lUjasimha, •>. ‘ King of Laons. t“J“ ^aod bestowing gilts on the Brflhraan'.. Previons 

spent most of bis time in bml'ling oiva H ^ racoolithie rook-cot memonals but those 

to lUiasimha’s reign, all v^diiK*. bnUt of stone and brick. Ho thns introdnecd 

erected by KAiasimba were stroctiirel b ^ the style of IfJjasimha, totr to 

-a new aiylo of PalUva ” rtvJre rf Mahfladra «id Alimalla, 

-distingnii It from the carber rock-ent style* ox 
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' Bfijasimha built the central sbrioo of the KdilSaaQatha temple ot OoojeeTeram, and luV • 
son Mahendtavatman III, seems to have oompletod tho worh. ParamSavaravarman II, another 
son o£ ES-jasimha, constructed the Vaikuntha'Perumal temple at Conjeoyeram. The death of ‘ 
the latter is mentioned in an inscription cngwiyed on tho wall of the verandah running round the 
central shrine of this building (Souih-Indian Inscriptions, Vol.-II, page 344). Tho events which 
took place after his death are depicted in bas-relief i^inels on the walla of the same verandah. 
A dispute ibout the succession to the throne after hw death seems to have oecnrrod and Nandi- 
varman, a cousin of PacamSsvaravarman II, was chosen by the subjects as their king. It is 
clear that at this period, internal dissensions had set in the Pallava family. The Chalnkyas of ' 
Bftda.mvwere not slow to tako advantage of this unsettled state of .the Pallava country and 
'Vikram&ditya II, grandson of Vinayaditya, having * resolved to nproot completely his natural 
enemy, the Pallava, who had robbed of their splendour the pTe»ious kings born from his race, . 
reached with great speed Tondaimandalam, attaoked at the head of battle and put to flight the 
Pallava called Nandipotavanuan (Nandivarman), who had come to meet him.’ The city of ‘ 
Ksnehipuram was captured by the enemy. 

The late Mr. Venkayja commenting on this defeat of the Pallavas says : ‘ The procedure 
adopted by VikratDa.ditya after tho captnre of tho Pallava capital shows that tho frequent wars 
waged in India by ancient kings agaiusc one another did not much affect either the country or - 
the peaceful iuhahitants. In fact, the atrocities of later Indian warfare wore unknown in early 
times. It is said of Vikramaditya that though he took Jlllnolupuram, he did not destroy it and 
that, having made the twico-horn, the distressed and the helpless rejoice by continnal gifts, he 
acquired great merit by granting heaps of gold to the SailasaniLtha and other temples in the 
city.’ Mr. Venkayja also informs us that Mann lays down the laws of war thus : — 

“ (Let no man engaged in combat smite) one who sleeps } nor one who is without tho 
coat of mail ; not one who is naked ; nor one who is disarmed ; nor one who is a spectator but - 
not a combatant; nor oue who is cnoounteriag another.” Also: "Having conquered (a 
oonntry), let (him) respect the deities (adored in tt) and the virtuous Bi&hmans ; lei (him) also - 
'frl grant uumunitiea (to the people) and pobliojtly proclaim safety (to all)." 

‘^’■'■^cgaslhenes, who came to India in the fourth century before ,OhriBt, remarks as follows 
about ib« Indian laws of war (B. C. Z)k«’s Cmhzation m Aneieni India, Vol. I, p. 226) : 

'* Fof, whereas among other nations, it is usual in the contests of war to ravage the soil, and 
thus to reduce it to an uncultivated waste, among Indians, on tho contrary, by whom hasbond- 
men are regarded as a class that is sacred and inviolable, the tillers of tho soil, oven whon battle 
is laginc in their ncighhonrhood, are undisturbed by any sense of danger ; for tho combatants 
on either side, in waging the conflict, make camago of each olh^, but allow those engaged in 
husbandry to remain quite unmolested. Besides they neither ravage an enemy’s laud wim &e, 
nor cut down its trees,” These principles incolcatM by Mauu and observed in onoiont times 
were evidently not forgotten in the eighth century A.I). 

This crushing defeat of the Fsllavns by the Cbalu^yas seems to hare dealt tho dcath-hlow to 
tho sovereignty of tho former. Thus the history of the Pallavas emphasises the oft-repeated 
lesson of Indian history that, when intcmal dissonslons set in, the decline and disappearanoe 
of a dynasty is only a matter of time. 

Strangely enough, their rivals, tho Western Ch&lukyos also ceased to bo tho ruling power 
in tho west about the somo timo as Pallava osccndancy camo to au end in tho south. 

Nandivormnn is said lo lisve reigned foe about fifty years, and was succeeded by Aparftjita, 
who vanquished tho Pindya king, Varaguna TI, at the battle of Sri Purambiya, but was himsolf 
overcome by tho Chola king Adityal, about the end of tho ninth century. From that timo 
Pallava supremacy Cnally passed away and was transferred to the Chulaa, who brought nil the 
southern kingdoms undex their control during tho tenth and cloventh centuries. 

At this pcri(>d, Pnllava arclutecturc ceases to exist as a sepanto stylo and ntcrgc-s into that 
of tho Ch'ilM. 

n. REUOION. 

Tba numerous important Buddhist remams at Amaravati, Guntnpalli, Anakni.alli, 
IJamalhutham and other places in the northern part of tho Madras Fresidcncy, and the Jaina 
monuments In the southmi dUtricta, show that these two cr(<edi flonrishc<l side by side in the 
sormth century AJ>. and were in fact, the provaiUng religions of the ccnnlry at that perio*!. 
Thei^foTV, it is probable that lomo of the FalLvva kings were either dainas or Buddhist*. 
llowBtcr, such names a* EiTssksndsTarmsn and 8knndavarman borne by somo of tho earlier 
king*, appear to show that many of them wen* Eniroa at a very e-irly dale* Tho fact that Uiey 
bad lie lull for tbfif m»l and thcclnb (khatvqnga) for tbeir banner denotes this. Some of 
the kings who inwl the Saiukrit ebarters w e re probably tdhcreiiU of the Voiihnava faith as 
indieatM by mch name* as Simbasiihnn. \TshQt.guj>«, etc. Abe fart that same of the I’aliava 
Eire teiaptes contain images of Vishnu along with the licgaa shews that both deities were 
werthipps'l with equal veccraliou and that the Pallavas most have feen wonderfully free frem 
rttigloua Icgolry. 
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T 1 tnfiitiTfttam br tho saiat Appar as related aboTe, 

After Mabfindravaram I bccamo co .11 of them, except one, to 8ira. The one 

ho excavated a number of cavo-tcmplca a dedicated to Vishnu. Although apparently 

cxeoption is the temple 

at Erst a Jama it is .tated that attcr ha M ^ Icainms in tho iSonth tot 

demclishtd tho Jnraamonastsry at Ulahp a, , J,u,a he is also said to have porsoented tho 

di.lriot,andhuiUaSirat,.mplooD thos^t. ^ 

Eaivas and tho samt Appar -r joists - ior the Ciiinrso pilKnm Hiuen Teiong who 

pcrsocuto the Vaishanaa-oa nor to .Enddbut ^ wign.sajs with regard ta the johgions 
risitad Ktmahipomm ai.ent tho ^ ho^aSid. at Bnddlust monasteries and ton 

condition at the I’allaTa coontp-— {-“““A? „ „[ the Sthavira School helongmg to the Great 
thonsand priests. They all ‘‘“'ll*” mMT hereUcs called Nirgranlhas.” • Even 
ItSmsluTtk”^^^ BnTdhist anUqaitias snrviving at Conjeeveram to testify 
to the truth of Iliuen TMaSng a statement. - «uninnied Mfimalla, was jnst as zealons 

Mohendra’s son and a-imisar, Naiasi^ » aaemplifled hy tho monderlul 

■'“"“^r.^rat:^°n,.nrn,m^dEa^s^^^ 

slrnelnral temple, .in Sj^i'tjha a ppTJ to hive devoted his whole liio to temple 

Bonlh Areot di.trict. In /act Ila asimna 

huUdiug and lieatawing gilts npon ino Snivni.m. was that early 

The risnlt of Bnddhism to ^ 

Hindu architecture bcoamc fitrougly intloeoccn y 
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moments helongi.ng to the late creavated dnriag to reign 

‘".L'S pwSto'' ."13 

TiS 

in the reign at ¥““l!i„Snral the tola oi Esjasimh.. There is also 

the M&maUa pcrio^ » VMh centurv and thus belong rOO to 800 AJ)., which maybe 

at the tagiaoins of to e^Mh d.Kng “tin iS. last-named' .Ijl. a, ./this 

(2) 3rffm<r7i* gOO 

rqjAj'a"v*"»1%00to90(.A.D. 


( 4 ) Afonyito » y ' ^ 

_ ... t p«lUTa architecture appu« enw ^ Tanioro and Piiduhkottai for 

-nU division of ‘J^*^e5iWng enWres of the Pandyas an^ 

Bubterranean rock-ent cxcavnUons 

n.n.lly lmown.. eav^l'»/“;„„*b of.^ face, to east ‘or to west ' 

Sthe° to at M.henaravadi, aU are ded.^ 
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to Siva an3 originally contained stone lingM or imagoa of that deity. The lingas were hrgo 
and cylindrical in sliapo, highly polished nod mountod cn yoni pedestals of the mnal kind. 
Tho shrine chamber is free from all ornaraont’ within, hut usually has a dvilraplla, or doorkoopor, 
oarvod in high relief standing on each side ofthoontranca into tho Fanclum. Tho oxtornal ends 
of tho facade aro also often provided with iiguroa of doorkoopora, one at each end protecting tho 
ontor cntrnuco. Some ot thoio figures ore very largo and have n cbaracturistio poao which is 
somewhat difforont to that of tho doorkeepers of tho later poriod.i. They generally stand facing 
tho spectator, in rather an aggrearivc atlitudo with ono hand resting on a huge clnb. Others, 
iiave one hand raised to tho head in the net hf ndomtion. 

A very characteristic feature about temples in this style, is tho typo of pillar found in them. . 
These arc about two feet square in scotioa and about sovon foot in height. Tho upper and lower 
i / portions arc cubical, while tho middle portion of the shaft has tho angles hevolled oil which 
makes the iniJdlo third octagonal in scolion. Sometimes the cubical portidns hro decorated with 
a conventional lotns flower design similar to the lotos medallions appaariug on^tho stone rails of 
the Amatavati StQpa 'Llic capitals of the pillars arc ••implo eorbols or hniekets supporting tho 
architrave above. Tho lower or undersido of tho bracket is rounded upwards ond 'sometimes 
decorated with horizontal rows of roll ornament. Ikioh pillar has a eorrospondtng side pilaster. . 
JTig. 4 (a).] 

Tho cotnico of the faoado and that over tho ahrino doorway when decorated, usually.takcs • 
.the form of a heavy projecting convex moulding decorated with the Buddhist gahle-window 
ornament. This ornament simulates a miniature rarrel-vaultcd roof decorated with little horse* 
shoo'shaped gable-windows. Hnman beads are portrayed peering through the windows and tho 
gables have largo flat<hcadcd flnials shaped like garden spades. fFig. 2 (&).] 

Another Buddhist fcaturo that is sometimes met with in early Pallava mODumouts is the 
Buddhist rail ornament. Floriated toranas or arches, aro also sometimes depleted in bas-relief, 
spanning an cntranco or as an ornament over a niche contaming an image. [Fig 2 (A).] 

Tbo'floor of the temple is usually raised a few foot above tho natural ground-level and 
approached by a flight of rock-cut steps. many oases tho step have been left unfinished, 
inoioating that this work was always loft to tho last. When inscriptions occur in theso temples, • 
they will gonexally he found engraved on tho pillars or along tho architrave of the facade. 

(2) firdmaifu slyis.— The monuments in this style aro of three kinds Cave-temple^, 
monolitoio free-standiog temples oommonly knoxm ns ratf>a$ and rook sculptures. The oavo 
temples are excavated in tho face of the rock in the same mauner ns those liclonging to the 
eartiot period but their facades arc usually more ornamental and contain pillars of a different 
variety. On plan, the interiors mo much tho same as those of the cnve-temple's in the MahSndra 
style, with siiwai small square shcinc chambers cut in the back wall which aro usually free from 
ornament within. _ Tho pillarod halt In front of tho shrine often contains large panels cut in the 
side walls filled with sculptural figures to high relief. These are usually of great beauty and 
•executed with rematkahlo skill. The interior too, ot the more oruamental oave-templea, is pi-o- 
videdwitb cornice and plinth mouldings. Tho oornlce is decorated with the Buddhist gable- 
window ornament often with a frieze of bacred geeso bolow it and the plinth with two or three 
'flat horizontal bands or mouldings mnuing all round the base of the hall. 

The most striking feature about the M&malla stylo is the cations shapo of the pillars. 
The square heavy pillaxs with corbel capitals of tbo earlier period are replaced by pillars of a 
more elegant shape and better proportion. The base of the pillar is cafved in tho shape of a 
conventional lion sitting very erect and carrying the shaft of the column on the top of its head. 
The shaft is still octagonal in section but of better proportion and orowned with a bulbous capi- 
* tal having a fiat abacus. Between the capital and the orcLitrave is usually a double bracket 
Bupportiug the cornice. This latter feature is obviously a stone copy of a wooden model. 


The eo-called raihaa, are rock-cut models ot structural temples chie’fly of timber construc- 
tion. They vary in style and on plan but aro decorated in the same manner ns thn cavc-temples 
of this period. They will be described in detail later on. 

The rook sculptures are large bes-tolief sculptural scenes oarvod on the face of a cliff stand- 
ing in the open air and are different to those within tlic temples. There are, only three or four 
-examples of this type of monument, all of which are situated at tho Seven Pagodas’. 

The earliest sculptural representations of Indian deities are usually portraved ns ordinary 
mortals with only one pair of arms As a rule, additional heads and limbs denote a later period 
but there are exceptions to this rule, as wo find images of 8ivn with four arms at tho very begin- 
ning of nindu art in tbo seventh century. Tbo big image of Biva m the Triehinopoly oave- 
templc’i® example ot this. "We know from the inecdptioaia this temple that this imago was 
carved at the same time as tho rest of tbo lomplo and is not a later addition. But images of • 
the minor deities and figures of doorkecpois am nsnaliy portrayed with only ono pair of arms. In 
lalor times they are portrayed with four arms. ^ 8acrra symbols, such os tho Sankha (conch) and 
^nVra fdiscus) are represented in early Indian art without flames of Cro issuing from their 
'dos Id later art. (after 800 A.D.^, theso symbols arc decorated with flames of fire. Figure* 


r.tSsnndmdinarv mortals portrayed In early Indian art aro of much bettor nroporlkm 

more " 


1 the later period. The early Indian leulptoni took , 
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■ 6anE&dh»ra, was also exffcnted atthe same 

-*lmneeBlrance,Tepr(»eDtinB SiTain th0 ^ accepted that Ganabhara »’ was a 

time acdisnct a later addition. § /No 33 above) states that— “Now that 

related above (n'* Epitjra^hta Indtcii, o . . gjjaraeter rFie. 3 (a)"). It has four 

The facade faces the sooth and eqnal size, with a second row of piUara 

. tuWcal pillsre ditiain? Ike fecade ^ j j’ ,tjij fts piUapi are similar lo those 

ioaido tio temple and m ime ’’‘tfXl ,l™Stion of a toinaofer the entrant and tore 
at DalaTinnt, hut thej- hare ti,„ f„,de. The cnhieal portions of the pill™ 

13 no ornamental cornice above t , ^ floriated ornament similar in design to "th^ 

' are decorated rrith lotus flower m Stapa. The naderside of the corbel u 

appearing on the Stone rails oflhe toamvati bt » !-ock.onl hall 

-dKoratcd with roll ornament Wg-d W J- g. Cat into tho east wall is a 

meaaaring 30' 0* in length, lo 0 ^ T|,e shrine faces the west. Uni in the 

email sanetnary 7' lO* sqnare and 7 0 m ^ ,^p|,o„ cf the Imga, 

centre of the Boor of the sMctnary “ * '„„c. the latter was no donbt for the recep- 

by the side of it is a seKo^ .'"'‘tS,! LSeSi in the inscription The s We is now empty, 
•tion cl the portrait im!SC,»I magarina, presnmaHy by the Pmnch, and t^ 

At one lime, the temple was need ,^,erB^ed with brick walls the latter ^re smoe 
openings between the pillars of ‘k« i, acarniee decorated with the gahlo-rradew otna- 

L™ttTon'‘e.e^Se) to en“^«, 

;U,«,lTKHlSS53S:.rMv5®S^^^ 

■ - - -dhata, “ the beater of aaogi V>“ »,|j^j„tlitopiuilytb< 


“ '““Tin of wSdl'i™'''^""*, Smart's t“ ho™ Wding no Ms pnny arm to 

serpent the body ot ^ little pwa , cominon in Bnddhirt art and are 

raised and ^a ^^£0^ sW of Natarija. Siva'a right 

• *^PP0rt the Jnainer ^th Mosala^n or Apasmira by 

cmplojed m tho ^ enwhing a " tu. Jw-rf and the Jattor is shown supporting 

footisnsnally !,i“”pOTented as ermtog to dwarl^.n^^^^^^^ 

name, bnfc here biva » n o* ^ tho act of adoration. On tho right 

■ the god’s foot. Uie sir and raising the hcod and bast of a little ha-nan 

gandharvas fljMg throupb w coming out ®5.*o,h« side is atemsU animal, presumably a deer, 

ride of Siva’s bead. * yor. On tb^ojber sioc « the BuddMit raU 

figure with the b*°^5“/pi,w 5). Tho b«o ®f ^_-^«jti bas-relief» in the Madras Mnsenm. 
in^nren^hent alUen^«.(fg3;.r,„»ndin to A^^^^ .,„a..,e.t of DalnraaCr 

. ornament .untlar.n dH.„ , of Meod»sa^to“.^ Uie Sooth Anmt dislriet. IlaU 

(3) Jfanda^apaffu. VilIop“*^® ^***nlta billoch- in the northern face of which is 
and 12 miles Tillage ia » and style to tho Dalavinur temple only 

a mile to the west of the facade «»*•",* ja^de faces tho north and has two 

excavated a is also diff«e°* ®“ dividing tho facade into thrw openings of 

with less ornamentoUon a^ j ,o tho con , ornamental comic*. At 

square cubical ^ud rizo to tho t^ clings 

equal size. Tho two lars® I? t-ins » large crudely carved Cmire in high pchef 

the two ends of)*® tl^c western end cn^ueo on this side. The Cgaro Lm the 


arc two larS® ^-i.tns a large crudely carrea upin; »u uiga miBi 
vuo two Buu. V. ~ western end cn^eo on this side. The Cguro has the 

in the fac^e* ® or doorkeeper, C«'^^tator in a very agg^ivc attitude, ^o nght 

. of a standing dya^^« f^ng fh®.*C; rfob. The figore w shown w^ng the usual 

- headdress an j j pjj a doorkeeper on tho eastern side of tho facade 

0“ the hip or nags*. ‘IJe different. It faces toward, tho 

vvuauivut. SSbed, e***!*^ 4*Jthe swltstor. The floor o! the temple stand* 

U rimilat to the one a side view to W „ os ' ’ " 


us^ lolty 
arm rests oi/ 
ornaments including 


ornaments including vy- wj,‘^ribed, excer*^ .-^tator. The floor o! the temple stand* 

Urimilar to the one jos aside view d and, like so many of these early PallSTa 

entrance and *U8 Icrcl o/ On plan C (*)]. t|io tsc^ 

about 4 feet above the upproaeteog ^ tftX in width and is 0 feet in height. Tte 

temples, has no prop®* o-J fwt in jength. - ^^^ading ride piUfters. In the back or 
ooniuU of a ««^firiUi four *in*” deep. Cut in the floor and agamrt 

wiUagissuri^cd ^^ are three • 8 

. sonthVan facing the norui. 


so 


the hack wall of each niohe, ie a squaie BOoVot-hole, indicating that a etone image onoo stood in • 
each niche, forming three eoparalo shrines. The position of thosookot-holes olearlr shows that 
images and notlingas stood in these shrines. A mntilatod inscription on the outside of one of 
the pillars records that the temple was dedicated to the throe gods Brahma, Siva and Yishnn.' 
5Cho serpent ornaments worn by the doorkeeper indicate that the loading deity enshiined in it 
vvas Siva whoso image occupied the, central niche. , ' 

The name of the Pallava king, who ordered this temple to bo excavated is mentioned 
in the inscription as Vichitrachilta which wo know is a Itnida of MahSndravarman I. The • 
alphabet is much HSo that of the inscription at DalavinCir, and as both temples are similar in 
style and are situated within a few miles of each other, we may assume that the llandagepalta 
temple was also excavated during the reign of the great Mahondravarman I. 

(4) PaWaiwram.— The old village of Pallivaram is situated 2 miles south of the modern ' 
Tillage and railway etation of that name in the Chingleput district. To the east of the station 
is a hill known locally as the Panoha Pindava kfalai in which has been excavated a rook-ont • 
Pallava temple. It is now in the handa of the local Mnhamtnadatis who have converted it into' 
a mosque by adding mud and plaster walls to the interior and covering the temple in numerous - 
coatings of whitewash. 


at Mandagapattu and consists of a 
pillwed hall 32 feet in length, 12| feet m width and about 9 fe^t in height. Cut in the back 
wall are five niches about 2\ feet square. These mnst have originally, contained stone lingas or- 
images.^ The roof is supported by two tows of pillars of the usual cnbic4l kind, each row 
con^mg five pillars. The facade has five openings of equal size and is freo from all ornament.. 
A flight of steps loads up to the central opening. The cornice is a heavy projecting convex 
monlamg but withont the gahle-window ornament as we usually find. ^ ° _ 

The plan and the alylo o! the faeade ia very .imtlar to He ItanJa.apatln temple hut the 
Pallavaiam temple haa no Sgtirea of deoAeopera like the former. The Jilkr on tho ri.ht sido 
o! the entrance, Ttaa the octagonal portion of tho ehatt at the bottom iniload of in the middle 
like the other pdlate. It is oationa that the maaonsehonld hare made tWamiaiake. PreanmaMy • 
thia feature la due to aooident and not intentional, and apoila the appearance of the (aoado. TJii 
ahapo of tho nppet portion of the abaft ehowa that it ii not a later aidilion, Bagrared all alon-. 
the arohittare of the faeade and also along that of tho inner tow of pillars, fa on inioriptfe 
which 11 inade np of a senes of names which are endontly titlea or 6i™dai of a Pallava iinm 
lAmloal Peporlon Epiinphy fir im, Part II, No. 14,pojr75). It is noteworthy that the 
fiiat name in Ihosonci la " Sn Uahtnata-Tiktama,” tho same name in faot,- aa that whida •' 
appoarl m the inaeriplion m the Tnehmopoly temple. The form of tho letters, too, la similar in’- 
both mseriptiona. ao there can be no doubt that it was MahSndtararmai I -iho had tho- 
Pallavarsm temple excavated id the early part of the seventh century. 

(6) MaWndrsMdi is .ilnatod 8 miloa to tho aonlh-east of Sholinghnr railway 
^tmn in the WaUtjlpet Inluk of the North Aroot diattict. The vilWo is inhahilod hr 
Tanlmara Djahmans and posieasea a fine tank. Close to tho lank are Itaeea of fort walls and 
within tho encloanrola alargc etanite rookm the caalern face of which a roek-ont terapio haa 
been erearated. ^o fao.clo fasos the oaatand is pUm m design and without tho largo panels 
^nlaming has-mhef flguita of dosrkeepon at tlm ends’ot the facade, aaat Dalavanw and 
Man^gapattu [Pig. 8 (a)] It haa no carved projeotmg comico^id this portion of tho fsoada 
haa been loft nnSniahed. In tho eontro of the fooido are two sqoaro pillars with aids pilasters ' 
tto cubical potliona of which am ornamented with conventional lotus Uowers similar to those at 
Balanour. On plan [Fig, ySH the temple oon.i.ts of a reetangnlar hall msasoring 18' O' ' 
!■ •iwf" ? 'a ‘■"PH-- m’’” ■»„»npporlod by two pillar. similar to 

and m lino with Iho.c of tho facade. Cot in Ibo west wall and taoing tho east, i. a small oblong 
Anne coll Oankod by two dootkoepors. The chrino contains a modern imago of Naraaimhi’ 
TJo doorkcopots stand with their hands on Ihoir hips and face tho front like those al Dalavlniir 
These igntos nro mooh decayed by the woalhcringof the reek. Tho tompio oontoins on import-' 
ant Pallava inscr.plion engraved on the north farm of tho first pillar from tho left of tho facade 
Dr. E. Uultasoh has given an account of this msenptian in tho Epioraphio Tndioa Fat TV 
' vl »“'as ‘hat ■■dnn.bUr. eveirated the lom^whi* S„ Ho 
Mahr!ndra-Vishnugnha(tbc\lshnu tompio of MahOndra) and that it atood on tho bank of the 
MahCafirs-tftUlka, (the tank of MshCndra), situated in MahOadrapura ftho eltv of 
'n.clcmpla.lhclankandthcoily womlheBnamodatterMahSadri. tL same name oooara in 
thoTnchinoprilyinacrmUon and Dc E. nrrW.bisot opinrrm that the Pallava king who boro 
tho surnamo of Gunabhara JtlJO bearer of virtaos) was AlahOQdmTsrman I. Tho otlier nrinooa 
namod MahCndr.1 and particularly SlahOatlniTariDao II eoom to hiT© rol-^ned for a Terr short 
time or not to have reignel afall. Thoreforo, the JlahCndravadl tompio “maT bo attributed tu 
MahCndrararman I. Tho large tank near tho TiUaso is no doubt tho same at tho ono montionod 
in the InsoripUon andifso.thw too own lb origin to tho PallaTos. This U oao of the fow 
pallava temples dedicated to Vuhno. 

(G) ro/W—The lUtlo TillaKo or ValUm U ritualol 2 miles to the east of ChlnRloimt 

raiWar station on the road to Timkkalnkkonram. Oa tho north side of tho road is tho rillaeo 
andhillof Vallam, There are three caTcrtemples oacavated in the eastern face of the hill 
The largest of Uiem contains two Tamil i»etlpUont which are montionod In Initan 
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T •< TJ - 1 f f p„rf r77 mow 340 mrf 341. The oldat of ftsin is engraved on tie two- 
JwtniifioiM, Vo. II, Pa • f ^ j temple was Moevaled bj Skondesana, son of Vasan- 

piUara of the entrance end records „as somamed ■' Snnabhara.” Hem 

tapnjariis and vassal of ' the word Mabendra is followed by Pola- 

there IS no donU ranccming e .. (}^„i,|ara " is the some aa that fonnd in the 

raja, i.e., fang of Eallavas. The snineme jj,. Venkajya has shown that in aU 

diatriot, and like the latter has only t\rop . . and containing a cjlindncal stone- 

back ^all is a little square shnne eiiSncc are two doorkeepers- Their pose 

linga of the nsnal fand. except that those at VaUam hate their toll head- 

13 similar to those m ^e ^ichinopoly to P similar to some of the later figures of 

dress decorated with bnll 8 horM, and fn^the Mamalla period. Cut in a niche on the 

doorkeepers at the Seven Pagodas °S ^ Jma<^of Ganesa, and on the northern side of toe 
south side of the facadeis a large , f-mnlftfinore in bas-relief representing Jygshtha. 

fa'^de is a crudely carved and muoh deca c Between the openings in the 

The Ganesa figure appears to have been aaow t^e entire facade is covered 

facade are modem hnck and plaster j,. ^ j^Q^h so, that it is useless to attempt to 

in whitewash and its appcai^ce is utterly^ ^5,3^3 appalling modern 

photograph it, as nothing of .h.^atineand ralnable -ancient monnment and one of 

addititnsf It is a great pity as it ^ “.odto^ ‘ ‘ 

the eatlieat Siva temples in South northwest of the town of Gingee, in the 

(7) ZfeiKAert.— At -J. ^avatedln the western face of a smaU granitoUll 

South Aioot district, is ft rwh-cat shnne eroa ^ ITaddiUsvara temple and is sliU 

standing to the north of the vi^ . f^ae faces the west but is htd^ from now by a 

in use w a place of worship. Sthe front of it. In the centre are two square 

modern briik and plaster mandapa attoch^^ j j ^.^3^ Within is an eDtrence hall 

pillaw, dividing the facade into three ^Cut in the back or east vral , and facing 

19T'mlmstS,8- SI" iu ® “nSs • “"E*- 

lhewe«Ua .maU.quare.hrrae i.ober »»ra .lone lms> » cjlmdnc.1 m 

• 8* 4* X 8' 7' and IS the Bame height 89 tim ^ and 19 cat emt of 

WtSa tosclh., with it. yon otnmaantotion of any kind, but it doaa 

Ibaaolidtoot. Tba ‘'“P’? , ni the pUlara whiab was disOTOrad bj Dr.Joavran. 

contain a Pollava ■”*0”??,'!“.“? i iu‘lS,k'^“J’nnm« .4”<'jii.lw», foi. 7, poje 66 - 31“ 
BnbtcnU in 1916 and pnbliabed in hia ChandmditrS bnt tbo data la not 

in,cviplion raoord. that the temple "Sf, of on. of tba Kliava fang, hot w. do 

Eivenf Tho name ObandraditjS o e.meniij » 

not know whiob one bore this name. to the modem additions whieb obscure it 

It is impossible to bo f^d in (Fig- 9-) ArchitectnraUy.this temple is in the 

from view, but a plan and here. ^ 

style of MebSndra and therefore It CM .. j ji^jacbcri is the neigibonring ^lago of 

(8) 5toy«w«m.-Aboatonemilo.tothosoam« ^ stability, owes itsonginto the 


lAIflCbCn isino r* 

' 7RV iC.-noaKimm.—Aboat one miio to probability, owes itsonginto the 

Singivaram which contains a rock-c^tomp^ b ^ ^ 

Svas It is known as the Itanauatha tempio jj^tabalipnrem. The imag^ howerer, has 

sayana rcBcmbling the one in the ^oro ^ of the tbtmo 

been rccatvcd at n Inter period, ^i® ,rito conventional lotos flowers. At each cod 

SoSTniars of the osual kind cr^«|^ too« found at too vtmn« to 

of toe facade U an inia^.oU dwrscep^^^^^ ^ 


of toe facade is an tcnipiv- . .. 

tho .htina chamber of tho paUvannrt P ,.^,1 coacormag tho nam. o- 

T. T n mibronil make, the lono-mh to .or Simho-pnraml WM tho capital 

II .Si;, riinl aS^.b», Iho*^ dooAoopcr. an, in Iho 

lie states It „ name is, tbereforo. vc^ founded by SimhaTuhnn 

of we may a«umo tost BrngOrarem MabSndra- 

stylo of %h6ndravn«n^^^^^3j3^ cither Sing^rarem lcmrle. but that does 


tbo name of this village. 


••f- — , . V ; —.jctj or inai oi nis ■uetTsour .Mao«uui*- 

wither ^“”“7 j j„^o Sing^varam temple, but that does 

r.n«ftflo!thotemplo. a> u«» - r , 

alwnTt remain aome 


and that the temple was c 


[q of tho **,?P*®' njored 10 thero wilJ always remain some 
mandapa Duui up *‘p‘“‘rv-rw;«,Hon of thobniHuJff retpovea, 10 / 


not nccessanlT mean , ju. 
mandapa built ...rt-tion of Uio 

ptieela object to having ^ f original tempte 

doubt as to who was the au tbor 01 u» ; . „ . , 

ri- -r ■.»» V»F»«», A-ll-l-J. 

jij.j b* eootl»a*l la *7 •* 









Fig. 4 (a) TricHnopoIy ismplo (Detail of pillars). , . Fig. 4 (d) TricHmopoly temple (Detail of doorkeepers). 
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PLAN. 



Scale of 1^ 


Section on lineA 3. 

O H> go so f>H. . 

ri;r- trin|tl4> (D.in am] S^tIiku). 





